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A"  STATE  UST 


Department  of  the  Navy 

FY  1990  Military  Construction  and  Family  Housing  Program 
Suasury  of  Locations 
{All  Dollars  in  Thousands) 


State/Country 

Inside  the  United  States 

Auth.  Request 

Appro.  Request 

Alabama 

$  3,965 

$  3,965 

Alaska 

18,870 

18,870 

Arisona 

900 

900 

California 

249,417 

249,417 

Connecticut 

45,050 

45,050 

District  of  Columbia 

2,920 

2,920 

Florida 

31,750 

31,750 

Georgia 

61,210 

61,210 

Hawaii 

50,650 

50,650 

Illinois 

28,170 

28,170 

Indiana 

8,000 

8,000 

Louisiana 

3,600 

3,600 

Maine 

4,650 

4,650 

Maryland 

87,480 

63,480 

Mississippi 

14,020 

14,020 

Nevada 

1,000 

1,000 

New  Jersey 

15,270 

15,270 

New  Mexico 

4,700 

4,700 

New  York 

25,640 

25,640 

North  Carolina 

66,130 

66,130 

Oklahoma 

21,500 

^  21,500 

Rhode  Island 

8,000 

8,000 

South  Carolina 

5,620 

5,620 

Tennessee 

10,000 

10,000 

Texas 

28,220 

28,220 

Virginia 

93,037 

93,037 

Washington 

37.140 

37,140 

Subtotal 

926,909 

902,909 

Outside  the  United  States 

Ascension  Island 

$  3, 50C 

$  3,500 

Australia 

610 

610 

Bahamas 

4,140 

4,140 

Guam 

35,450 

35,450 

Iceland 

39,163 

39,163 

Italy 

46,600 

46,600 

Japan 

25,550 

25,550 

Philippines 

19,000 

19,000 

Puerto  Rico 

1,300 

1,300 

Scotland 

5,820 

5,820 

United  Kingdom 

10.130 

10,130 

Subtotal 

191,263 

191,263 

Various  Locations 

175.666 

175,666 

Total  -  FY  1990  Military  Construction 
and  Family  Housing  program 

1,293,838 

1,269,838 

Less  Family  Bousing 

-127,738 

-127,738 

Total  -  FY  1990  Military  Construction 
Program 

1,166,100 

1,142,100 

Page  No 


Department  of  the  Navy 

FT  1990  Military  Construction  end  Family  Housing  Program 

Index  of  l<oeatlona 
(Dollars  in  Thousands) 


State/  Proj. 
Country  Humber 


Xnetallatlon/Loeation 
_ Project  Title _ 


Auth. 

Recueet 


Approp. 

Request 


%  Design 
As  of 
Jan  89 


Alabama 


024 

Meas  Hall 

8  880 

t  880 

40 

471 

018 

Physical  Fitness  Facility 

2,220 

2,220 

40 

36 

022 

Site  Improvement  Mitigation 

865 

865 

50 

471 

Subtotal 

3,965 

3,965 

TOTAL  FOR  ALABAMA 

3,965 

3,965 

Alaska 


Aircraft  Direct  Fueling  Station 


Storehouse 

Ordnance  Handling  Fad 
Subtotal 

TOTAL  FOR  ALASKA 


38 

2,300 

2,300 

6G 

39 

8,700 

8,700 

N/A 

41 

3,500 

3,500 

50 

43 

4.370 

4,370 

60 

45 

18,870 

18,870 


18,870 

18,870 


Arixona 


438 

Aircraft  Power  Check  Pads 

900 

900 

100 

471 

Subtotal 

900 

900 

TOTAL  FOR  ARISOKA 

900 

900 

California 

48 

557 

Flight  Line  Seourity  Improvements 

2.100 

2,100 

75 

49 

Subtotal 

2,100 

2,100 

51 

962 

Air  Defense  Operations  Center 

7,300 

7,300 

60 

52 

923 

Saohelor  Bnlistad  Quarters 

24,500 

24,500 

45 

54 

763 

Combined  Arms  Staff  Trainer  Facility  2,800 

2,800 

35 

56 

849 

Operations  Support  Facilities 

3,250 

3,250 

35 

58 

623 

Tactical  Components  Storage  raclllty  850  . 

850 

100 

472 

987 

Tactical  Systems  Test  and  Support 

5,000 

5,000 

65 

60 

Center 

917 

Taetioal  Vehicle  Maintenance 

13,900 

13,900 

50 

62 

Facility 

890 

Family  Hcuaing 

10.150 

10.150 

N/A 

495 

Subtotal 

67,750 

67,750 

Page  No 
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Department  of  the  Navy 

rY  1990  Military  Construction  and  Family  Routing  Program 
Index  of  Locations 
(Dollars  in  Thousands) 


Stata/  Proj, 
Country  Number 

Xnstallation/Location 

Prolact  Titla 

Auth. 

Request 

Approp. 

Request 

%  Design 
As  of 
Jan  89 

Page 

No. 

California 

Haval  Weapons  Cantor,  China  Lake 

64 

(Continuad) 

369 

Missile  Engagement  Simulation 

$  17,500 

$  17,500 

100 

65 

Arena 

Subtotal 

17,500 

17,500 

Naval  Weapons  Station,  Concord 

68 

271 

Missile  Integration  Facility 

2,440 

2,440 

100 

69 

194 

Potable  Water  System  Improvements 

3,200 

3,200 

100 

71 

Subtotal 

5,640 

5,640 

Naval  Amphibious  Base,  Coronado 

73 

078 

Operational  Storage  Warehouse 

4,370 

4,370 

90 

74 

195 

Special  Warfare  Command 

3,400 

3,400 

75 

76 

Headquarters 

Subtotal 

7,770 

7,770 

Surface  Warfare  Officers  School 

78 

Command  Detachment,  Coronado 

165 

Surface  Warfare  Instruction 

4,360 

4,360 

100 

79 

Building 

Subtotal 

4,360 

4,360 

Naval  Air  Facility,  El  Centro 

81 

020 

Bachelor  Enlisted  Quarters  ' 

7,200 

7,200 

60 

82 

Subtotal 

7,200 

7,200 

Naval  Air  Station,  Lemoore 

84 

106 

Centrifuge  Trainer  Facility 

2,100 

2,100 

N/A 

85 

Subtotal 

2,100 

2,100 

Naval  Station,  Lonq  Beach 

499 

184 

Family  Bousing  Office 

592 

592 

N/A 

500 

Subtotal 

592 

592 

Naval  Air  Station,  Moffett  Field 

87 

989 

Child  Care  Center 

1,000 

1,000 

N/A 

472 

Subtotal 

1,000 

1,000 

Page  No.  3 


Department  of  the  Navy 

PY  1990  Military  Construction  and  Family  Bousing  Program 
Index  of  Locations 
(Dollars  in  Thousands) 


"s  Design 

Stats/  Proj . 

Ins  tallat ion/Locat ion 

Auth. 

Approp. 

As  of 

Page 

Country  Number 

Proiect  Title 

Reguest 

Reguest 

Jan  89 

No. 

California 

Fleet  Numerical  Oceanography  Center 

88 

(Contin¬ 

ued) 

Monterey 

005 

Meterological  Building  Addition 

$  750 

S  750 

50 

473 

Subtotal 

750 

750 

Naval  Postgraduate  School 

89 

Monterey 

097 

Academic  Library  Addition 

5,000 

5,000 

35 

90 

157 

Classroom  and  Applied  Laboratory 

11,690 

11,690 

60 

92 

Facility 

Subtotal 

16,690 

16,690 

Naval  Air  Station,  North  Island 

94 

511 

Pier  Electric  Power  Upgrade 

6.160 

6.160 

35 

95 

Subtotal 

6,160 

6,160 

• 

Fleet  Anti-Submarine  Warfare  Training 

• 

97 

Center,  Pacific.  San  Diego 

243 

Chilled  Water  Plant  Upgrade 

820 

620 

75 

473 

Subtotal 

820 

820 

Fleet  Combat  Training  Center 

98 

Pacific.  San  Diego 

031 

Security  Upgrade 

3.670 

3,670 

50 

99 

Subtotal 

3,670 

3,670 

Fleet  Intelligence  Training  Center 

131 

Pacific,  San  Diego 

003 

Intelligence  Training  Building 

2,500 

2,500 

35 

102 

Addition 

Subtotal 

2,500 

2,500 

Fleet  Training  Center,  San  Diego 

104 

002 

Fire  Fighting  Trainer  Facility 

12,800 

12,800 

35 

105 

• 

Subtotal 

12,800* 

12,800 

Integrated  Combat  Systems  Test 
Facility,  San  Diego 

107 

004 

Electronics  Systems  Integration 

4,100 

4,100 

75 

108 

Laboratory 

Subtotal 

4,100 

4,100 

1 

'  Department  of  the  Navy 

FT  1990  Military  Construction  and  Family  Bousing  Program 
Index  of  Locations 
(Dollars  in  Thousands) 


State/  Proj . 
Country  Number 

Installation/Location 

Proiect  Title 

Auth. 

Reguest 

Apprcp. 

Request 

t  Design 

As  of 

Jan  89 

Page 

No. 

California 

Marine  Cores  Recruit  Derot.  San 

Ill 

(Contin¬ 

Diego 

ued) 

233 

Child  Care  Center 

$  540 

$  540 

100 

474 

189 

Mess  Ball  Addition 

2.530 

2.530 

50 

112 

Subtotal 

3,070 

3,070 

Naval  Hospital.  San  Diego 

114 

600B 

Regional  Medical  Center-Support 

5,000 

5,000 

75 

115 

Facilities 

subtotal 

5,000 

5,000 

Naval  Ocean  Systems  Center.  San 

117 

Diego 

090 

Physics  Laboratory  Safety 

1,300 

1,300 

75 

118 

Improvements 

Subtotal 

1,300 

1,300 

Naval  Station.  San  Diego 

120 

109 

Child  Care  Center 

1.000 

1,000 

85 

474 

Subtotal 

1,000 

1,000 

Naval  Submarine  Base,  San  Diego 

121 

101 

Waterfront  Industrial  Facility 

10,800 

10,800 

75 

122 

Subtotal 

10,800 

10,800 

Naval  Traininq  Center,  San  Diego 

124 

352 

Bridge 

4,800 

4,800 

100 

125 

Subtotal 

4,800 

4, 80C 

Navy  Public  Works  Center.  San  Diewo 

127 

123 

Hazardous  Naste  Storage  Facilities 

2,900 

2,900 

85 

464 

081 

Municipal  Sewer  Connection 

1,500 

1,500 

N/A 

464 

1385 

Family  Housing  Warehouse 

lr855 

N/A 

503 

Subtotal 

6,255 

6,255 

Navy  Public  Works  Center,  San 

128 

Francisco 

082 

Handicapped  Access  Improvements 

360 

360 

50 

475 

071 

Water  Supply  System  Improvements 

3,550 

3,550 

N/A 

129 

523 

Family  Bousing 

28,350 

28.350 

N/A 

506 

Subtotal 

32,260 

32, .760 

Page  No. 

5 

Department  of  the  Navy 

rv  1990  Military  Construction  and  Family  Homing  Program 
Index  of  Locations 
(Dollars  in  Thousands) 


I  Des  ign 


State/  Pro j . 

Ins  tal la t ion/Loca t ion 

Auth. 

Approp. 

As  of 

Page 

Country  Number 

Protect  Title 

Request 

Request 

Jan  89 

No, 

California 

Naval  Weapons  Station*  Seal  Beach 

131 

(Contin¬ 
ued)  129 

Missile  Magasines 

t  9.000 

S  9,000 

50 

132 

Subtotal 

9*000 

9,000 

Marine  Corps  Air  Station*  Tuatin 

134 

253 

Flight  Line  Security  Improvements 

2*350 

2,350 

75 

135 

177 

Hazardous  and  Plasauible  Storehouse 

640 

640 

35 

475 

Subtotal 

2,990 

2,990 

Marine  Corps  Air-Ground  Combat 

137 

Center.  Twentvnine  Palms 

461 

Electronics  Cosnunications 

1*550 

1,550 

50 

138 

Maintenance  Shop 

0S3 

Small  Arms  Range  Improvements 

1.590 

1,590 

100 

140 

Subtotal 

3,140 

3,140 

Mare  Island  Naval  Shipyard.  Vallelo 

142 

281 

Controlled  Industrial  Building 

6*300 

6,300 

35 

143 

Addition 

Subtotal 

.6,300 

6,300 

TOTAL  FOR  CALIFORNIA 

249,417 

249,417 

Connecticut 

Naval  Submarine  Base.  New  London 

145 

169 

Bachelor  Enlisted  Quarters 

11,900 

11,900 

40 

146 

377 

Boiler  Plant  Modifications 

2,750 

2,:  50 

100 

148 

991 

Child  Care  Center 

1,000 

1,000 

N/A 

476 

414 

Municipal  Sewer  Connection 

3,700 

3,700 

N/A 

465 

419 

Weapons  Facilities  (Increment  II) 

1,400 

1,400 

100 

150 

356 

Weapons  Storage  Improvements 

3,500 

3,500 

100 

153 

Subtotal 

24,250 

24,250 

Naval  Submarine  School*  New  London 

156 

174 

Operational  Trainer  Facility 

8,200 

8,200 

100 

157 

Subtotal 

8,200 

8,200 

Nav'i  Underwater  Systems  Center 

159 

New  London 

105 

Electromagnetic  Systems  Laboratory 

12,600 

12,600 

35 

160 

Subtotal 

12,600 

12,600 

TOTAL  FOR  CONNECTICUT 

45,050 

45,050 

Page  No 
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State/ 
Country  ] 

District 

of 

Columbia 


Florida 


Department  of  the  Navy 

FY  1990  Military  Conatruction  and  Family  Housing  Program 
Index  of  Locations 
(Dollars  in  Thousands) 


t  Design 


Proj. 

lumber 

Installation/Location 
■Proiect  Title 

Auth. 

Request 

Approp. 

Request 

As  of 

Jan  89 

Page 

No. 

Commandant*  Naval  District 

163 

Washington 

299 

Steam  Plant  System  Modernisation 

$  420 

S  420 

100 

476 

Subtotal 

420 

420 

Naval  Observatory.  Nashinaton 

164 

025 

Laboratory  Expansion 

2.500 

2.500 

95 

165 

Subtotal 

2,500 

2,500 

TOTAL  FOR  DISTRICT  OF  COLUMBIA 

2,920 

2,920 

Naval  Air  Station.  Cecil  Field 

167 

252 

Bngine  Maintenance  Shop 

1,070 

1,070 

100 

168 

888 

Strike  Fighter  Weapons 

900 

900 

85 

477 

Subtotal 

1,970 

1,970 

Naval  Hospital.  Jacksonville 

171 

320 

Bachelor  Enlisted  Quarters 

2,080 

2.080 

100 

172 

Subtotal 

2,080 

2,080 

Naval  Training  Center.  Orlando 

174 

482 

Electronic  Technician  School 

14,190 

14,190 

35 

175 

177 

Fire  Fighting  Training  Facilities 

4,210 

4,210 

100 

177 

Subtotal 

18,400 

18,400 

• 

Naval  Diving  and  Salvage  Training 

179 

Center.  Panama  Citv 

314 

Diver  Training  Building  Addition 

4,300 

4,300 

50 

180 

Subtotal 

4,300 

4,300 

Navy  Experimental  Diving  Unit 

182 

Panama  Citv 

347 

Underwater  Equipment  Support 

2,900 

2,900 

50 

183 

Complex 

Subtotal 

2,900 

2,900 

Page  No 


7 


Stats/ 
Count cv  I 

Flor Ida 
(Contin' 
ued) 


Georgia 


Hawaii 


Department  of  the  Navy 

1990  Military  Conatruetion  and  Family  Routing  Program 
Indax  of  Locations 
(Dollar*  in  Thousands) 


I  Dasign 


Proj. 

lumbar 

Installation/Loeation 

Proltct  Titlt 

Auth. 

Request 

Approp. 

Request- 

As  of 

Jan  89 

Page 

No. 

Naw  Public  Works  Cantar,  Pansacola 

185 

109 

Wastawatar  Transfar  Systam 

$  2.100 

S  2.100 

45 

186 

Subtotal 

2,100 

2,100 

TOTAL  FOR  FLORIDA 

31,750 

31,750 

Marina  Corns  Logistics  Basa.  Albany 

188 

245 

Combat  Vehicle  Naintananca  Shop 

1,  f  300 

1,300 

100 

189 

.Subtotal 

1,300 

1.300 

Navy  Supply  Corps  School.  Athans 

191 

992 

Child  Car*  Cantar 

1,000 

1,Q00 

N/A 

477 

Subtotal 

1,000 

1,000 

Naval  Submarina  Basa.  Kings  Bay 

192 

255 

Bach* lor  Enlistad  Quarters 

13,600 

13,600 

50 

193 

‘905 

Community1 Impact  Assistance 

3,7-70 

3,770 

N/A 

195 

437 

Dredging  Dikes 

6,870 

6,870 

35 

197 

169 

Magnetic  Silencing  Facility 

16,020 

18,020 

50 

199 

436 

Ordnance  Operations 

5,330 

5,330 

35 

201 

267 

Strategic  Weapons  Magasines 

7,600 

7,600 

35 

203 

228 

Utilities  and  Site  Improvements 

3.720 

3.720 

35 

205 

Subtotal 

58,910 

58,910 

TOTAL  FOR  GEORGIA 

61,210 

61,210 

Marin*  Corns  Air  Station,  Kaneohe 

207 

Bay 

404 

Maintenance  Hangars  Modifications 

7,950 

7,950 

100 

208 

618 

Specialised  Compartmented 

5,200 

5,200 

10.0 

210 

Information  Facility 

Subtotal 

13,150 

13,150 

Naval  Magazine.  Lualualei 

212 

128 

Tomahawk  Missile  Magasines 

4,600 

4,600 

100 

213 

Subtotal 

4,600 

4,600 

State/ 

Country  ] 

Hawaii 

(Contirv 

ued) 


Illinois 


Department  of  tha  Navy 

FY  1990  Military  Construction  and  family  Housing  Program 
Index  of  Locations 
(Dollars  in  thousands) 


Proj. 

lumbar 


Installation/Location 
Project  Title _ 


t  Design 

Auth.  Approp.  As  of  Page 

Request  Request  Jan  89  No. 


Naval  Submarine  Base,  Pearl  Harbor 


116  General  Purpose  Berthing  Wharf 

S  18.600 

$  18,600 

50 

Subtotal 

18.600 

18,600 

Naval  Subatarine  Training  Center 
Pacific.  Pearl  Harbor 

021  Fire  Fighting  and  Damage  Control 

5.550 

5.550 

50 

Trainer  Facilities 

Subtotal 

5.550 

5,550 

Naw  Public  Works  Canter,  Pearl 
Harbor 


464 

Sanitary  Wastewater  System 

750 

750 

35 

Subtotal 

750 

750 

Naval  Communication  Area  Master 

Station,  Eastern  Pacific.  Wahiawa 

151 

Communications  Center  Security 

8,000 

8,000 

45 

Improvements 

Subtotal 

8,000 

8,000 

TOTAL  FOR  HAWAII 

50,650 

50,650 

Naval  Hospital,  Great  Lakes 

301 

Bachelor  Enlisted  Quarters 

10,470 

10,470 

45 

302 

Hospital  Corps  School  Addition 

1,800 

1,800 

45 

Subtotal 

12,270 

12,270 

Naval  Training  Center,  Great  Lakes 

459 

Child  Care  Center 

2,300 

2,300 

60 

512 

Electricians  and  Communications 

13,600 

13,600 

60 

Training  Building 

Subtotal 

15,900 

15,900 

TOTAL  FOR  ILLINOIS 

28,170 

28,170 

215 

216 

218 

219 

221 

465 

222 

223 


225 

226 
228 


230 

231 
233 


Page  No. 
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Department  of  the  Navy 

FY  1990  Military  Construction  and  Family  Housing  Program 
Index  of  Locations 
(Dollars  in  thousands) 


%  Design 


State/  Proj . 

Installation/Location 

Auth. 

Approp. 

As  of 

Page 

Country  Number 

Prolect  Title 

Request 

Request 

Jan  89 

No. 

Indiana  -Naval  Avionics  Center.  Indianapolis  235 


018 

Industrial  Parts  Facility 

$  8.000 

S  8.000 

35 

236 

Subtotal 

8,000 

8,000 

TOTAL  FOR  INDIANA 

8,000 

8,000 

Louisiana 

Naval  Station.  Lake  Charles 

239 

009 

Bachelor  Enlisted  Quarters 

1,340 

1,340 

100 

240 

and  Mess  Hall 

013 

Physical  Fitness  Facility 

2,260 

2,260 

40 

242 

Subtotal 

3,600 

3,600 

TOTAL  FOR  LOUISIANA 

3,600 

3,600 

i 

Maine 

Naval  Air  Station.  Brunswick 

244 

993 

Child  Care  Center 

1.000 

1,000 

N/A 

478 

Subtotal 

1,000 

1,000 

Naval  Branch  Medical  Clinic 

245 

Brunswick 

304 

Aviation  Physiology  Training 

2,650 

2,650 

50 

246 

Facility 

Subtotal 

2,650 

2,650 

Portsmouth  Naval  Shipyard,  Ritterv 

248 

994 

Child  Care  Center 

1.000 

1,000 

N/A 

478 

Subtotal 

1,000 

1,000 

TOTAL  FOR  MAINE 

4,650 

4,650 

Maryland 

Naval  Academy,  Annapolis 

249 

256 

Bancroft  Hall  Expansion 

48,000 

24,000 

35 

250 

(Phase  I) 

Subtotal 

48,000 

24,000 

Naval  Explosive  Ordnance  Disposal 

252 

Technoloav  Center.  Indian  Head 

034 

Ordnance  Countermeasures  Laboratory 

7.700 

7,700 

100 

253 

Subtotal 

7,700 

7,700 

Page  No.  10 


Department  of  the  Navy 

FY  .1990  Military  Construction  end  Family  Bousing  Program 
Index  of  Locations 
(Dollars  in  Thousands) 


State/  Pro j . 
Country  Number 

Installation/Location 

Project  Title 

Auth. 

Request 

Approp. 

Request 

%  Design 
As  of 

Jan  89 

Page 

No. 

Maryland 

Naval  Ordnance  Station.  Indian  Head 

255 

(Contin 

ued) 

059 

Mix,  Cast,  Cure  Facility  $. 

Subtotal 

10.670 

10.670 

$  10.670 
10,670 

100 

256 

Naval  Air  Test  Center.  Patuxent  River 

259 

475 

480 

Aircraft  Flight  Systems  Equipment 
laboratory 

Flight  Test  Hangar 

Subtotal 

2,000 

15,000 

17,000 

2,000 

15,000 

17,000 

60 

95 

260 

263 

Naval  Electronic  Systems  Enqineerinq 
Activity.  St.  Iniqoes 

265 

719 

Utilities  Improvements  {Increment  II) 
Subtotal 

2.950 

2.950 

2,950 

2,950 

100 

266 

Naval  Support  Facility,  Thurmont 

509a 

123 

Family  Bousing 

Subtotal 

1.160 

1,160 

1,160 

1,160 

N/A 

510 

TOTAL  FOR  MARYLAND 

87,480 

63,480 

Mississippi 

Naval  Air  Station.  Meridian 

268 

266 

Aircraft  Maintenance  Facilities 
Subtotal 

11.800 

11,800 

11,800 

11,800 

35 

269 

Naval  Station.  Pascacoula 

271 

017 

Physical  Fitness  Facility 

Subtotal 

2,220 

2,220 

2,220 

2,220 

60 

272 

TOTAL  FOR  MISSISSIPPI 

14,020 

14,020 

Nevada 

Naval  Air  Station,  Fallon 

274 

995 

Child  Care  Center 

Subtotal 

1,000 

1,000 

1,000 

1,000 

N/A 

479 

TOTAL  FOR  NEVADA 

1,000 

1,000 
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Department  of  the  Navy 

FY  1990  Military  Construction  and  Family  Bousing  Program 
Index  of  Locations 
(Dollars  in  Thousands) 


State/  Pro j . 
Country  Number 


New 

Jersey 


New  Mexico 


New  York 


North 

Carolina 


Installation/Location 
Project  Title 

Naw  Publications  and  Printing 
Serivce  Detachment  Office.  Bayonne 


Printing  Plant 
Subtotal 

Naval  Weapons  Station,  Earle 

Family  Services  Center 
Projectile  Magaxines 
Subtotal 

TOTAL  FOR  NEW  JERSEY 

Naval  Space  Surveillance  Field 
Station.  Elephant  Butte 


Space  Surveillance  Antenna 
Modernization 
Subtotal 

TOTAL  FOR  NEW  MEXICO 

Naval  Station.  New  York 

Bachelor  Enlisted  Quarters 
Child  Care  Center 
Utilities  and  Site  Improvements 
Subtotal 

Marine  Corps  Base,  Camp  Leleune 

Electronics  Communications 
Maintenance  Shop 
Electronics  Communications 
Maintenance  Shop 
Mechanics  Training  Building 
(Increment  II) 

Mess  Ball 
Subtotal 


Auth. 


Approp. 


$  1.000 

1.000 


570 

13.700 

14.270 

15.270 


4,700 

4,700 

4,700 


4,600 

3,000 

18,040 

25,640 


4.200 

7.200 

4,400 

5.410 

21,210 


S  1.000 

1,000 


570 

13,700 

14.270 

15.270 


4,700 

4,700 

4,700 


4,600 
3,000 
18,040 
25, 64Q 


4.200 

7.200 

4,400 

5,410 

21,210 


%  Design 
As  of 

Jan  89 

Page 

No. 

275 

35 

480 

276 

N/A 

480 

50 

277 

279 

90 

280 

282 

100 

283 

35 

285 

100 

287 

289 

100 

290 

50 

292 

100 

294 

100 

296 
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Department  of  the  Navy 

FY  1990  Military  Construction  and  Family  Bousing  Program 
Index  of  Locations 
(Dollars  in  Thousands) 


State/  Proj. 
Country  Number 

Ins tallat ion/Loca t ion 

Prelect.  Title 

Auth. 

Recruest 

Approp. 

Request 

%  Design 
As  of 

Jan  89 

Page 

No, 

North 

Marine  Corps  Air  Station,  Cherry 

298 

Carolina 

Point 

(Contin¬ 

ued) 

048 

Aircraft  Bombing  Range 

$  1,800 

$  1,800 

50 

299 

Modifications  (Increment  II) 

821 

Applied  Instruction  Facilities 

5,350 

5,350 

40 

302 

012 

Bachelor  Enlisted  Quarters 

13,070 

13,070 

50 

304 

889 

Flight  Line  Security  Improvements 

3,600 

3,600 

35 

306 

Subtotal 

23,820 

23,820 

Marine  Corps  Air  Station,  New  River 

308 

525 

Aviation  Maintenance  Training 

6,000 

6,000 

75 

309 

Building 

496 

Flight  Line  S'. purity  Improvements 

2,500 

2,500 

100 

311 

543 

Maintenance  Hangar  Additions 

5,200 

5,200 

90 

313 

520 

Operational  Trainer  Facility 

7.400 

7.400 

75 

315 

Subtotal 

21,100 

21,100 

TOTAL  FOR  NORTH  CAROLINA 

66,130 

66,130 

Oklahoma 

Naval  Air  Detachment,  Tinker  Air 

317 

Force  Base 

090 

Aircraft  Support  Facilities 

21,500 

21,500 

35 

318 

(Increment  III) 

Subtotal 

21,500 

21,500 

TOTAL  FOR  OKLAHOMA 

21,500 

21,500 

Rhode 

Naval  Education  and  Trainina  Center 

320 

Island 

Newport 

365 

Electrical  Distribution  System 

8.000 

8,000 

35 

321 

Subtotal 

8,000 

8,000 

TOTAL  FOR  RHODE  ISLAND 

8,000 

8,000 

South 

Carolina 

Marine  Corps  Air  Station,  Beaufort 

323 

375 

Aviation  Ar ament  Shop 

3,950 

3,950 

50 

324 

354 

Child  Care  Center 

970 

970 

100 

480 

Subtotal 

4,920 

4,920 

Page  No 
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Department  of  the  N« 
FY  1990  Military  Construction  and  Fee 
Index  of  Location! 
(Dollars  in  Thousand 


State/  Proj. 
Country  Number 

South 
Carolina 
(Contin-  826 
(ued) 


Installation/Location 
Project  Title _ 


Naval  Sut 


inter.  Charleston 


Tennessee 


Emergency  Generators 
Subtotal 

TOTAL  FOR  SOOTH  CAROLINA 
Naval  Air  Station.  Memphis 


Texas 


Barracks 

Subtotal 

TOTAL  FOR  TENNESSEE 

Naval  Station,.  Galveston 

Physical  Fitness  Facility 
Public  Works  Facility 
Security  Facility 
Subtotal 

Naval  Station.  Ingles ide 

Bachelor  Enlisted  Quarters 
Explosive  Ordnance  Disposal  Facility 
General  Warehouse 
Magasines 

Physical  Fitness  Facility 
Public  Works  Complex 
Subtotal 

Naval  Technical  Training  Center 
Detachment.  Lackland  Air  Force 


001  Security  Training  Center 
Subtotal 

TOTAL  FOR  TEXAS 


Virginia 


827  Bachelor  Enlisted  Quarters  Addition 
Subtotal 


Bousing  Program 


«  Design 


Auth. 

Approp. 

As  of 

Page 

Request 

Request 

Jan  89 

No. 

326 

$  700 

$  700 

100 

481 

700 

700 

5,620 

5,620 

327 

10.000 

10,000 

35 

328 

10,000 

10,000 

330 

1,750 

1,750 

40 

331 

1,740 

1,740 

100 

333 

510 

510 

35 

482 

4,000 

4,000 

335 

6,200 

6,200 

95 

336 

1,000 

1,000 

35 

482 

4,300 

4,300 

100 

338 

91; 

910 

35 

482 

4,870 

4,870 

50 

340 

2,440 

2.440 

100 

342 

19,720 

19,720 

344 

4. SCO  4,500  100  345 

4,500  4,500 

28,220  28,220 

347 


1,300  1,300  ‘  100  348 

1,300  1,300 


Page  No.  14 


Department  of  the  Navv 

FY  1990  Military  Construction  and  Family  Housing  Program 
Index  of  Locations 
(Dollars  in  Thousands) 


State/  Proj . 
Country  Number 

Installation/Location 

Prolect  Title 

Auth. 

Request 

Approp. 

Request 

%  Design 
As  of 

Jan  89 

Page 

No. 

Virginia 

Naval  surface  Warfare  Center 

350 

(Contin- 

Dahlaren 

ued) 

996 

Child  Care  Center 

$  1.000 

$  1.000 

N/A 

483 

Subtotal 

1,000 

1,000 

Marine  Environmental  Systems 

351 

Facility.  Dam  Neck 

334 

Operations  and  Maintenance 

8,000 

8,000 

100 

352 

Facilities 

Subtotal 

8,000 

8,000 

Naval  Amphibious  Base.  Little 

354 

Creek 

379 

Berthing  Piers  Extensions 

3,800 

3,800 

40 

355 

655 

Fire  Station 

1.400 

1.400 

100 

357 

Subtotal 

5,200 

5,200 

Naval  Air  Station.  Norfolk 

360 

128 

Aviation  Maintenance  Training 

4,400 

4,400 

75 

361 

Facility  Addition 

Subtotal 

4,400 

4,400 

Naval  Eastern  Oceanoqraphv  Center 

364 

Norfolk 

« 

- 

154 

Oceanographic  Center  Addition 

680 

680 

100 

483 

Subtotal 

680 

680 

Navy  Public  Works  Canter.  Norfolk 

512 

2184  Family  Bousing  Community  Center 

332 

332 

N/A 

513 

Subtotal 

332 

332 

Naval  Supply  Center.  Norfolk 

365 

414 

General  Warehouse 

6,200 

6,200 

75 

366 

823 

Standby  Generator  Plant 

300 

300 

75 

484 

Subtotal 

6,500 

6,500 
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Department  of  the  Navy 

FY  1990  Military  Construction  and  Family  Bousing  Program 
Xndax  of  Loeationa 
(Dollars  in  Thousands) 


State/  Proj. 
Country  Numbar 

li.stallation/Location 

Project  Titla 

Auth. 

Request 

Approp. 

Request 

1  Design 
As  of 

Jan  89 

Page 

No. 

Virginia 

Naval  Air  Station.  Ocaana 

368 

(Contin- 

usd) 

182 

Avionics  Maintananca  Training 

8  1,480 

S  1,480 

50 

369 

Paeilitias  Addition 

185 

Consol ida tad  Automated  Support 

2,200 

2,200 

50 

372 

Systams  Training  Building 

184 

Madiua  Attack  Weapons  School 

6,025 

6,025 

50 

375 

174 

Weapons  System  Training  Facility 

2.850 

2.850 

50 

378 

Subtotal 

12,555 

12,555 

Norfolk  Naval  Shipyard,  Portsmouth 

380 

185 

Electrical  Distribution  System 

9,700 

9,700 

.  50 

381 

Improvements 

Subtotal 

9,700 

9,700 

Marina  Corps  Combat  Development 

383 

Coswand.  Quant i » 

375 

Communication  Officers  School 

3,450 

3,450 

100 

384 

Addition 

*  * 

Subtotal 

TT»50 

17450 

Naval  SupdIv  Canter  Cheatam  Annex 
Williamsburq 

386 

027 

Survey  Support  Facility 

18.500 

18.500 

35 

387 

Subtotal 

18,500 

18,500 

Naval  weapons  Station,  Yorktown 

389 

439 

Harm  Missile  Magas ine 

2,900 

2,900 

60 

390 

417 

Missile  Facility 

11,100 

11,100 

95 

392 

472 

Missile  Magas ine 

4,920 

4,920 

35 

395 

478 

TACIT  Rainbow  Missile  Magasines 

2.5-0-Q 

2.500 

35 

397 

Subtotal 

21,420 

21,420 

TOTAL  FOR  VIRGINIA 

93,037 

93,037 

Washington 

Naval  BQSPital,  Bremerton 

399 

016 

Bachelor  Enlisted  Quarters 

1.000 

1,000 

35 

484 

Subtotal 

1,000 

1,000 

Pags  No 


16 


Department  of  the  Navy 

FY  1990  Military  Construction  end  Family  Bousing  Program 
Index  of  Locations 
(Dollars  in  Thousands) 


%  Design 


State/  Proj. 

Installation/Location 

Auth. 

Approp. 

As  of 

Page 

Country  Number 

Project  Title 

Reouest 

Reouest 

Jan  89 

No. 

Washington 

Puaet  Sound  Naval  Shipyard 

400 

(Con tin- 

Bremerton 

Ued) 

997 

Child  Care  Center 

$  1,000 

$  1,000 

N/A 

484 

620 

Industrial  Support  Complex 

20,200 

20,200 

40 

401 

(Increment  I) 

* 

Subtotal 

21,200 

21,200 

Puqet  Sound  Naval  Supply  Center 

403 

Bremerton 

083 

Emergency  Generators 

690 

690 

35 

485 

Subtotal 

690 

o90 

Naval  Station^  Everett 

404 

087 

Carrier  Pier  (Phase  III) 

11.200 

11.200 

100 

405 

Subtotal 

11,200 

11,200 

407 

Station.  Keyport 

752 

Bachelor  Enlisted  Quarters 

1,850 

1,850 

100 

408 

Modernisation 

Subtotal 

1,850 

1,850 

Naval  Radio  Station  Jim  Creek 

252 

410 

070 

Stand-by  Generator  Plant 

1.200 

1.200 

40 

411 

Subtotal 

1,200 

1,200 

TOTAL  FOR  WASHINGTON 

37,140 

37,140 

Subtotal  -  Military  Construction 

884,470 

860,470 

Subtotal  -  Military  Construction 

42,439 

42,439 

for  Family  Bousing 

TOTAL  -  INSIDE  TEE  UNITED  STATES  926,909  902,909 
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State/  Proj . 
Country  Number 

Ascension 

Island 

967 

Australia 

205 

Bahamas 

301 

Guam 

378 

225 

142 


Department  of  tbs  Navy 

FY  1990  Military  Construction  and  Family  Bousing  Program 
Index  of  Locstions 
(Dollars  in  thousands) 


Installation/Louation 

Prolect  title 

Auth. 

Approp. 

Request 

%  Design 
As  of 

Jan  89 

Page 

No. 

OUTSIDE  THE  UNITED  STATES 

Naval  Comaunication  Detachment 

413 

Utilities  Support  Upgrade 

Subtotal 

S  3.500 
3,503 

<  3.500 
3,500 

80 

414 

TOTAL  FOR  ASCENSION  ISLAND 

3,500 

3,500 

Batold  E.  Holt  Naval  Communication 
Station,  Exmouth _ 

416 

Fire  Protection  System 

Subtotal 

610 

610 

o|o 

35 

486 

TOTAL  FOR  AUSTRAL 1m 

610 

610 

Naval  Underwater  Systems  Center 
Andros  Island 

417 

Physical  Security  Improvement! 
Subtotal 

4.140 

4.140 

olo 

p 

35 

418 

TOTAL  FOR  BAHAMAS 

4,140 

4,140 

Mobile  Construction  Battalion,  Camp 

421 

Covina ton 

Mess  Hall 

Subtotal 

4,300 

4,300 

olo 

olo 

35 

80 

422 

Fleet  Surveillance  Support  Command 

424 

Electronic  Installation 

Subtotal 

27.000 

27,000 

27.000 

27,000 

35 

425 

Naw  Public  Norks  Center 

427 

Municipal  Sewer  Connection 

Subtotal 

.4x150 

4,150 

il«P 

4,150 

N/A 

466 

TOTAL  FOR  GUAM 

35,450 

35,450 
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Department  of  the  Navy 

nr  1900  Military  Construction  and  Family  Bousing  Program 
.  index  of  Locations 

rollers  in  Thousands) 


Stats/  Proj . 
Country  Number 

Znstallation/Uocation 

Project  Titlt 

Auth. 

Reauest 

Approp. 

Reauest 

%  Design 
As  of 

Jan  89 

P»qe 

NO. 

Icaland 

SlTlLim  8£i£iaai-Ei£lg2i!i 

428 

• 

462 

Fuel  Facilitiss 

8  7,500 

$  7 , 5C0 

100 

429 

609 

Family  Bousing 

23.213 

23.213 

fl/A 

516 

Subtotal 

30,713 

30,713 

Naval  Communication  Station 

432 

MCltviK 

568 

Communications  Antenna 

7,760 

7,760 

35 

433 

467 

Transmittar  Building  Addition 

690 

690 

35 

486 

Subtotal 

8,450 

8,450 

TOTAL  FOR  ICELAND 

39,163 

39,163 

Italy 

Naval  Support  Activity.  Naolas 

- 

435 

126B 

Command  Control  Communications 

46,600 

46,600 

35 

436 

and  Intelligence  Complex 

(Increment  ID 

• 

•  ' 

Subtotal 

46,600 

46,600 

TOTAL  FOR  ITALY 

46,600 

46,601 

Japan 

Naval  Air  Facility.  Atsuoi 

479 

095 

Maintenance  Hangar 

14.900 

14,900 

40 

440 

Subtotal 

14,900 

14,900 

Marine  Quips  Base  Camp  Smalley  0. 

442 

m&ins-aaflisa 

900 

Combined  Arms  Staff  Trainer 

3,200 

3.200 

40 

443 

Facility 

Subtotal 

3,200 

3,200 

•$**>«*  ^Jtjnma 

445 

Otlna-m 

392 

Maintenance  Hangar  Addition 

1,950 

1,950 

40 

446 

888 

Tactical  Support  Van  Pads 

5.300 

5.500 

100 

448 

Subtotal 

7,450 

7,450 

TOTAL  FOR  JAPAN 

25,550 

25,550 

Pigs  No 
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Department  of  the  Navy 

PY  1990  Military  Oor.atruetion  and  family  Bousing  Program 
Index  of  Locations 
(Dollara  in  thousands) 


I  Design 


State/  Proj . 

Installation/Location 

Auth. 

Approp. 

As  of 

Page 

Country  Ni 

amber 

Project  Title 

Request 

Request 

Jan  89 

No. 

Republic 

Navv  Public  Mocks  Center,  Subic 

520 

of  the 

Philip¬ 

pines 

802 

Family  Bousing 

S  19.000 

•  19.000 

N/A 

521 

Subtotal 

19,000 

19,000 

TOTAL  FOR  REPUBLIC  OF  TBS 

19,000 

19,000 

PHILIPPINES 

Puerto 

Navi  Communication  Station 

450 

Rico 

Roosevelt  Roads 

133 

Transmitter  Cooling  System 

1.300 

1.300 

45 

451 

Subtotal 

1,300 

1,300 

TOTAL  FOR  PUERTO  RICO 

1,300 

1,300 

Scotland 

Naval  Security  Or  out)  Activity 

453 

048 

Operations  Building  Addition 

5,820 

...^820 

•  35 

454 

Subtotal 

5,820 

5,820 

TOTAL  FOR  SCOTLAND 

5,820 

5,820 

United 

Naval  Activities.  London 

456 

Kingdom 

204 

Automotive  Vehicle  Maintenance 

730 

730 

100 

487 

_ 

Shop 

a 

215 

Bachelor  Enlisted  Quarters  and 

9,400 

9,400 

35 

457 

Mess  Hall 

Subtotal 

10,130 

10,130 

Subtotal  -  Military  Construction 

149,050 

149,050 

Subtotal  -  Military  Construction 

42,213 

42,213 

for  Family  Bousing 

TOTAL  -  OUTSIDE  TBS  UNITED  STATES 

191,263 

191,263 

Various 

Locations 

, 

151A  Seal  Team  Operations  Facilities 

5,800 

5,800 

35 

459 

(Increment  II)  _____  _____ 

Subtotal  5,800  5,800 
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Department  of  the  Navy 

rt  1990  Military  Construction  and  Family  Bouaing  Program 
Index  of  Looationa 
•  (Dollar a  in  Thousands) 


State/  Proj. 
Country  Number 

Installation/Location 

Project  Title 

Auth. 

Request 

Approp. 

Request 

%  Design 
As  of 

Jan  89 

Page 

No. 

Various 

Various  Location* 

Locations 

(Con tin-  090 

Host  Nation  Infrastructure 

S  1,000 

t  1,000 

N/A 

488 

ued)  090 

Land  Acquisition 

21,000 

21,000 

N/A 

461 

10S 

Architectural  and  Engineering 

84,970 

84,970 

N/A 

468 

Servioes  and  Construction 

Design  (MXLCON) 

(Family  Bousing) 

1,000 

1,000 

N/A 

562 

VAR 

Post  Acquisitions  Construction 

42,086 

42,086 

N/A 

526 

(Family  lousing  Improvements) 

090 

Unspecified  Minor  Construction 

14,000 

14,000 

N/A 

467 

190 

Access  Roads 

5.810 

5,810 

N/A 

469 

Subtotal 

169,866 

169,866 

Subtotal  -  Military  Construction 

132,580 

132,580 

Subtotal  -  Military  Oonatruction 

43,086 

43,086 

for  family  Bouaing 

TOTAL  -  VARIOUS  LOCATIONS 

175,666 

175,666 

Total  -  FY  1990  Military  Oonatcuetion  Program  1,166,100  1,142,100 

Total  -  FY  1990  Military  Oonatruction  Family  127,738  127,738 

Housing  Program 

GRAND  TOTAL  1,293,838  1,269,838 


1 


t 


{ 


( 
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MISSION  STATUS  UST 
NEW  OR  CURRENT 


Department  of  the  Navy 

FY  1990  Military  Construction  and  Family  Housing  Program 
Mission  Status  Index 
(Dollars  in  Thousands) 


Installation/ 

Location 

Proj 

No. 

e 

Prolect  Title 

Cost 

($000) 

Mission 

Status 

NS  Mobile,  XL 

INSIDE  THE  UNITED  STATES 

024  Mess  Hall 

$  880 

N 

018 

Physical  Fitness  Facility 

2,220 

N 

022 

Site  Improvement  Mitigation 

865 

N 

NAS,  Adak  AK 

121 

Aircraft  Direct  Fueling  Station 

2,300 

C 

931 

Bachelor  Enlisted  Quarters  Addition 

8,700 

C 

026 

Harpoon  Missile  Magasine  and  Inert 

3,500 

c 

114 

Storehouse 

Ordnance  Handling  Pad 

4,370 

c 

MCAS,  Yum  XZ 

438 

Aircraft  Power  Check  Pads 

900 

N 

MCXS  Camp  Pendleton,  CX 

557 

Plight  Line  Security  Improvements 

2,100 

C 

MCB  Camp  Pendleton,  CA 

962 

Air  Defense  Operations  Center 

7,300 

C 

923 

Bachelor  Enlisted  Quarters 

24,500 

c 

, 

763 

Combined  Arms  Staff  Trainer  Facility 

2,800 

c 

849 

Operations  Support  Facilities 

3,250 

N 

623 

Tactical  Components  Storage  Facility 

850 

c 

987 

Tactical  Systems  Test  and  Support 

5,000 

c 

917 

Center 

Tactical  Vehicle  Maintenance 

13,900 

c 

890 

Facility 

Family  Housing 

10,150 

c 

NWC,  China  Lake  CA 

369 

Missile  Engagement  Simulation 

17,500 

N 

NWS,  Concord,  CA 

271 

Arena 

Missile  Integration  Facility 

2,440 

N 

194 

Potable  Water  System  Improvements 

3,200 

C 

NAB  Coronado,  CX 

078 

Operational  Storage  Warehouse 

4,370 

r: 

195 

Special  Warfare  Command 

3,400 

N 

SWOSCOMDET  Coronado,  CA 

165 

Headquarters 

Surface  Warfare  Instruction  Building 

4,360 

C 

NAP  El  Centro,  CX 

020 

Bachelor  Enlisted  Quarters 

7,200 

C 

NAS  Lemoore,  CX 

106 

Centrifuge  Trainer  Facility 

2,100 

c 

NS  Long  Beach,  CX 

184 

Family  Housing  Office 

592 

c 

NAS  Moffett  Pield,  CX 

989 

Child  Care  Center 

1,000 

c 

PNOC  Monterey,  CX 

005 

Meterological  Building  Addition 

750 

c 

NPOS  Monterey,  CX 

097 

Academic  Library  Addition 

5,000 

c 

157 

Classroom  and  Applied  Laboratory 

11,690 

c 

NXS,  North  Island,  CX 

511 

Facility 

Pier  Electric  Power  Upgrade 

6,160 

C 

PASMTCPAC  San  Diego,  CX 

243 

Chilled  Water  Plant  Upgrade 

820 

C 

FCTCPAC  San  Diego,  CX 

031 

Security  Upgrade 

3,670 

c 

PITCPAC  San  Diego,  CX 

003 

Intelligence  Training  Building 

2,500 

c 

PTC  San  Diego,  CX 

002 

Addition 

Fire  Fighting  Trainer  Facility 

12,800 

c 
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Installation/ 

Proj 

e 

Cost 

Mission 

Location 

No. 

Prelect  Title 

($000)  Status 

ICSTFAC  San  Diego, CA 

004 

Electronics  Systems  Integration  $ 

4,100 

C 

MCRD  San  Diego,  CA 

233 

Laboratory 

Child  Care  Center 

540 

c 

189 

Mess  Hall  Addition 

2,530 

c 

NH  San  Diego,  CA 

600H  Regional  Medical  Center-Support 

5,000 

c 

NOSC  San  Diego,  CA 

090 

Facilities 

Physics  Laboratory  Safety 

1,300 

c 

NS  San  Diego,  CA 

109 

Improvements 

Child  Care  Center 

1,000 

c 

NSB  San  Diego,  CA 

101 

Waterfront  Industrial  Facility 

10,800 

N 

NTC  San  Diego,  CA 

352 

Bridge 

4,800 

C 

NPWC  San  Diego,  CA 

123 

Hazardous  Waste  Storage  Facilities 

2,900 

C 

081 

Municipal  Sewer  Connection 

1,500 

C 

1385 

Family  Housing  Warehouse 

1,855 

C 

NPWC  San  Francisco,  CA 

082 

Handicapped  Access  Improvements 

360 

c 

071 

Water  Supply  System  Improvements 

3-,  550 

c 

523 

Family  Housing 

28,350 

c 

NWS  Seal  Beach,  CA 

129 

Missile  Magazines 

9,000 

c 

MCAS  Tustin,  CA 

253 

Plight  Line  Security  Improvements 

2,350 

*c 

177 

Hazardous  and  Flammable  Storehouse 

640 

c 

MCAGCC  Twenty nine 

461 

Electronics  Communications 

1,550 

c 

Palms,  CA 

053 

Maintenance  Shop 

Small  Arms  Range  Improvements 

1,5  -0 

c 

Mare  Island  NSY, 

281 

Controlled  Industrial  Building 

6,300 

c 

Vallejo,  CA 

NSB  New  London,  CT 

169 

Addition  . 

Bachelor  Enlisted  Quarters 

11,900 

c 

377 

Boiler  Plant  Modifications 

2,750 

c 

991 

Child  Care  Center 

1,000 

c 

414 

Municipal  Sewer  Connection 

3,700 

c 

419 

Weapons  Facilities  (Increment  II) 

1,400 

N 

356 

Weapons  Storage  Improvements 

3,500 

c 

NSS  New  London,  CT 

174 

Operational  Trainer  Facility 

8,200 

c 

NOSC  New  London,  CT 

105 

Slectroaugnetic  Systems  Laboratory 

12,600 

c 

CMDTND  Washington,  DC 

299 

Steam  Plant  System  Modernization 

420 

c 

NAVOBSER  Washington,  DC 

025 

Laboratory  Expansion 

2,500 

c 

NAS  Cecil  Field,  PL 

252 

Engine  Maintenance  Shop 

1,070 

c 

888 

Strike  Fighter  Weapons 

900 

c 

NH  Jacksonville,  PL 

320 

Bachelor  Enlisted  Quarters 

2,080 

c 

NTC  Orlando,  PL 

482 

Electronic  Technician  School 

14,190 

N 

177 

Fire  Fighting  Training  Facilities 

4,210 

c 

NDSTC  Panama  City,  PL 

314 

Diver  Training  Building  Addition 

4,300 

c 

NEDU  Panama  City,  PL 

347 

Underwater  Equipment  Support  Complex 

2,900 

c 

NPWC  Pensacola,  PL 

109 

Wastewater  Transfer  System 

2,100 

c 

MCLB  Albany,  GA 

245 

Combat  Vehicle  Maintenance  Shop 

1,300 

c 

NSCS  Athens,  GA 

992 

Child  Care  Center 

1,000 

c 
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Mission  Status  Index 
(Dollars  in  Thousands) 


Installation/ 

Location 

Proj 

No. 

e 

Project  Title 

Cost 

($000) 

Mission 

Status 

NSB  Kings  Bay,  GA 

255 

Bachelor  Enlisted  Quarters  $ 

13,600 

N 

905 

Community  Impact  Assistance 

3,770 

N 

437 

Dredging  Dikes 

6,870 

N 

169 

Magnetic  Silencing  Facility 

18,020 

N 

436 

Ordnance  Operations 

5,330 

N 

267 

Strategic  Weapons  Magas ines 

7,600 

C 

228 

Utilities  and  Site  Improvements 

3,720 

C 

MCAS  Kaneohe  Bay,  HI 

404 

Maintenance  Hangars  Modifications 

7,950 

C 

618 

Specialised  Compartmented 

Information  Facility 

5,200 

c 

NM  Lualualei,  HI 

128 

Tomahawk  Missile  Magazines 

4,600 

N 

NSB  Pearl  Harbor,  HI 

116 

General  Purpose  Berthing  Wharf 

18,600 

C 

NSTCPAC  Pearl  Harbor, 

HI 

021 

Fire  Fighting  and  Damage  Control 
Trainer  Facilities 

5,550 

c 

NPHC  Pearl  Harbor,  HI 

464 

Sanitary  Wastewater  System 

750 

c 

NAVCAMSEASTPAC 

Wahiawa,  HI 

151 

Communications  Center  Security 
Improvements 

8,000 

c 

NH  Great  Lakes,  IL 

301 

Bachelor  Enlisted  Quarters 

10,470 

c 

302 

Hospital  Corps  School  Addition 

1,800 

c 

NTC  Great  Lakes,  IL  . 

459 

Child  Care  Center 

2,300 

.  c 

,  * 

512 

Electricians  and  Communications 
Training  Building 

13,600 

c 

NAC  Indianapolis,  IN 

018 

Industrial  Parts  Facility 

8,000 

c 

NS  Lake  Charles,  LA 

009 

Bachelor  Enlisted  Quarters 
and  Mess  Hall 

1,340 

N 

013 

Physical  Fitness  Facility 

2,260 

N 

NAS  Brunswick,  ME 

993 

Child  Care  Center 

1,00.0 

c 

NBMC  Brunswick,  ME 

304 

Aviation  Physiology  Training 

Facility 

2,650 

c 

Portsmouth  NSY,  Kittery 
ME 

NAVACAD  Annapolis,  MD 

994 

Child  Care  Center 

1,000 

c 

256 

Bancroft  Hall  Expansion  (Phase  I) 

24,000 

c 

NEOTC  Indian  Head,  MD 

034 

Ordnance  Countermeasures  Laboratory 

7,700 

c 

NOS  Indian  Head,  MD 

059 

Mix,  Cast,  Cure  Facility 

10,670 

c 

NATC  Patuxent  River,  MD 

475 

Aircraft  Flight  Systems  Equipment 
Laboratory 

2,000 

c 

480 

Flight  Test  Hangar 

15,000 

N 

NE8EACT  St.  Inigoes,  MD 

719 

Utilities  Improvements  (Increment  II) 

2,950 

c 

NSF  Thurmont,  MD 

123 

Family  Housing 

1,160  • 

c 

NAS  Meridian,  MS 

266 

Aircraft  Maintenance  Facilities 

11,800 

c 

HS  Pascagoula,  MS 

017 

Physical  Fitness  Facility 

2,220 

N 

NAS  Fallon,  NV 

995 

Child  Care  Center 

1,000 

C 

NPaPSDO  Bayonne,  NJ 

001 

Printing  Plant 

1,000 

c 

NWS  Earle,  NJ 

847 

Family  Services  Center 

570 

c 

825 

Projectile  Magazines 

13,700 

N 
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Installation/ 

Proj 

• 

Cost 

Location 

No. 

Prolect  Title 

(SOOO) 

NSSFS  Elephant  Butte , 

m 

009 

Space  Surveillance  Antenna  $ 

Modernisation 

4,700 

NS  New  York,  NY 

092 

Bachelor  Enlisted  Quarters 

4,600 

091 

Child  Care  Center 

3,000 

090 

Utilities  and  Site  Improvements 

18,040 

NCB  Camp  Lejeune,  NC 

229 

Electronics  Co— unioations 

Maintenance  Shop 

4,200 

644 

Electronics  Communications 

Maintenance  Shop 

7,200 

809 

Mechanics  Training  Building 
(Increment  II) 

4,400 

663 

Mess  Ball 

5,410 

MCAS  Cherry  Point,  NC 

048 

Aircraft  Boobing  Range 

Modifications  (Increment  11) 

1,800 

821 

Applied  Instruction  Facilities 

5,350 

012 

Bachelor  Enlisted  Quarters 

13,070 

889 

Flight  Line  Security  Improvements 

3,600 

MCAS  New  River,  NC 

525 

Aviation  Maintenance  Training 

Building 

6,000 

496 

Flight  Line  Sircurity  Improvements 

2,500 

543 

Maintenance  Hangar  Additions 

5,200 

520 

Operational  Trainer  Facility 

7,400 

NAD  Tinker  AFB,  OK 

090 

Aircraft  Support  Facilities 
(Increment  III) 

21,500 

NETC  Newport,  R1 

365 

Electrical  Distribution  System 

8,000 

MCAS  Beaufort,  SC 

375 

Aviation  Ar ament  Shop 

3,950 

354 

Child  Care  Center 

970 

NSC  Charleston,  SC 

826 

Emergency  Generators 

700 

NAS  Memphis,  TN 

033 

Barracks 

10,000 

NS  Galveston,  TX 

016 

Physical  Fitness  Facility 

1,750 

008 

Public  Works  Facility 

1,740 

011 

Security  Facility 

510 

NS  Ingleside,  TX 

025 

Bachelor  Enlisted  Quarters 

6,200 

019 

Explosive  Ordnance  Disposal  Facility 

1,000 

021 

General  Warehouse 

4,300 

030 

Magas ines 

910 

023 

Physical  Fitness  Pacility 

4,870 

022 

Public  Works  Complex 

2,440 

NTTCDET  Lackland  AFB 

TX 

NSGANW  Chesapeake,  VA 

001 

Security  Training  Center 

4,500 

827 

Bachelor  Enlisted  Quarters  Addition 

1,300 

M8WC  Dahlgren,  VA 

996 

Child  Care  Center 

1,000 

MESF  Dam  Neck,  VA 

334 

Operations  and  Maintenance 

Facilities 

6,000 

Mission 

Status 

C 

N 

N 

H 

C 

C 

c 

c  ■ 
c 

c 

c 

c 

N 

C 

N 

N 

N 

C 

N 

C 

C 

c 

N 
N 
N 
N 
N 
N 
.  N 
H 
H 
C 

C 

C 

N 
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Department  of  the  Navy 

FY  1990  Military  Construction  and  Family  Housing  Program 
Mission  Status  Index 
(Dollars  in  Thousands) 


Installation/  Proj.  Cost  Mission 


Location 

No. 

Proiect  Title 

iSOOO) 

Status 

NAB  Little  Creek,  VA 

379 

Berthing  Piers  Extension 

$  3,800 

N 

€55 

Fire  Station 

1,400 

C 

NAS  Norfolk,  VA 

128 

Aviation  Maintenance  Training 
Facility  Addition 

4,400 

N 

NEOC  Norfolk,  VA 

154 

Oceanographic  Center  Addition 

680 

C 

NPWC  Norfolk,  VA 

2184 

i  -Jily  Bousing  Community  Center 

332 

C  ' 

NSC  Norfolk,  VA 

414 

General  warehouse 

5,200 

c 

823 

Standby  Generator  Plant 

300 

c 

NAS  Oceana,  VA 

182 

Avionics  Maintenance  Training 
Facilities  Addition 

1,480 

K 

185 

Consolidated  Automated  Support 
Systems  Training  Building 

2,200 

c 

184 

Medium  Attack  Weapons  Sjhool 

6,025 

c 

174 

Weapons  System  Training  Facility 

2,850 

C 

Norfolk  NSY 

Portsmouth,  VA 

185 

Electrical  Distribution  System 
Improvements 

9,700 

c 

MCCDC  Quant ico,  VA 

375 

Communication  Officers  School 
Addition 

3,450 

c 

NSC  Cheatam  Annex 
Williamsburg,  VA 

027 

Survey  Support  Facility 

18,500 

N 

NWS  Yorktown,  VA‘ 

439 

Harm  Missile  Magazine 

2,900 

c 

417 

MiSsile  Facility 

11,100 

c 

472 

Missile  Magazine 

4,920 

N 

478 

TACIT  Rainbow  Missile  Magazines 

2,500 

N 

NH  Bremerton,  WA 

016 

Bachelor  Enlisted  Quarters 

1,000 

c 

Puget  Sound  NSY 

997 

Child  Care  Center 

1,000 

C 

Bremerton,  WA 

620 

Industrial  Support  Complex 
(Increment  I 

20,200 

C 

Puget  Sound  NSC 

083 

Emergency  Generators 

690 

C 

Bremerton,  WA 

NS  Everett,  WA 

087 

Carrier  Pier  (Phase  III) 

11,200 

N 

NUNES  Keyport,  WA 

752 

Bachelor  Enlisted  Quarters 
Modernization 

1,850 

C 

NRS  Jim  Creek,  Oso,  WA 

070  Stand-by  Generator  Plant 

OUTSIDE  THE  UNITED  STATES 

1,200 

C 

NCDST  Ascension  Island 

967 

Utilities  Support  Upgrade 

3,500 

c 

Harold  8.  Holt  NCS 

205 

Fire  Protection  System 

610 

c 

Exmouth,  Australia 

NUSC  Andros  Island 

301 

Physical  Security  Improvements 

4,140 

c 

Bahaiaas 

MCB  Camp  Covington, 

378 

Mess  Hall 

4,300 

c 

Guam 
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Installation/ 

Location 

Proj, 

No. 

l 

Prolect  Title 

Cost 

($000) 

Mission 

Status 

FSSC  Guam 

225 

Electronic  Installation 

$  27,000 

N 

MPMC  Guam 

142 

Municipal  Sewer  Connection 

4,150 

C 

NAS  <(eflavik,  Iceland 

462 

Fuel  Facilities 

7,500 

r. 

809 

Family  Bousing 

23,213 

C 

MCS  Keflavik,  Iceland 

568 

Communications  Antenna 

7,760 

C 

467 

Transmitter  Building  Addition 

690 

c 

NSA  Naples,  Italy 

126B 

Command  Control  Communications 

46,600 

c 

NAF  Atsugi,  Japan 

095 

and  Intelligence  Complex 
(Increment  11) 

Maintenance  Hangar 

14,900 

c 

MCB  Camp  Smedley  D. 

900 

Combined  Arms  Staff  Trainer 

3,200 

c 

Butler,  Okinawa,  Japan 
MCAS  Futenma,  Okinawa 

892 

Facility 

Maintenance  Hangar  Addition 

1,950 

c 

Japan 

888 

Tactical  Support  Van  Pads 

5,500 

c 

NPMC  Subic  Bay, 

802 

Family  Housing 

19,000 

c 

Republic  of  the 

Philippines 

NCS  Roosevelt  Roads, 

133 

Transmitter  Cooling  System 

1,300 

c 

Puerto  Rico 

NSGA  Fdxell,  Scotland 

048 

Operations  Building  Addition 

5,820 

c 

NAVACTS  London,  United 

204 

Automotive  Vehicle  Maintenance 

730 

c 

Kingdom 

215 

Shop 

Bachelor  Enlisted  Quarters  and 

9,400 

c 

Classified  Location 

151A 

Mess  Hall 

Seal  Team  Operations  Facilities 

5,800 

N 

Various  Locations 

090 

(Increment  II) 

Host  Nation  Infrastructure 

1,000 

N/A 

09a 

Land  Acquisition 

21,000 

N/A 

105 

Architectural  and  Engineering 

84,970 

N/A 

VAR 

Services  and  Construction 

Design  (MILCON) 

(Family  Housing) 

Post  Acquisitions  Construction 

1,000 

42,086 

N/A 

N/A 

090 

(Family  Housing  Improvements) 
Unspecified  Minor  Construction 

14,000 

N/A 

190 

Access  Roads 

5,810 

N/A 

Total  -  Various  Locations  169,866 

Total  -  Current  Mission  770,037 


Total  -  New  Mission  329,935 

1,269,838 

.  d 


Total  -  FY  1990  Military  Construction  and 
Family  Housing  Program 


Page  No 


INSTALLATION  INDEX 
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A 


Acension  Inland  NAVC0M4DN 

413 

Adak  NAS,  Alaska 

38 

Albany  NCLB,  Georgia 

188 

Andros  Island  N08C,  Bahamas 

417 

Annapolis  NAVACAO,  Maryland 

249 

Athens  M9C8,  Georgia 

191 

Atsugi  NAF,  Japan 

439 

B 


Bayonne  NPP8DBTOFF,  New  Jersey 

275 

Beaufort  NCAS,  South  Carolina 

323 

Brener ton  NH,  Washington 

399 

Brener ton  Puget  Sound  NSC,  Washington 

403 

Brenarton  Puget  Sound  N3Y,  Washington 

400 

Brunswick  NAS,  Naina 

244 

Brunswick  NAVMEDCLINBR,  Naina 

245 

C 


Cup  Covington  MOBILECONSTBATT,  Qua*  421 

Canp  Iiejeune  NCB,  North  Carolina  289 

Canp  Pandlaton  NCAS,  California  48 

Caap  Pandlaton  NCB,  California  51,  494(H) 

Cacil  Piald  NAS,  Florida  167 

Charlaaton  NSC,  South  Carolina  326 

Cherry  Point  NCAS,  North  Carolina  298 

Chesapeake  nsganh,  Virginia  347 

China  Lake  NWC,  California  64 

Concord  NWS,  California  68 

Coronado  NAB,  California  73 

Coronado  SWOSCMDDET,  California  78 

D 

Dahlgran  NSNC,  Virginia  350 

Dan  Nack  NABSNVSYSFAC,  Virginia  351 


K 


Barla  NWS,  New  Jaraay  276 
Edsall  NSGA,  Scotland  «53 
El  Cantro  NAF,  California  81 
Elaphant  Butta  NSSFS,  Naw  Maxico  279 
Evaratt  NS,  Waahington  404 
Exnouth  Harold  B.  Holt  KCS,  Auatralia  -  416 
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Fallon  HU,  Nevada 


Galveston  MS,  Texas 
Great  Lakes  Ml,  Illinois 
Great  Ukes  MTC,  Illinois 
Goes  FLTS0B8PTC0M 
Guas  MFMC 


Indian  Head  NAVBODTBCHCBN,  Maryland 
Indian  Head  NOS,  Maryland 
Indianapolis  MAC,  Indiana 
Ingleside  NS,  Texas 


Jacksonville  NH,  Florida 


Raw.  <<  Bay  MCAS,  Hawaii 
Refl  k  NAS,  Iceland 
Keflavik  NCS,  Iceland 
Keyport  NOWHS,  Washington 
Rings  Bf  MSB,  Georgia 
Rittery  ortsa»uth  NSY,  Maine 


1390 

amjaateii 

F 

274 

G 

330 

225 

230 

424 

427 

I 

252 

255 

235 

335 

J 

171 

R 

207 

428,  515(H) 
432 
407 
192 
248 


L 


Lackland  AFB  NTTCDET,  Texas  344 

Lake  Charles  NS,  Louisiana  239 

Lesoora  NAS,  California  84 

Little  Creek  NAB,  Virginia  354 

London  NAVACTS,  United  Ringdos  456 

Long  Beach  NS,  California  499(H) 

Lualualei  NM,  Hawaii  212 

M 

Mesphis  NAS,  Tennessee  327 

Meridian  NAS,  Mississippi  268 

Mobile  NS,  Alabsna  35 

Moffett  Field  NAS,  California  87 

Monterey  FMOC,  California  38 

Monterey  MPGS,  California  89 

« 
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staples  NBA,  Italy  435 

Haw  bondon  MSB,  Connactlout  145 

New  tendon  MM,  Connecticut  134 

Now  tendon  MONO,  Connecticut  159 

law  River  NCA4,  North  Carolina  304 

New  York  MS,  New  York  242 

Newport  RHC,  Rhode  Island  320 

Norfolk  MAS,  Virginia  340 

Norfolk  MMOC,  Virginia  344 

Norfolk  NMC,  Virginia  512 

Norfolk  N4C,  Virginia  345 

North  island  ms,  California  94 

0 

Oceana  NAS,  Virginia  344 

Okinawa  NCR  Caap  Snedley  D.  Butler,  Japan  442 

Okinawa  NBAS  Futenaa,  Japan  445 

Orlando  BTC,  Florida  174 

Oso  NRS  Jin  Creek,  Washington  410 

P 

Fanaaa  City  ND8TC,  Florida  179 

Panana  City  NROO,  Florida  182 

Pascagoula  NS,  Mississippi  271 

Patuxent  River  NATO,  Maryland  259 

Pearl  Harbor  MSB,  Hawaii  215 

Pearl  Harbor  NAVSOBTRNGCENPAC ,  Hawaii  218 

Pearl  Harbor  NPWC,  Hawaii  221 

Pensacola  KMC,  Florida  185 

Portsmouth  Norfolk  NSYr  Virginia  380 

2 

Quantise  MCCOMBATDKVCOM,  Virginia  383 

R 

Roosevelt  Roads  NCS,  Puerto  Rico  450 
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San  Diego  FASWTCPAC,  California  97 

San  Diego  FCTCPAC,  California  98 

San  Diego  FITCfAC,  California  101 

San  Diego  FTC,  California  104 

San  Diago  XCffP,  California  107 

San  Diago  NCM>,  California  111 

San  Diago  Mi,  California  114 

San  Diago  NO0C,  California  117 

San  Diago  MMC,  California  127,  502(H) 

San  Diago  Mi,  California  120 

San  Diago  MSS,  California  121 

San  Diago  IRC,  California  124 

San  Franoiaoo  NPNC,  California  128,  505(H) 

Saal  Baach  HNS,  California  131 

St.  Inigoaa  NSSBA,  Maryland  265 

Subic  Bay  MPMC,  Rapublic  of  the  Philippines  520(H) 


T 


Thuraont  NSF,  Maryland  509a (H) 

Tinker  APB  NAVAXRDET,  Oklahoma  317 

Tuatin  NCAS,  California  134 

Twentynine  Palos  MCAQCC,  California  137 

V 

Vallejo  Mara  Island  HSY,  California  142 


w 


Wahiawa  NAVCAMSHASTPAC ,  Hawtii  222 

Waahlngton  C0NNAVDIST,  Disvrict  of  Columbia  163 

Washington  NAVOBSY,  District  of  Colusfeia  164 

Williamsburg  NSC  Cbeatam  Annar,  Virginia  386 

Y 

Yorktown  NWS,  Virginia  389 

Yuma  NCAS,  Arlsona  47 


Page  No.  31 


BUDGET  APPENDIX 
EXTRACT 


Military  Con* tr notion,  navy 

For  acquisition,  construction,  installation,  and  equipment  of  taaporary  or 
permanent  public  works,  nasal  installations,  facilitias,  and  raal  proparty  for 
tha  Navy  as  currently  authorised  by  law,  including  paraonnal  in  the  Naval 
Facilitias  Engineering  Command  and  other  personal  services  necessary  for  the 
purposes  of  this  appropriation,  (SI, 576, 515,000,  of  which  amount,  $38, 080,000 
for  the  TACAMO  mission  shall  not  be  available  for  obligation  or  expenditure 
before  October  15,  1988,  and,  of  the  amount  appropriated,  funds  allocated  for 
boaieporting  at  Everett,  Washington  may  be  obligated  and  expended  for  any 
homeporting  military  construction  activity  at  that  installation,  except  actual 
dredging  and  disposal  of  contaminated  sediment,  and  that  aoeh  funds  may  be 
expanded  for  actual  dredging  and  disposal  of  contaminated  sediments  ones 
requirements  of  the  Federal  water  Foliation  Control  hot  have  been  satisfied) 
tl, 142, 100, 000,  to  remain  available  until  September  30,  (1993)  1994t 
Provided,  that  of  this  amount,  not  to  exoaad  (0129,000,000)  #84,970,000  shall 
bo  available  for  study,  planning,  design,  architect  and  engineer  services,  as 
authorised  by  law,  unless  the  Secretary  of  Defense  determines  that  additional 
obligations  are  neoaeaary  for  sueh  purposes  and  notifies  the  Coassittees  on 
Appropriations  of  both  Houses  of  Congress  of  his  determination  and  the  reasons 
therefor. 

Further,  for  the  foregoing  purposes,  #1,310,300.00,  to  become  available 
for  obligation  on  October  1-,  1990  and  to  remain  available  for  obligation  until 
September  30,  1995*  Provided,  That  of  this  amount,  not  to  exceed  $82,499,000 
shall  be  available  for  study,  planning,  design,  architect  and  engineer 
servioes,  as  authorised  by  law,  unless  the  Secretary  of  Defense  determines 
that  additional  obligations  are  neoessary  for  such  purposes  and  notifies  the 
Ocamdttaes  an  Appropriations  of  both  Bouses  of  Congress  of  his  determination 
and  the  reasons  therefor.  (10  C.S.C.  2675,  2802-05,  2807,  2828,  2851-54, 
2857?  Military  Construction  Appropriations  Act,  1989?  additional  authorising 
legislation  to  be  proposed.) 
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DEPARTMENT  OP  THE  NAVY 
PY  1990  MILITARY  CONSTRUCTION  PROGRAM 

Special  Program  Considerations 


Pollution  Abattmgnt 

Tha  Military  construction  projacta  proposed  in  this  program  will  be  designed 
to  meet  environmental  standards.  Military  construction  projects  proposed 
primarily  for  abatement  of  existing  pollution  problems  at  Naval  and  Marine 
Corps  Installations  have  been  reviewed  to  ensure  that  corrective  design  is 
accomplished  in  accordance  with  specific  standards  and  criteria. 

Energy  Conservation 

The  military  construction  projects  proposed  in  this  program  will  be  designed 
for  minimum  energy  consumption. 

Ploodplain  Management  and  Wetlands  Protection 

Proposed  land  acquisitions,  disposals,  and  installation  construction  projects 
have  been  planned  to  allow  the  proper  management  of  floodplains  and  the 
protection  of  wetlands  by  avoiding  long  and  short-term  adverse  impacts, 
reducing  the  risk  of  flood  losses,  and  minimising  the  loss  or  degradation  of 
wetlands.  Project  planning  is  in  accordance  with  the  requirements  of 
Executive  Order  Nos.  11988  and  11990. 

Design  for  Accaaaibllitv  of  Physically  Handicapped  Personnel 
In  accordance  with  Public  Lew  90-480,  provisions  for  physically  handicapped 
personnal  will  be  provided  for,  where  appropriate.,  in  the  design  of  facilities 
included  in  this  program. 

Preservation  of  Historical  Sites  and  Structures 

Facilities  included  in  this  program  do  not  directly  or  indirectly  affect  a 
district,  site,  building,  structure,  object  or  setting  listed  in  the  National 
Register  of  Historic  Places,  except  as  noted  on  the  DD  Form  1391. 

Planning  in  the  National  Capital  Region 

Projects  located  in  the  National  Capital  Region  are  submitted  to  the  National 
Capital  Planning  Commission  for  budgetary  review  and  comment  as  part  of  the 
commission's  annual  review  of  the  Five-Year  Defense  Program  (FYDP) . 
Construction  projects  within  the  District  of  Columbia  with  the  exception  of 
the  Bolling/Anacostla  area  are  submitted  to  the  Commission  for  approval  prior 
to  the  start  of  construction. 

Environmental  Protection 

In  accordance  with  Section  102(2) (c)  of  the  National  Environmental  Policy  Act 
of  1989  (Public  Law  91-*19Q) ,  the  environmental  impact  analysis  process  has 
been  completed  or  is  actively  underway  for  all  projects  in  the  military 
construction  program. 
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DEPARTMENT  OF  THE  NAVY 
FY  1990  MILITARY  CONSTRUCTION  PROGRAM 

Special  Program  Considerations  (Continued) 


Economic  Analysis 

Economics  are  an  inherent  aspect  of  project  development  and  design  of  military 
construction  projects.  Therefore,  all  project?  included  in  this  program 
represent  the  most  economical  use  of  resources.  Where  alternatives  can  be 
evaluated#  a  primary  economic  analysis  was  prepared  and  the  results  indicated 
on  the  DD  Form  1391. 

Construction  Criteria  Manual 

Project  designs  conform  to  Part  II  of  Military  Handbook  1190,  "facility 
Planning  and  Design  Guide." 

Congressional  Report  Requirements 

«•  Modular  Construction!  Select  two  projects  per  Service  in  the  1990 
program  to  be  accomplished  using  modular  construction.  HAC  Report  100-620, 
dated  May  12,  1988,  page  11.  The  following  projects  satisfy  this  requirement: 

NWS  Earle,  NJ, 'P-847,  Family  Service  Center 
NAS  Adak,  AK,  P-931,  BEQ  Addition 

h.  Stress  Tension  Fabric:  Each  Service  is  directed  to  recommend  one 
project  in  the  FY  1990  budget  using  stress  tension  fabric.  HAC  Report 
100-620,  dated  May  12,  1988,  page  11.  The  following  project  satisfies  this 
requirement: 

MCAS  Beaufort,  SC,  P-375,  Aviation  Ar ament  Shop 

c.  NAS  Jacksonville,  FL,  BEQ:  Navy  is  directed  to  include  this  project 
as  part  of  the  FY  1990  budget.  HAC  Report  100-620,  dated  May  12,  1988, 
page  16.  This  project,  P-467,  is  not  in  the  FY  1990  budget  request. 

<3*  NATC  Patuxent  River,  MD,  Teat  Pilot  School:  Department  is  directed  to 
include  this  project  in  the  FY  1990  budget  request.  SAC  Report  100-380,  dated 
June  9,  1988,  page  29.  This  project,  P-427,  is  not  in  the  FY  1990  budget 
request. 


••  WAS  Fallon,  NV,  Navy  Combat  SAR  Support  Facility:  Navy  is  directed  to 
include  this  project  in  the  FY  1990  budget  request.  SAC  Report  100-380,  dated 
June  9,  1988,  page  29.  Navy  has  no  requirament  for  this  project. 

f*  Sin  Joae,  Tinian.  CNMI,  Harbor  Improvement:  Navy  is  directed  to 
program  sufficient  funds  in  the  FY  1990  budget  request  for  these  projects. 

SAC  Report  100-380,  dated  June  9,  1988,  page  29.  This  project  is  currently 
under  preliminary  development. 


DEPARTMENT  OP  THE  NAVY 
PY  1990  MILITARY  CONSTRUCTION  PROGRAM 

Special  Program  Considerations  (Continued) 


Congressional  Roport  Requirements  (Continued) 

g.  Portsmouth  N3Y,  Kittery,  ME,  Drydock  Cover:  Include  the  project  for 
modernization  and  cover  in  the  PY  1990/1991  budget  request.  SASC  Report 
100-326,  dated  May  4,  1988,  page  147.  This  project,  P-228,  iz  in  the  PY  1991 
budget  request. 

h.  NBSBC  Charleston.  SC,  Communications  Systems  Laboratory:  Navy  is 
directed  to  include  this  project  in  the  PY  1990  budget  request.  CASC  Report 
100-989,  dated  September  28,  1988,  page  500-01,  This  project  is  not  in  the  PY 
1990  budget  request. 

Special  Operating  Forces 

The  total  amount  for  special  operating  forces  projects  in  the  FY  1990  budget 
request  is  $19,970,000  and  includes  the  following  projects: 


PROJECT 

LOCATION 

AMOUNT  REQUESTED 
($000) 

Seal  Team  Operations 
Facilities  (Incr  II) 

Classified  Location 

5,800 

Operational  Storage 
Warehouse 

NAB  Coronado,  CA 

4,370 

Special  Warfare  Connand 
Headquarters 

NAB  Coronado,  CA 

3,400 

Page  No. 


PROJECT  JUSTIFICATION  FORMS 
INSIDE  THE  UNITED  STATES 


1.  COMPONENT 
NAVY 


FY  i99o  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  STATION. 

MOBILE.  ALABAMA 


.  A .  COMMAND 


i 


COMMANDER  IN  CHIEF. 
ATLANTIC  FLEET 


15.  AREA  CONSTR. 
j  COST  INDEX 

I 

.91 


6.  PERSONNEL 
strength 

PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED  1  CIVILIAN 

OFFICER 

enlisted 

CIVILIAN 

OFFICER  ENLISTED 

CIVILIAN 

#  AS  OF 

> 

09/30/88 

0 

0 

0 

0 

0  1  0 

0 

0 

b.  END  FY 

1 

( 

1994 

106 

wmuMMmM 

0 

0 

0 

0  1  0 

0 

1997 

-7.  INVENTORY  DATA  ISOOO) 


( 


a.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

O.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 
•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 
0-  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


0) 


0 

60.400 
3. 970 
0 
o 
0 

64 . 370 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


PR&KgT.TiTtf 


category- 

coot  _ 

722.10  MESS  HALL 
740.43  PHYSICAL  FITNESS  FACILITY 
232.20  SITE  IMPROVEMNT  MITIGATION 
TOTAL 


SCOPE 


LS 

16.600  SF 

I.S 


COST 

ISDOOI 


8B0 

2.220 

B7Q 


3.970 


DESIGN  STATUS 
START  COMPLETE 

05/88  09/89 

05/88  09/89 

07/88  04/89 


9  PVTVPg. 


A'.  INCLUDED  IN  FOLLOWING  PROGRAM 
NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Naw  homaport  for  two  guidad  miaaila  dastroyara  and  two  guidad  n.issile 
frigataa.  A  Naval  Raaarva  Forca  minaaw-aapar  will  also  ba  homaportad  Here. 
Snip  arrivals  at  tnia  nomaport  ara  acnadulad  for  1991. 


11.  PPU.VTlgN  M  1AF.ETY.  .pgFKtgNC^S: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


HOOP) 

0 

0 

0 


7  R 


OD  FORM  1300 
1DEC76 
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1 . COMPONENT 


NAVY 


FY  19-!i  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  STATION, 


4.  PROJECT  TITLE 

PHYSICAL  FITNESS  FACILITY 


S.  PROS  NAM  ELEMENT 

B.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

a.  PROJECT  COST  ($000) 

0204696N 

740.43 

P-018 

2,220 

9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOO) 

PHYSICAL  FITNESS  FACILITY . 

SF 

16,600 

- 

1,670 

GYMNASIUM . 

SF 

14,800 

84.00 

(1,240) 

INDOOR  PLAYING  COURTS.  ...  . 

SF 

1,800 

89.00 

(  160) 

OUTDOOR  PLAYING  COURTS  AND  FIELDS . 

LS 

- 

- 

(  270) 

SUPPORTING  FACILITIES . . 

- 

- 

- 

330 

UTILITIES . 

LS 

- 

- 

(  210) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  120) 

SUBTOTAL  .  c 

- 

- 

- 

2,000 

CONTINGENCY  (5%)  . 

- 

- 

- 

100 

TOTAL  CONTRACT  COST . 

- 

- 

- 

2,100 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

120 

TOTAL  REQUEST . 

- 

- 

- 

2,220 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

(NON-AD 

0)  (  0) 

tTTBnCWJFTTW or  HkdSAftlff  E6N5TAu£1N0n 


One-story  masonry  building,  concrete  foundation  and  floor,  insulated  metal 
roof,  fire  protection  and  security  systems,  air  conditioning,  utilities; 
outdoor  playing  courts  and  fields,  paving,  lighting,  fencing. 


11.  REQUIREMENT:  16,600  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  £  SF. 
PROJECT:  Provides  physical  fitness  facilities.  (New  mission.) 
REQUIREMENT :  Adequate  facilities  for  maintaining  physical  fitness  of 
ships'  crew  and  shore  personnel  to  support  homeporting  two  guided  missile 
destroyers  and  two  guided  missile  frigates  of  the  Carrier  Battle  Group 
that  are  part  of  the  Navy's  strategic  homeporting  initiative  on  the  Gulf 
Coast.  In  addition  to  the  Carrier  Battle  Group  escorts,  a  Naval  Reserve 
force  minesweeper  will  also  be  homeported  in  Mobile. 

CURRENT  SITUATION:  Naval  Station,  Mobile  is  under  construction  and 
physical  fitness  facilities  do  not  exist. 

IMPACT  IF  NOT  PROVIDED:  Personnel  support  facilities  for  homeporting  the 
Carrier  Battle  Group  escorts  will  not  be  available,  impairing  the  ability 
of  Mobile  to  effectively  support  strategic  homeporting. 


DDl  DEC  7.1391 

>'*  Ota]  ii>  ooi  mo 


(Continued  on  DD  1391c) 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 
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1.  COMPONENT 

NAVY 


FY  189C  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION. 

AOAK,  ALASKA 


4.  COMMAND 

COMMANDER  IN  CHIEF, 
PACIFIC  FLEET 


5. 


AREA  CONSTR. 
COST  INDEX 

3.52 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 

00/30/88 
to.  END  FY 

1004 


PERMANENT 

STUDENTS 

SUPPORTED 

0FFIC8R 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

74 

928 

177 

0 

0 

0 

101 

455 

0 

80 

1083 

177 

0 

.  0 

0 

105 

481 

0 

TOTAL 


1735 

1946 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  52.181) 

to.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

0.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 

8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


328,760 
43.470 
18,870 
3.200 
19. 170 
56,600 
471.070 


CATEGORY 

com 

116.55 

121.10 

421.72 

721.11 


-?WWKI  SlTtf 


SCOPE- 


ORDNANCE  HANDLING  PAD 
AIRCRFT  DIRECT  FUELING  STA 
HARP  MSL  MAG  6  INERT  STRHS 
BACH  ENLISTED  OTRS  ADDN 
TOTAL 


27,170  SY 
LS 

6.500  SF 
32,430  SF 


COST 

<10001 


DESIGN  STATUS 
STAHT  COMPLETE 


4,370 

2.300 

3.500 

JL23S 


04/88  10/89 
06/8B  OS/69 
05/B8  10/89 


18,870 


~»~TyT.tfRL 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
833.20  SOLID  WASTE  DISPOSAL  FAC 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
721.11  BEO  MODERNIZATION 

141.25  FIRE  STATION 

134.70  EHF  STA  COM  TERM  BLOG  • 

880.10  FIRE  ALARM  SYS  IMPROV 


L5 

3, 

i  2Q0 

3, 

.200 

43.520 

SF 

8. 

,250 

17,510 

SF 

7, 

.  120 

LS 

- 

600 

LS 

3. 

,200 

11/88  01/90 


10.  Mimm.BR.HftttfP . PWTJPNr 

Maintain  and  oparat*  facllltlaa:  proviue  services  and  materials  to  support 
operations  of  aviation  actlvitla*  and  units  of  tits  oparstlno  forcaa  of  tha 
Navy  and  otnar  activities  and  unite;  and  proview  emerpency  services  to 
ehlpe  and  aircraft  throuQhout  tha  Aleutian  chain,  th«  Barino  Sea,  and  tha 
North  Pacific.  Deployment  site  for  a  P-3  alrcraft.ASW  patrol  squadron. 
Supports  a  Naval  Oeaenographle  Facility. 


11 . 


■TniifTrr  JiOT-II  JT41 


POLLUTION  AOATEMCNT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(1202) 

10 

48.730 

800 


PAGE  NO.  3  S’ 


DO  FORM  1390 
10CC78 


1.  COMPONENT 


S.  DATE 


NAVY 


FY  19 _2£  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION, 


4.  PROJECT  TITLE 


ADAK,  ALASKA 

1  AIRCRAFT 

PIBECT-fmifitf  gXATUa 

S.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

a.  PROJECT  COST  (S000 

0204696N 

121.10 

P-121 

2.300 

a.  COST  ESTIMATES 


ITEM 


U/M 


QUANTITY 


UNIT 

COST 


COST 
I SOOH) 


AIRCRAFT  DIRECT  FUELING  STATION.  . 

SUBTOTAL . . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


LS 


pON-ADO) 


2,080 
2 , 080 
100 
2,180 
120 
2,300 
(  0) 


ifi.  BggWmSW  6F>W5Sb8tgCoN<THu£fTSN - 

Aircraft  direct  fueling  station,  two  cutlets,  two  25,000-gallon  fuel 
storage  tanks,  steel  frame  shelter,  pumps,  piping,  communications, 
grounding,  fire  protection  systems,  utilities. 


11.  REQUIREMENT:  As  Required. 

PROJECT :  Provides  a  direct  fueling  station  with  two  outlets  for 
anti-submarine  warfare  P-3  aircraft.  (Current  mission.) 

REQUIREMENT:  Adequate  aircraft  support  facilities  including  a  fixed-point 
direct  fueling  capability  for  more  efficient  and  dependable  mission  support 
for  anti-submarine  P-3  aircraft  operations. 

CURRENT  SITUATION:  Fueling  procedures  utilize  tank  trucks  in  conveying 
aircraft  fuel  from  distant  storage  to  the  area  of  operations.  The  long 
transportation  time  from  storage  tanks  to  the  aircraft  exposes  fueling 
operations  to  additional  impeding  factors  such  as  weather,  road  conditions, 
vehicle  mechanical  breakdown,  and  a  reduced  state  of  readiness  in  emergency 
situations.  Oil  spills  have  been  experienced  in  the  past  by  truck  spillage 
and  presents  a  very  serious  threat  to  the  environment. 

IMPACT  IF  NOT  PROVIDE):  Continued  inefficient  and  undependable  mission 
support.  Vital  anti-submarine  warfare  missions  could  be  delayed  awaiting 
aircraft  fueling.  Continuous  use  of  fuel  transfer  by  vehicle  is  hazardous 
in  Adak's  irregular  terrain  and  weather  and  could  result  in  a  serious  and 
harmful  oil  spill. 


DO  oec7«1391 

»'N  0103  001  1010 


(Continued  on  DD  1391c) 


PACE  NO. 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


O". 


II.  COMPONENT 


1 2.  DATE 


FY  Ifl90  MILITARY  CONSTRUCTION  PROJECT  DATA 


|3.  INSTALLATION  ANO  LOCATION 


NAVAL  AIR  STATION,  ADAK,  ALASKA 

4.  PROJECT  TITLl 

AIRCRAFT  DIRECT  FUELING  STATION 


|5.  PROJECT  NUMBER 


P-121 


12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  6-88 

(b)  Percent  Complete  as  of  January  1989 .  60 

(c)  Date  Design  35%  Complete.... . 9-88 

(d)  Date  Design  Complete... . . .  5-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Was  Most  Recently  Used: 


Yes _ No _ X_ 

N/A 


(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e)  : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . 

(c)  Total . . . 

(d)  Contract . 1 . 

(e)  In-house . . 


($000) 

(  45  ) 

(  50  ) 

95 

(  •  85  ) 

(  10  ) 


(A)  Construction  start. 


_ 12-89 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


LSLS  i  dec  7«  I 

S/N  0103  ir-09' 


1391c 


PREVIOUS  EDITIONS  MAV  BE  USED  INTERNALLY 
UNTIL  exhausted 


(COMPONENT 


3.  DAT* 


FY  18 Jit  MILITARY  CONSTRUCTION  PROJECT  DATA 


1*.  INSTALLATION  AND  LOCATION 

4.  PROJECT  TITLE 

NAVAL  AIR  STATION, 
ADAK,  ALASKA 

BACHELOR 

ADDITION 

ENLISTED  QUARTERS 

B.  PROGRAM  ELEMENT 

B.  CATEGORY  COO* 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0204696N 

721.11 

p-93: 

L 

8,700 

0.  COST  ESTIMATES 


BACHELOR  ENLISTED  QUARTERS  ADDITION . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  AND  MECHANICAL  UTILITIES.  .  .  . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  ...  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  i  OVERHEAD  (5.5«).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

COST 

COST 

tSOOO) 

SF 

32,430 

213.00 

6,910 

- 

- 

- 

950 

LS 

- 

- 

(  480) 

LS 

- 

- 

(  180) 

LS 

- 

~ 

(  290) 

- 

- 

7,860 

- 

- 

- 

390 

- 

- 

- 

8,250 

- 

- 

- 

450 

- 

- 

- 

8,700 

-  ( 

TON- ADD 

1  (  0) 

Two  3-story  building  wing  additions,  pile  foundation,  concrete  floors, 
wood-stud  fraaed  modular  construction,  standing  rib  metal  roof,  fire 
protection  system,  utilities;  45  two-bedroom  modules  with  private 
bathrooms;  lounges,  laundry,  storage,  vending,  mechanical  equipment. 

Grade  mix:  40  E1-E4,  70  E5-E6.  Total;  110. 

IT  REQUIREMENT;  1,356  PN.  ADEQUATE:  1,245  PN.  SUBSTANDARD;  189  PN. 
PROJECT:  Provides  adequate  billeting  for  110  enlisted  personnel,  either 
assigned  to  the  station  or  to  tenant  commands  and  rotational  P-3 
squadrons.  (Current  mission. ) 

REQUIREMENT:  Adequate  housing  for  1,356  enlisted  personnel. 

CURRENT  SITUATION:  Existing  adequate  berthing  capacity  of  1,246  spaces, 
including  189  substandard  spaces  requiring  modernization,  is  insufficient, 
resulting  in  overcrowding.  Because  of  Adak's  extreme  isolation,  there  are 
no  civilian  facilities  which  can  be  utilized  to  assist  in  minimizing  the 
requirements  of  this  project.  A  new  construction  deficiency  of  110 
adequate  billeting  spaces  exists.  After  construction  of  the  spaces 
requested  by  this  project,  billeting  requirements  will  be  satisfied. 

IMPACT  IF  NOT  PROVIDED;  Overcrowding  of  adequate  facilities  will 
continue,  and  personnel  will  be  berthed  in  facilities  below  minimum 
standards  of  adequacy,  to  the  detriment  of  morale  and  career  retention 
efforts. 

(Continued  on  DD  1391c) 


DDi  DEC  7*1391 

I'M  010?  L’  MI  MIO 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1.  COMPONENT 

NAVY 

FY  19.2011  LITARY  CONSTRUCTION  PROJECT  DATA 

a.  DATE 

a  INSTALLATION  ANO  LOCATION 

NAVAL  AIR  STATION,  ADAK,  ALASKA 

«.  PROJECT  TITLE 

B.  PROJECT  NUMBER  j 

|  BACHELOR  ENLISTED  QUARTERS  ADDITION 

P-931 

12 .  SUPPLEMENTAL  DATA! 

a.  Estimated  design  status!  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status! 

(a)  Date  Design  Started . . . . 

(b)  Percent  Complete  as  of  January  1989 . . 

(c)  Date  Design  35«  Complete . . . . 

(d)  Date  Design  Complete .  * 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e)  :  (SO 00) 

(a)  Production  of  Plans  and  Specifications . (  *  ) 

(b)  All  Other  Design  Costs . .( _ f_) 

(c)  Total . . 

(d)  Contract . (  *  ) 

(e)  In-house . ( _ ^_) 

(4)  Construction  start . . 11-89 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


*  Performance  specification  to  limit  acquisition  to  modular 
construction  only. 


DD 


PORM 
1  DEC  76 


1391c 


PREVIOUS  EDITIONS  MAY  BE  USEO  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


) 


) 


0102  LP-00VS11I 


VCOMPOflENT 


l.'.VH 


FY  19 JUL  MILITARY  CONSTRUCTION  PROJECT  DATA 


S.  INSTALLATION  AND  LOCATION 
NAVAL  AIR  STATION, 


•.  PROGRAM  ELEMENT 


HARPOON  MISSILE  MAGAZINE  &  INERT  STOREHOUSE. 

MISSILE  MAGAZINE  . 

INERT  STOREHOUSE  . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . . 

SUBTOTAL  . 

CONTINGENCY  (5«)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  PROM  OTHER  APPROPRIATIONS 


4.  PROJECT  TIT.Lt 

HARPOON  MISSILE  MAGAZINE  AND 
STOREHOUSE 


a.  PROJECT  COST  ($000) 

3,500 


1,570 
(  600) 
(  970) 

1,590 
(  970) 

(  620) 
3,160 
160 
3,320 
180 
3,500 
(  0) 


One  earth-covered  reinforced  concrete  missile  magazine,  one  pre-engineered 
steel  building,  concrete  loading  dock,  monorail  for  missile  handling; 
lighting,  fire  protection,  and  security  systems;  utilities. 


11.  REQUIREMENT;  6,500  SF.  ADEQUATE:  j0_  SF.  SUBSTANDARD:  _0_  SF. 
PROJECT;  Provides  a  HARPOON  missile  magazine  and  an  inert  storehouse. 
(Current  mission. ) 

REQUIREMENT:  Adequate  facility  for  the  assembly,  testing,  and  storing  of 
HARPOON  missiles.  An  inert  storehouse  for  suitable  storage  of  critical 
inert  materials  in  support  of  the  missile  magazine.  This  station  is  tasked 
with  supporting  a  squadron  of  nine  anti-submarine  warfare  P-3C  aircraft, 
plus  an  additional  transient  loading  of  three  P-3C  aircraft,  all  to  be 
HARPOON  missile  capable. 

CURRENT  SITUATION;  There  are  no  facilities  available  on  station  to  support 
the  missile  workload.  Improper  and  make-shift  facilities  are  presently 
being  utilized,  jeopardizing  the  missile  mission  support.  The  existing 
deteriorated  inert  storage  facilities  were  built  over  40  years  ago  and  have 
been  condemned.  These  facilities  are  several  miles  from  the  needed 
location  with  access  over  rough  roads  often  impassable  during  winter  snows. 
IMPACT  IF  NOT  PROVIDED;  Marginal  support  of  assigned  mission  because  of 
forced  use  of  improper  and  make  shift  facilities.  Probability  exists  for 
unacceptably  long  reaction  time  to  deploy  HARPOON  missiles  as  well  as 
potential  damage  to  the  missiles  or  injury  to  personnel. 

(Continued  on  DD  1391c) 


PORM  PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY  . 

Wl  OEC  761391  until  EXHAUSTED  PAGE  NO 

»'*oiw  ooi  atto  4 


PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


page  no. 


1.  COMPONENT 

FY  isJLmiutary  construction  project  data 

WAVY _ _ _ _ _ _ 

a.  installation  and  location 


|  NAVAL  AIR  STATION#  ADAK,  ALASKA 
1 4.  project  titlB 


I  S.  PROJECT  NUMBER 


HARPOON  MISSILE  MAGAZINE  AND  INERT  STOREHOUSE 


P-026 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  5-88 

(b)  Percent  Complete  as  of  January  1989 .  50 

'  (c)  Date  Design  35%  Complete .  9-8d 

(d)  Date  Design  Complete .  10-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Was  Most  Recently  Used: 


Yes _ No _ X_ 

N/A 


(3)  Total  cost  (c)  «  (a)  +  (b)  or  (d)  +  (e) : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . 

(c)  Total..... . 

(d)  Contract.. . . 

(e)  In-house . . . 


($000) 

(  65  ) 

( _ 5_) 

_ 70_ 

( _ 0J 

(  70  ) 


(4)  Construction  start. 


, _ 1-90 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD.r.  1391c 


PREVIOUS  EDITIONS  MAY  SC  USED  INTERNALLY 
UNTIL  EXHAUSTED 


FY  19JUL  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location 
NAVAL  AIR  STATION, 


1  PROQRAM  I  LI  MI  NT 


4.  PROJECT  TITLI 


1 8.  PROJECT  LOST  (*000) 


U/M  |  QUANTITY 


ORDNANCE  HANDLING  PAD . 

PAD . 

TAXI  NAY . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5«) . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  PROM  OTHER  APPROPRIATIONS 


27,170 

16,550 

10,620 


3,790 
(2,600) 
(1,190) 
150 
f  50) 
(  100) 
3,940 
200 
4,140 
230 
4,370 
0) 


Asphaltic  and  reinforced  concrete  pads  with  aircraft  tie-downs,  groundina 
system;  access  road;  widen  taxiway;  utilities. 


11.  REQUIREMENT:  27,170  SY.  ADEQUATE:  _ 0_  SY.  SUBSTANDARD:  0  SY. 

PROJECT:  Provides  a  safe  and  secure  area  to  handle  P3C  and  C-141  aircraft 
ordnance  loading  and  unloading.  (Current  mission.) 

REQUIREMENT:  Adequate  sized  red  label  area  to  accommodate  loading  and 
unloading  of  aircraft  ordnance.  Since  the  fall  of  1974,  the  Air  Force 
C-141  flight  captains  have  been  refusing  to  enter  the  red  label  area  to 
load  or  unload  ordnance.  This  decision  is  a  direct  result  of  the  poor 
condition  and  inadequate  size  of  the  area,  and  the  fact  that  ordnance  is 
presently  being  handled  in  an  unsafe  area  at  the  end  of  the  runway. 

CURRENT  SITUATION:  The  existing  red  label  area  and  an.-p-s  taxiway  have 
experienced  general  wide-spread  wear  and  erosion  sin  ,e  area  was  last 
paved  in  1963.  Debris  from  the  poor  surface  litters  the  area  causing 

operating  in  this  area  to  be  highly  susceptible  to  foreign  object 
damage.  Aircraft  operations  in  this  area  pose  a  continuous  large  threat 
to  the  security  of  personnel,  equipment,  and  explosives. 

IMPACT  IF  NOT  PROVIDED:  The  red  label  area  would  continue  to  be 
unsuitable  and  unused  for  aircraft  ordnance  operations.  Ordnance  would 
continue  to  he  handled  on  a  taxiway  near  the  approach  end  of  one  runway. 

An  explosive  disaster  in  this  area  could  result  in  the  loss  of  the 
facility's  primary  runway  and  taxiway  and  seriously  cripple  the  facility's 
ability  to  perform  it's  mission.  (Continued  on  dd  1391c) 


PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1.  component 

FY  19_9jLMILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY _ _ _ _ 

a.  INSTALLATION  AND  LOCATION 


NAVAL  AIR  STATION,  ADAK,  ALASKA 

4.  MOjiCT  TITLl 


I  B.  PROJECT  NUMIE  A 


ORDNANCE  HANDLING  PAD 


P-114 


12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.”) 

(1)  Status: 

(a)  Date  Design  Started . . . . .  4-88 

(b)  Percent  Complete  as  of  January  1989 . . 60 

(c)  Date  Design  35%  Complete .  9-88 

(d)  Date  Design  Complete . . . .  10-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Was  Most  Recently  Used: 


Yes _ No _ X_ 

N/A 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  70  ) 

(b)  All  other  Design  Costs . (  35  ) 

(c)  Total .  105 

(d)  Contract . ( _ 20_) 

(e)  in-house . (  85 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


MUi  oic  ?e  1 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTE  ANALLY 
UNTIL  EXHAUSTED 


PAGE  NO 


1.  COMPONENT 


FY  1tto  MILITARY  CONSTRUCTION  PROGRAM 


NAVY 


INSTALLATION  AND  LOCATION 

NARINE  CORPS  AIR  STATION. 
YUMA.,  ARIZONA 


4.  COMMAND 


COMMANDANT  OF  THE 
MARINE  CORPS 


AREA  CONSTR. 
COST  INDEX 


I.  PERSONNEL 
STRENGTH 

A.  AS  OF 
OR/SO/M 
b.  END  FY 
1M4 


PERMANENT 


STUDENTS 


SUPPORTED 


Offices 

BNLIBTSC 

CIVILIAN 

OFFICER 

ENLIITIO 

420 

166 

3836 

867 

344 

B3S 

78 

ISO 

26 

2B 

A.  TOTAL  ACREAOE  (  * 

b.  INVENTORY  TOTAL  AS  OF  90  SEP  •>  . 

6.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROORAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  •  . 

0.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


B.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


7.  INVENTORY  DATA  C$000) 


(  462 . BBS ) 


122.360 
33 . 460 
800 
3.000 

46.660 
86 . S60 
302.880 


CIVILIAN 


0 

415 


CATEGORY 


211.68  AIRCRFT  POWER  CHECK  PADS 
TOTAL 


DCS  I  ON  STATUS 
START 


02/88  1 1 /88 


Knpi.TRnn-TrrisFi 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
441.10  AVIATION  SUPPLY  WAREHOUSE 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
136. 4S  WHEEL  WATCH/WAVEOFF  FAC 
211-08  MAINTENANCE  HANGAR. 

740.43  PHYSICAL  FITNESS  CTR  ADON 
116. SB  ARM/DE-ARMING  PADS 


46.380  SF 


LS 

37.300  SF 
3.73C  SF 
25.200  SY 


800 

12.240 

620 

2.000 


11/88  01/80 


Provlda  facllltlas.  aarvieaa,  and  malarial  nacaaaary  to  support  major 
oparatlng  si  smart*  of  a  Marina  Aircraft  Wing,  Including  aircraft 
ma 1 ntsnanca .  air-traffic  control,  and  aviation  ordnanca  handling. 


TSinrrii 


INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


4.820 

0 


DO  FORM  1380 
1DSC76 


PAGE  NO. 


1.  COMPONENT 


FY  1M0  MILITARY  CONSTRUCTION  PROGRAM 


NAVY 


a.  INSTALLATION  AND  LOCATION 

MARINI  CORPS  AIR  STATION. 
CAMP  PENDILTON.  CALIFORNIA 


4.  COMMAND 


2.  DATE 


5.  AREA  CONSTR. 
COST  INDEX 


COMMANDANT  OF  THE 
MARINE  CORPS 


PERSONNEL 

STRENGTH 

.  AS  OF 
06/30/86 
.  END  FY 
1M4 


PERMANENT 


STUDENTS 


SUPPORTED 


■NLISTtD 

CIVILIAN 

oppietft 

tNLISTtD 

64 

106 

10 

2 

0 

124 

0 

72 

A.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  SO  SEP  M  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROQRAN  .  . 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  QRAND  TOTAL . 


7.  INVENTORY  DATA  ($000) 


(  411  ) 


29 , 980 
26 . 940 

2.  100 
3,900 
11.040 
23.660 
97.640 


6.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATMORV 

S99L  „ 

•72.10 


FLIGHT  LINE  SEC  IMPROVES 
TOTAL 


2.  100 


DESIGN  STATUS 
START 


09/86  05/69 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

218.20  CONSTR  6  VT  HNDLG  EOP  SHOP 

TOTAL 

8.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

141.20  AC  FIRE  6  RESC  STA  ADON 

171.38  OPERATIONAL  TRAINER 

610.71  GROUP  HOTRS  BLDG 

143.47  ALERT  FORCE  BLDG 


25.390  SF 


1.980  SF 
LS 

12.550  SF 
LS 


3.900 


580 
1  .000 
2.500 
450 


04/68  09/89 


Aa  a  kay  eonponant  of  tha  Coawaandar .  Marina  Corpa  Air  Baaaa,  vast 
provldaa  airfiaid  faellitiaa  and  matariai  to  aupport  oparations  of 
tha  third  Marina  Aircraft  Wing  Unit. 


u*nwr»«.’arTTVi  ruri  i 


INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO 


DO  FORM  1990 
10CC76 


PAGE  NO 


1.  COMPONENT  2,  DATE 

FY  18 J2£  MILITARY  CONSTRUCTION  PROJECT  DATA 
NAVY  _ 


3.  INSTALLATION  AND  LOCATION  4-  PROJECT  TITLE 

MARINE  CORPS  AIR  STATION,  PLIGHT  LINE  SECURITY 


I  ;  V  j  -1  '<>)*  n  4  *•} 


B.  PROGRAM  ELEMENT 


9.  COST  ESTIMATES 


FLIGHT  LINE  SECURITY  IMPROVEMENTS . 

FENCING,  . 

LIGHTING  . 

GUARD  HOUSES  . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  .....  . 

PAVING  AND  SITE  IMPROVEMENT ,  DEMOLITION.  . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . . 

SUPERVISION ,  INSPECTION  &  OVERHEAD  (5.5%).  „ 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


COST 

(SOOO) 

850 

( 

510) 

( 

290) 

( 

50) 

i. 

040 

( 

550) 

( 

490) 

Seven-foot  high  chain  link  security  fence  with  three  strand  barbed  wire 
outrigger  on  one  side;  sliding  and  rolling  gates;  pedestrian  turnstiles; 
warning  signs;  lighting  along  fence;  guard  houses;  perimeter  patrol  road; 
utilities;  demolition  of  one  building. 


|  11.  REQUIREMENT:  As  Required. 

PROJECT :  Constructs  a  physical  security  barrier  around  the  flight  line 
and  aviation  core  element  of  the  air  station.  (Current  mission.) 
REQUIREMENT:  Prevent  unauthorized  access  to  military  aircraft,  aircraft 
weapon  components,  and  sensitive  support  systems.  Improved  security  to 
protect  assets  from  terrorism  and  vandalism. 

CURRENT  SITUATION:  Since  MCAS  Camp  Pendleton  lies  within  the  larger 
perimeter  of  MCB  Camp  Pendleton,  there  are  no  physical  barriers  to  prevent 
intrusion  by  unauthorised  individuals.  The  air  station  is  home  base  for 
over  120  aircraft  which  provide  all  the  attack  and  light  utility 
helicopter  support  for  all  West  Coast  Marine  Corps  activities.  These 
aircraft  are  maintained  and  parked  in  an  unfenced  flight  line  exposed  to 
potential  terrorist  attack.  The  Air  station  has  a  very  critical  problem 
with  unauthorized  intruders.  Up  to  25  people  per  week,  mostly  illegal 
aliens,  have  been  apprehended  cn  the  flight  line  or  other  critical  areas 
of  the  station. 


(Continued  on  DD  1391c) 


FORM  M 
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S'k,  0103  001  3010 


1391 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1.  COMPONENT 


S.  DATE 


FY  19_afl_MILITARY  CONSTRUCTION  PROJECT  DATA 


MAW _ | _ 

3.  INSTALLATION  AND  LOCATION 


MARINE  CORPS  AIR  STATION,  CAMP  PENDLETON, 
4.  PROJECT  TITLE 

PLIGHT  LINE  SECURITY  IMPROVEMENTS 


CALIFORNIA  _ _ 

5.  PROJECT  NUMBER 

P-557 


11.  REQUIREMENT:  (Continued) 

IMPACT  IF  WOT  PROVIDED;  The  flight  line  will  continue  to  be  vulnerable 
to  the  potential  threat  of  sabotage ,  espionage,  pilferage,  and 
vandalism.  The  assets  involved  are  individually  high  cost  aircraft  vital 
to  the  National  Defense  effort.  In  addition  to  the  high  cost,  the  long 
lead  time  to  replace  loss  of  these  assets  would  seriously  jeopardize 
Fleet  Marine  Force  operations. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . 9-86 

(b)  Percent  Complete  as  of  January  1989 . IS. 

(c)  Date  Design  35%  Complete . 12-86 

(d)  Date  Design  Complete.. . 5-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . . . .  ( _ 50  ) 

(b)  All  Other  Design  Costs . (  75  ) 

(c)  Total . . . . .  125 

(d)  Contract . {  no  ) 

(e)  In-house . (  15  ) 


(4)  Construction  start . . .  12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DDid£?.  1391c 


PREVIOUS  EDITIONS  MAY  IE  USED  INTERNALLY 

UNTIL  exhausted 


PAGE  NO.  r 


t/N  eioa-LP  001  Mit 


1.  COMPONENT 


FY  ie90  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  A'®  LOCATION 

MARINE  CORPS  SASE . 

CAMP  PENDLETON,  CALIFORNIA 


«.  PERSONNEL 
STRENGTH 

P.  AS  OF 
03/30/ 08 
b.  END  FV 

1004 


COMMAND 

COMMANDANT  OF  THE 
MARINE  CORPS 


S'.  AREA  CONSTR. 
COST  INDEX 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED  CIVILIAN  OFFICES 

ENLISTED  CIVILIAN  OFFICES 

ENLISTED  CIVILIAN 

594 

3731  3576  0 

900  0  2598 

33645  7C2 

609 

3303  1883  66 

3864  0  1991 

26515  2197 

a.  TOTAL  ACREAOE  (  11 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 
•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  planned  in  next  three  program  years  .  .  .  . 

o.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 

8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

_  _ PROJECT  TITLE 

171.35  COMB  ARMS  STAFF  THAI NR  FAC 
2 14. SI  OPERATIONS  SUPPORT  FACS 

214. SI  TACTICAL  VEH  MAINT  FAC 

214. SI  AIR  OEFENSE  OPERATIONS  CTR 

317.10  TACT  SYS  TEST  8  SPT  CTR 
441.12  TACT  COMPONENTS  STRG  FAC 

721.11  BACHELOR  ENLISTED  OUARTERS 

TOTAL 


7.  INVENTORY  DATA  ($000) 

(  186.021) 


552.650 
141.580 
57,600 
25.000 
56.690 
228 . 780 
1.062.300 


COST 

DESIGN  STATUS 

SCOPE 

(SOOOi 

§7  ART 

COMPIE 

14,000 

SF 

2.800 

04/88 

10/89 

21.190 

SF 

3,250 

04/86 

08/BB 

73, 100 

SF 

13.900 

01/66 

04/89 

30,620 

SF 

7.300 

03/68 

06/89 

29,210 

SF 

5.000 

04/88 

10/B9 

LS 

850 

04/88 

01/89 

256,850 

SF  __ 

_ 21*522 

57.600 

03/88 

09/89 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

178.45  MIL  OPS  IN  URBANIZED  TERRN 

217.10  ELECS/COMM  MAINT  SHOP 

722 . 10  MESS  HALL 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

143.45  BVT  SUPT  FACS  (SAN  ONOFRE) 
143.45  ARMORY  (PULGAS) 


LS 

37,810  SF 
17,200  SF 


15,500 

12/88 

06/90 

5,900 

11/88 

01/90 

3.600 

26,000 

• 

11/88 

01/90 

750 

340 

ProvldR  Housing,  training  ftc11ltla»,  logistical  support,  and  csrtain 
admimstratlva  support  for  Flsst  Marins  Fores  units  and  othsr  units 
sssignsd.  Conduct  special izod  schools  and  cthsr  training  as  dirsetsd. 
Organist  and  train  raplacaftont  units  for  daploymant  ovsrsaas  as  directed. 
Provids  logistical  support  for  othar  Marina  Corps  activltlas  as  dlractad. 


POLLUTlbN  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

3,560 

6,980 

1.3S0 


DO  FORM  1390 
1DEC76 


PAGE  NO. 


PAGES  «  £3 

ARE 

MISSING 

IN 

ORIGINAL 

DOCUMENT 


1 . COMPONENT  2  DATE 

NAVY  FY 10  90  MILITARY  construction  project  data 

3.  INSTALLATION  ANO  LOCATION  *■  PROJECT  TITLE 

MARINE  CORPS  BASE, 

CAMP  PENDLETON,  CALIFORNIA _ BACHELOR  ENLISTED  QUARTERS 


6.  PROGRAM  ELEMENT  1 6.  CATEOOR V  CODE  7.  PROJECT  NUMBER  8.  PROJECT  COST  ($000) 


4.  PROJECT  TITLE 


0206496M 


721.11  P-923 


8.  COST  ESTIMATES 


24,500 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

— 

COST 

(SOOO) 

SF 

258,850 

- 

18. 370 

BILLETING  AREA . 

SF 

252,010 

57.00 

(16,880) 

ADMINISTRATION  AREA . 

SF 

6,840 

90.00 

(  620) 

BUILDING  ALTERATIONS  . 

LS 

- 

- 

(  170) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(  700) 

SUPPORTING  FACILITIES . 

- 

- 

- 

3,740 

UTILITIES . 

LS 

- 

- 

(  1,400) 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  , 

LS 

- 

- 

(  2,340) 

SUBTOTAL  .  ,  . 

- 

- 

- 

22,110 

CONTINGENCY  (5%)  . 

— 

_ 

1,110 

TOTAL  CONTRACT  COST.  .  .  . . 

- 

- 

- 

23,220 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

1,280 

TOTAL  REQUEST . . 

- 

- 

- 

24,500 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

'I -ADD) 

(  0) 

i  j  j.r-' jv  i 


Three  four-story  and  one  two-story  reinforced  concrete  and  masonry 
buildings,  concrete  foundations  and  floors,  built-up  roofs,  separate 
adjacent  one-story  reinforced  concrete  mechanical  buildings,  energy  saving 
electronic  monitored  air  conditioning  and  heating,  company  offices,  fire 
alarm  and  protection  systems,  utilities;  pedestrian  overpass;  238 
two-bedroom  modules  with  private  bathrooms,  eight  dormitories  with  central 
bathrooms,  eight  drill-instructor  rooms,  lounges,  laundry,  storage,’ 
vending;  gear  wash  racks,  outside  recreation  facilities;  removal  of 
contaminated  soil  and  underground  tanks;  demolition  of  two  buildings. 

Grade  mix;  680  recruits,  292  E1-E4,  167  E5,  81  E6-E9.  Total:  1,220. 


11.  REQUIREMENT:  21,068  PN.  ADEQUATE:  15,651  PN.  SUBSTANDARD:  0  PN. 
PROJECT :  Provides  adequate  billeting  for  1,220  enlisted  personnel. 

(Current  mission.) 

REQUIREMENT:  Adequate  living  quarters  for  54C  enlisted  personnel  in  grades 
E1-E9  assigned  to  various  units  of  the  I  Marine  Expeditionary  Force  and 
the  3rd  Marine  Air  Wing  to  ensure  quality  of  life,  enhance  an  all¬ 
volunteer  Marine  Corps,  and  retain  trained  personnel.  Adequate  living 
quarters  are  also  necessary  to  accommodate  680  recruits  to  support  Phase  I 
of  Basic  Warrior  Training. 

CURRENT  SITUATION:  Some  ^rmanent  party  enlisted  Marines  are  billeted  in 
open-bay  dormitories  with  communal  heads  and  showers  constructed  30  to  40 
years  ago.  Upon  completion  of  this  project,  there  will  still  be  a  large 
new  construction  deficiency  of  adequate  billeting  spaces  at  this  activity. 

(Continued  on  DD  1391c) 


DD  DEC^I 

S/N  0102  L?  001-3010 


1391 


PREVIOUS  EDITIONS  MAV  BE  USED  INTERNALLY 
UNTIL  EXHA>  'STED 


1.  COMPONENT 

NAVY 

90 

FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 

a.  OATE 

3.  installation  and  location 

MARINE  CORPS  BASE,  CAMP  PENDLETON,  CALIFORNIA 

|4.  PROJECT  TITLE 

S.  PROJECT  NUMBER  1 

BACHELOR  ENLISTED  QUARTERS 

P-923 

11.  REQUIREMENT:  (Continued) 

IMPACT  IF  NOT  PROVIDED:  Adequate  billeting  will  not  be  available  for  all 


enlisted  personnel.  Marines  will  continue  to  occupy  inadequate  housing 
and  endure  a  low  standard  of  habitability.  This  adversely  inpacts  on 
recruitment  and  retention  of  Marines  in  an  all-volunteer  ehvironment. 


12,  SUPPLEMENTAL  DATA; 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1) 


Status: 

(a)  Date  Design  Started.. .  3-88 

(b)  Percent  Complete  as  of  January  1989 . 45 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete .  9-89 


(2) 


Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Was  Most  Recently  Used: 


Yes 


No 


N/A 


(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  1310  ) 

(b)  All  Other  Design  Costs.. . (  105  ) 

(c)  Total .  1415 

(d)  Contract . (  105  ) 

( e)  In-house . (  1310  ) 

(4)  Construction  start . . 1^90 _ 

(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DDr.  1391c 


***VIOUS  IDITIONS  MAY  «E  USED  INTERNALLY 

UNTIL  exhausted 


PAGE  NO. 


•  '*  OtOU««Ol  Hit 


1. COMPONENT 


ML 


FY  19 _afl.  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


2.  INSTALLATION  ANO  LOCATION 

NARINE  CORPS  BASE, 


4.  PROJECT  TITLE 

COMBINED  ARMS  STAFF  TRAINER 


5.  PROORAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($OO0) 

Q2Q&496M _ 

171.35 

P-763 _ 

2.800 _ 

9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOOI 

COMBINED  ARMS  STAFF  TRAINER  FACILITY  .... 

SP 

14,000 

114.00 

1,600 

SUPPORTING  FACILITIES . 

“ 

- 

- 

920 

UTILITIES . 

LS 

- 

“ 

(  390) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

— 

- 

(  530) 

SUBTOTAL  .  . . . . 

- 

— 

- 

2,520 

CONTINGENCY  (5%)  . 

- 

- 

- 

130 

TOTAL  CONTRACT  COST . 

- 

“ 

2,650 

SUPERVISION,  INSPECTION  i  OVERHEAD  (5.5t).  . 

- 

- 

- 

150 

TOTAL  REQUEST . 

- 

2,800 

EQUIPMENT  PROVIDED  PROM  OTHER  APPROPRIATIONS 

-(NO 

14-ADD) 

(  0) 

One-story  reinforced  concrete  and  masonry  building,  concrete  foundation  and 
floor,  raised  floor  to  support  model  terrain  landscape  display,  built-up 
roof,  communication  system,  intrusion  detection  system,  fire  protection 
system,  air  conditioning,  utilities;  removal  of  underground  tanks  and 
contaminated  soil. 


15,500  SF.  ADEQUATE: 


lj_500  SF. 


SUBSTANDARD:  0  SF. 


11.  REQUIREMENT:  _ 

PROJECT:  Constructs  a  facility  to  house  a  Combined  Arms  Staff  Trainer 
(Current  mission. ) 


(CAST) . 
REQUIREMENT: 


An  adequate  CAST  facility  to  accommodate  Marine  units 


training  in  simulated  combat  conditions,  rehearsal  and  validation  of 
classified  contingency  and  operating  plans.  Hiis  facility  will  also  be 
instrumental  in  planning  and  training  the  First  Marine  Expeditionary  Force 
(IMEF)  for  tin  commitment  of  forces  under  multiple  unified  commands.  The 
sise  of  forces  to  be  committed  is  dependent  on  operational  plans  and  covers 
a  broad  spectrum  of  marine  air  ground  tactical  force  configurations.  A 
facility  for  full-time  use  is  necessary  to  improve  training  value  by 
enabling  the  staffs  to  valid.  b.e  and  correct  errors  and  mis  judgments  in  a 
classroom  environment  before  embarking  on  actual  field  exercises. 

CURRENT  SITUATION:  There  are  no  facilities  available  for  the  trainer  or 
for  staff  training.  Battalion  staffs  now  travel  to  and  undergo  training  in 
fire  support  coordination  application  at  the  Marine  Corps  Air-Ground  Combat 
Center  (MCAGCC)  Twentynine  Palms,  approximately  150  miles  away.  Out  of  the 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


( n 
<*«\ 


|1.  COMPONENT 


2  DATE 


FY  19_aiLMILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ANO  LOCATION 

MARINE  CORPS  BASE,  CAMP  PENDLETON ,  CALIFORNIA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

COMBINED  ARMS  STAFF  TRAINER  FACILITY 

P-763 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION:  (Continued) 

13  battalions  at  Camp  Pendleton*  scheduling  load  at  MCAGCC  permits  only 
three  of  these  battalions  each  year  to  be  accommodated,  jeopardizing  the 
proficiency  and  combat  readiness  of  IMEF  units. 

IMPACT  IF  HOT  PROVIDED;  Facilities  will  not  be  available  to  accommodate 
the  CAST.  Battalion  staffs  will  continue  traveling  to  Twentynine  Palms  to 
train.  Because  of  limited  training  opportunities,  large  numbers  of  staff 
personnel  will  be  unable  to  learn  and  apply  tactics  in  a  classroom 
environment.  Training  exercises  which  have  not  been  gamed  in  simulation 
centers  are  less  effective  than  those  which  have  been  gamed. 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started...: . •.. .  4-88 

(b)  Percent  Complete  as  of  January  1989 . 35 

(c)  Date  Design  35%  Complete . 10-88 

(d)  Date  Design  Complete .  10-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e)  : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . 

(c)  Total . 

(d)  Contract . 

(e)  In-house . 


($000) 
125  ) 
65  ) 
190 
180  ) 
10  ) 


(4)  Construction  start. 


_ 12-89 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DDi  dec  7«  1391c 

UN  0103  L.-OC1  MM 


PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1.  COMPONENT 

NAVY 


FY  19  J1  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


a.  INSTALLATION  AND  LOCATION 

NARINE  CORPS  BASE, 

CAMP  PENDLETON,  CALIFORNIA 


4.  PROJECT  TITLE 


OPERATIONS  SUPPORT  FACILITIES 


ft.  PROGRAM  ELEMENT 

ft.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (S000) 

0206496M 

214.51 

P-849 

3.250 

9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOO) 

OPERATIONS  SUPPORT  FACILITIES . 

SF 

21,190 

2,360 

BUILDINGS . 

SF 

17,040 

112.00 

(1,910) 

BUILDING  ADDITION . 

SF 

4,150 

109.00 

(  450) 

SUPPORTING  FACILITIES . 

- 

- 

- 

570 

ELECTRICAL  UTILITIES  . 

LS 

- 

- 

(  190) 

MECHANICAL  UTILITIES  . 

LS 

- 

- 

(  180) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  200) 

SUBTOTAL  . 

- 

- 

- 

2,930 

CONTINGENCY  (5*)  . 

- 

- 

- 

150 

TOTAL  CONTRACT  COST . .  . 

- 

- 

- 

3,080 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

• 

170 

TOTAL  REQUEST . 

- 

- 

— 

3,250 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

9- ADD) 

(  0) 

One-story  reinforced  concrete  and  masonry  buildings  and  building  addition, 
concrete  foundations  and  floors,  built-up  roof,  high-bay  areas;  weapons 
storage-security  vault,  shielding,  intrusion  detection  system,  electronic 
monitoring;  fire  protection  system,  air  conditioning,  utilities. _ 


11.  REQUIREMENT:  25,190  SF.  ADEQUATE:  4,000  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  facilities  and  shops  for  maintenance  and  storage  for 
the  Force  Reconnaissance  Company  (FRC)  and  a  Light  Armored  Vehicle 
Battalion  (LAVB)  in  the  Las  Flores  area.  (Hew  mission.) 

REQUIREMENT:  Adequate  maintenance  and  storage  facilities  to  accommodate 
prescribed  maintenance  programs  and  secure  storage  of  organic  equipment, 
ordnance,  and  supplies.  The  FRC  consists  of  155  personnel  and  19  pieces 
of  motor  transport  equipment.  The  LAVB  consists  of  761  personnel  and  150 
pieces  of  motor  transport  equipment. 

CURRENT  SITUATION:  The  FRC  and  LAVB  are  new  units  assigned  to  Camp 
Pendleton,  and  occupy  temporary  facilities  consisting  of  deteriorated 
quonset  huts  and  sheds,  and  leased  trailers  located  some  distance  from  the 
master  planned  support  area.  The  facilities  are  minimal  and  austere, 
resulting  in  fragmentation  of  operations,  overcrowding,  scheduling 
complications,  and  inefficiencies. 

IMPACT  IP  NOT  PROVIDED:  Operational  support  will  continue  under  adverse, 
temporary,  high-cost,  inefficient,  and  unsafe  conditions.  Fragmentation 
result  in  inefficiencies,  reduced  quality  of  maintenance  and 
security,  inability  to  meet  maintenance  schedules,  and  an  eventual 
reduction  in  operational  readiness.  (Continued  on  DD  1391c) 
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PREVIOUS  EOITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


M.COMRGNINT 


FY  Id  .Ml  MILITARY  CONSTRUCTION  PROJECT  DATA 


|3.  INSTALLATION  AND  LOCATION 


MARINE  CORPS  BASE, 


4.  PROJECT  TITLE 

TACTICAL  SYSTEMS  TEST  AND 


Is.  PROGRAM  ELEMENT 


8.  CATEGORY  CODE 


7.  PROJECT  NUMBER 


8.  PROJECT  COST  (S000) 


9.  COST  ESTIMATES 


TACTICAL  SYSTEMS  TEST  AND  SUPPORT  CENTER  .  . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5«)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY 


SF  29,210  145.00 


-  (NON-ADD) 


4,240 

270 

(  220) 

( _ 50) 

4,510 

230 

4,740 

260 

5,000 

0) 


One-story  reinforced  concrete  and  masonry  building,  concrete  foundation 
and  floor,  built-up  roof,  shielding  to  tempest  quality,  conditioned  power, 
electronic  interference  shielding,  computer  flooring,  electronic 
monitoring  of  heating  systems,  fallout  shelter,  communications  and 
environmental  equipment  security,  emergency  generators,  vault,  fire 
protection  system,  air  conditioning,  utilities. 


11.  REQUIREMENT:  67,550  SF.  ADEQUATE:  38,340  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  facilities  for  testing,  analysis,  and  support  of 
tactical  systems.  (Current  mission.) 

REQUIREMENT:  An  adequate  and  properly-configured  facility  to  test  and 
analyize  proposed  new  equipment,  evaluate  equipment  before  general 
acceptance,  and  provide  post-procurement  technical  support  and  equipment 
enhancement  modification. 

CURRENT  SITUATION:  The  teat  and  analysis  unit  of  the  Marine  Corps 
tactical  system  support  activity  is  collocated  with  the  software  unit  and 
the  automated  system  equipment  unit  in  a  building  havinc  only  57  percent 
of  the  required  space.  There  is  no  room  for  the  additional  personnel  and 
equipment  scheduled  to  arrive  to  test,  analyze,  and  support  the  12  new 
tactical  systems  scheduled  for  either  research  and  development  or 
acquisition  by  the  Marine  Corps.  These  new  systems  represent  over  two 
billion  dollars  in  obligation,  and  impacts  directly. on  the  ability  of 
tactical  Marine  units  to  communicate  and  function  with  other  commands. 

(Continued  on  DD  1391c) 
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1.  COMPONENT 

NAVY 

FY  19_2£_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  BASE,  CAMP  PENDLETON,  CALIFORNIA 

U.  PROJECT  TITLE 

I  6.  PROJECT  NUMBER 

TACTICAL  SYSTEMS  TEST  AND  SUPPORT  CENTER 

P-98? 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION:  (Continued) 

The  existing  spaces  do  not  meet  the  stringent  security  requirements  for 
shielding  electronic  and  electromagnetic  emissions  necessary  to  be  a 
TEMPEST  qualified  facility. 

IMPACT  IP  NOT  PROVIDED:  Testing,  evaluation  and  post  deployment  support 
of  tactical  systems  will  be  adversely  impacted.  Equipment  which  is 
inadequately  designed  cr  fails  to  meet  specific  design  criteria  could  be 
purchased.  Pleet  Marine  Force  commands  will  not  be  able  to  utilize  new 
equipment  to  its  maximum  design  potential.  This  limits  both  the 
capabilities  and  efficiency  of  tactical  commands  and  eventually  reduces 
combat  readiness. 


12.'  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  4-88 

(b)  Percent  Complete  as  of  January  1989 .  65 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete .  10-89 


(2)  Basis^ 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  195  ) 

(b)  All  Other  Design  Costs . (  85  ) 

(c)  Total . . .  280 

(d)  Contract . (  265  ) 

( e)  In-house . (  15  ) 


(4)  Construction  start . . 12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  Will  be  provided 
from  other  appropriations:  None. 
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PAGE  NO 


1 . COMPONENT 


FY  19 Jill.  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location 
MARINE  CORPS  BASE, 


S.  PROGRAM  ELEMENT 


4.  PROJECT  TITLE 

TACTICAL  VEHICLE  MAINTENANCE 


7.  PROJECT  NUMBER 


9.  COST  ESTIMATES 


ITEM 

U/M 

TACTICAL  VEHICLE  MAINTENANCE  FACILITY.  .  .  . 

SF 

MOTOR  TRANSPORT  SHOP  . 

SF 

COMPANY  OFFICE/COMMUNICATIONS  BUILDING  .  . 

SF 

SUPPLY  BUILDING . 

SF 

BAT  ALU ON  HEADQUARTERS  BUILDING . 

SF 

STORAGE  BUILDING  . 

SF 

DISPATCHER  SHACK  . 

SF 

SUPPORTING  FACILITIES . . 

- 

SPECIAL  CONSTRUCTION  FEATURES,  UTILITIES  . 

LS 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  . 

LS 

SUBTOTAL  .  . 

- 

CONTINGENCY  (5%)  . 

- 

TOTAL  CONTRACT  COST . 

- 

SUPERVISION,  INSPECTION  i.  OVERHEAD  (5.5%).  . 

- 

TOTAL  REQUEST . 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

9,800 
26,960 
8,900 
5,540 

900  I  100. 


COST 

ISOOO) 

5,720 

( 

2,150) 

( 

1,060) 

( 

1,210) 

( 

920) 

( 

290) 

( 

90) 

6,830 

( 

2,500) 

( 

4.330) 

N-ADD) 


13,900 
(  0) 


Single-story  reinforced  concrete  and  masonry  buildings,  concrete  floors 
and  foundations,  open-web  steel  joist  roof  framing,  built-up  roof  on  metal 
deck,  security  alarm  systems,  energy  monitoring  and  control  systems, 
pollution  control  measures,  fire  protection  system,  heating  and  air 
conditioning,  utilities?  removal  of  underground  tanks  and  contaminated 
soil;  demolition  of  24  buildings. 

IT!  REQUIREMENT;  73,100  SF~  ADEQUATE:  ~0  SF.  SUBSTANDARD;  0  SF. 
PROJECT;  Provides  facilities  for  maintenance,  storage,  and  an  operations 
center  for  the  Motor  Transport  Battalion  of  the  First  Force  Service 
Support  Group  (FSSG)  in  the  Headquarters  12  area.  (Current  mission.) 

REQUII  SMENT;  Adequate  maintenance  and  storage  facilities  to  accomplish 
prescribed  maintenance  tasks  on  vehicles  and  equipment  to  sustain  a  combat 
ready  status.  Motor  Transport  Battalion  of  the  First  FSSG  maintain  over 
2,500  vehicles  and  pieces  of  equipment  in  direct  support  of  a  Marine 
Amphibious  Force  (MAF) ,  a  Marine  Division,  Marine  Amphibious  Brigade 
(MAB) ,  and  a  Marine  Aircraft  King. 

CURRENT  SITUATION;  Facilities  consist  of  sheds  and  quonset  huts 
constructed  in  the  1940's.  A  significant  portion  of  the  maintenance  on 
these  vehicles  is  accomplished  outdoors  in  vehicle  parking  areas,  without 
the  aid  of  pneumatic  assisted  tools,  proper  lighting,  petroleum  dispensing 
equipment,  and  protection  against  environmental  contamination  in  the  event 
of  an  accidental  oil  spill.  Present  facilities  lack  security  for 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1.  COMPONENT 

NAVY 

FY  IQ  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

2  DATE 

3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  BASE,  CAMP  PENDLETON,  CALIFORNIA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

TACTICAL  VEHICLE  MAINTENANCE  FACILITY 

P-917 

11.  REQUIREMENT!  (Continued) 

CURRENT  SITUATION!  (Continued) 

safeguarding  diagnostic  tools  and  equipment.  Some  buildings  have  no 
pluatoing,  with  portable  personal  waste  facilities  being  used. 

IMPACT  IF  NOT  PROVIDE) i  Maintenance  of  the  2,500  vehicles  and  pieces  of 
equipment  will  continue  in  inadequate  facilities,  reducing  efficiency, 
quality  control  and  lowering  the  level  of  support  provided.  This 
lengthens  the  time  required  to  accomplish  maintenance,  accelerates 
equipment  deterioration,  and  reduces  readiness  and  unit  deployability. 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.*) 

(1)  Status: 

(a)  Date  Design  Started .  1-86 

(b)  Percent  Complete  as  of  January  1589 . . . .  50 

(c)  Date  Design  35%  Complete . . .  5-87 

(d)  Date  Design  Complete . . .  4-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


Total  cost  (c)  •  (a)  +  (b)  or  (d)  +  (e) : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . . . 

(c)  Total . . 

(d)  Contract . 

(e)  In-house . 


($000) 
625  ) 
615  ) 
1240 
1160  ) 
80  ) 


(4)  Construction  start . . 10-89 _ 

(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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1.  COMPONENT 

navy  . 

FY 

,ggo  MILITARY  CONSTRUCTION  PROGRAM 

| 2 .  DATE 

I 

1 

3.  INSTALLATION  AND  LOCATION 

,4.  COMMAND 

'5.  AREA  CONSTfi. 

. 

1 

COST  INDEX 

NAVAL  WEAPONS  CENTER, 

j  SPACE  AND  NAVAL  WARFARE 

* 

CHINA  LAKE,  CALIFORNIA 

|  SYSTEMS  COMMAND 

1.25 

_ 1 _ 

6.  PERSONNEL 
STRENGTH 

a.  as  or 

09/30/88 

b.  END  rv 

1894 


PERMANENT 


STUDENTS 


SUPPORTED 


orricw 


106 

110 


INLlSTID  j  CIVIUAN 


611 

6S0 


4973 

S1B9 


officer  ;  enlisted  civilian 
- 1 - 


0 

0 


T 


OFFICEK  ENLISTED  CIVILIAN 


0  | 
3 


o  ! 

46  i 


1000 

1300 


total 


6669 

7370 


7.  INVENTORY  DATA  <$000> 


A.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  68  .  . 

C.  AUTHORISATION  NOT  YET  IN  INVENTORY . 

0.  AUTHORIZATION  REOUESTED  IN  TnlS  PROGRAM  .  . 
•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

0.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL  . 


(1, 127,366) 


284 . 1  10 

14.590 

17.500 

17.500 
23. 100 

6,560 
363 . 360 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


category 

coot 


COST 


DESIGN  STATUS 


317.15  MSL  ENGAGEMENT  SIM  ARENA 

TOTAL 

92.910 

SF  _ 

17.500 

17.500 

04/87 

05/86 

"9.  FUTURE  PROJECTS: 

' 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

311.25  ADVANCED  WEAPONS  LAB 

TOTAL 

84.480 

SF  ___ 

17.500 

17.500 

12/8B 

06/90 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

317.15  INTEG  NAV  AIR  DEF  SYS  FAC 

317.20  ELEC  6  ELECTRONICS  SYS  LAB 

42.900 
31 ,600 

SF 

SF 

16,000 

7,  100 

10.  MISSION  OR  MAJOR  FUNCTIONS; 

Principal  Navy  RDT6E  cantar  for  air  warfara  ana  mlssila  waapons  systems. 
Maintains  tha  primary  in-houee  research  and  davalopmant  capability  for 
systems,  subsystems  and  tachnologiaa  ineludad  but  not  limited  to  strika 
aircraft /weapons  ay stamp  and  concaot  davalopmant;  air  laoncnad  waapons 
and  assoclatad  avionics  systams  Including  aircraft  guns  and  ammunition, 
guioad  and  unguidad  waapons.  aircraft  waapons  control  and  aircraft/ 
waapons  intsrfaca,  tactical  missiles;  aubayatama  for  waapons  systams 
which  include  propulsion,  guidance  and  control,  warheads,  fuel  and 
launchers;  strika  warfare  countermeasures ;  weather  modification;  and 
parachute  test  and  evaluation. 


INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(iooo) 

1,900 

30,630 

0 


DD  FORM  1390 
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/ 

c 


1 . COMPONENT 


FY  1911  MILITARY  CONSTRUCTION  PROJECT  DATA 


4.  PROJECT  TITLE 

MISSILE  ENGAGEMENT  SIMULATION 
ARENA 


S.  CATEGORY  CODE 

7  PROJECT  NUMBER 

8.  PROJECT  COST  (SOOO) 

317.15 

P-369 

17,500 

9.  COST  ESTIMATES 


ITEM 

J/M 

QUANTITY 

UNIT 

COST 

MISSILE  ENGAGEMENT  SIMULATION  ARENA . 

SF 

92~,  910 

- 

BUILDINGS . 

SF 

92,910 

140.00 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

SUPPORTING  FACILITIES . . 

- 

- 

- 

UTILITIES . 

LS 

- 

- 

PAVING  AND  i.j.TE  IMPROVEMENT . 

LS 

- 

- 

SUBTOTAL  . 

- 

- 

- 

CONTINGENCY  (5%) . . . 

- 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

- 

SUPERVISION,  INSPECTION  t  OVERHEAD  (5.5«).  . 

- 

- 

- 

TOTAL  REQUEST . 

- 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

' 

4-ADD) 

15,800 

79C 


16,590 

910 


17,500 


One-story  high-bay  building;  one-story  support  building;  concrete 
foundations  and  floors,  steel  frame,  masonry  and  insulated  natal  siding 
walls,  insulated  steel  rocf  deck  with  built-up  L'oof,  utilities,  air 
conditioning,  fire  protection  systems;  rail  trackage,  compressed  air, 
mobile  target  support  system,  grounding  system,  earthwork. 


11.  REQUIREMENT:  92,910  SF.  ADEQUATE:  0  SP.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  an  indoor  research  and  development  (RfcD)  test  arena  for 
conducting  trajectory  simulations  between  missile  seeker  or  fuze 
sub-systems  and  missile  or  aircraft  targets.  It  also  provides  assembly 
areas  and  data  prr>cessing  facilities.  (New  mission.) 

REQUIREMENT:  There  is  a  critical  need  to  be  able  to  measure  performance  of 
I  advanced  missile  Beeker  and  fuze  sub-systems  against  both  current  and 
[  projected  aircraft  and  missile  targets?  The  measurements  must  be  made 
early  in  development  to  insure  effective  commitment  of  resources,  both  time 
|  and  dollars,  in  advanced  missile  developments.  The  elements  of  this 
requirement  include,  measurement  of  the  performance  of  advanced  missile 
seeker  and  fuze  subsystems  while  still  in  the  design  and  prototype  stage; 
assessing  improvements  to  current  missile  seeker  and  fuze  sub-systems 
against  advanced  air  targets;  assessing  the  effectiveness  of  foreign  - 
systems  against  United  States  aircraft  and  missiles;  gathering  data  on  both 
far-field,  distant  and  near-field,  close-in,  performance;  capability  for 
both  bi-stacic,  separate  transmit  and  receive  locations,  and  mono-static 
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171 


M. COMPONENT 


FY  Ifl  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


1 3.  INSTALLATION  ANO  LOCATION 


NAVAL  WEAPONS  CENTER,  CHINA  LAKE,  CALIFORNIA 
4.  PROJECT  TITUE 


I  5.  »ROJECT  NUMBER 


MISSILE  ENGAGEMENT  SIMULATION  ARENA 


P-369 


11.  REQUIREMENT;  (Continued) 

system  performance  assessments;  control  of  background  clutter  to  handle 
low  radar  cross-section  targets;  sized  for  full  scale  encounter 
evaluations;  and  security  for  accommodating  full  range  of  classified 
projects.  The  facility  must  house  both  the  missile  engagement  simulation 
arena  (MESA),  the  data  gathering  and  processing  facilities  critical  to 
MESA,  and  several  segregated  assembly  areas  for  preparing  the  test  items, 
both  targets  and  sensors.  The  consolidated  capabilities  in  the  MESA 
facility  will  provide  the  Navy,  with  unique  capabilities  for  target 
engagement;  end-game  simulation  and  analysis;  and  radar  cross-section 
measurement  and  analysis  to  counter  advanced  high-speed,  low  flying,  and 
low  radar  cross-section  threats. 

CURRENT  SITUATION;  The  only  current  indoor  facility  for  meeting  this  kind 
of  requirement  is  the  Naval  Weapons  Center's  engagement  simulation 
laboratory  (ESL)  located  at  Corona,  California.  The  ESL  facility  was 
designed  in  1965  and  opened  for  operation  in  1969.  It  has  limited 
capability  handling  the  low  radar  cross-section  targets,  and  no  capability 
for  the  bi-static  sensors  or  the  near  field/far  field  combination.  The 
ESL  facility  has  already  been  extended  to  its  maximum  capacity.  The  ESL 
.can  continue  to  serve  as  an  interim  capability  until  the  MESA  facility  is 
on-line.  The  outdoor  facilities  such  as  the  junction  ranch  facility  at 
China  Lake  cannot  provide  the  trajectory  simulation  needed  to  assess 
seeker  and  fuze  performance.  In  addition,  they  are  outdoors  and  their  use 
is  restricted  by  weather  and  scheduling  to  avoid  satellite  overflight 
observation.  This  ESL  will  be  transferred  to  NWS  Seal  Beach  upon 
completion  of  this  project. 

IMPACT  IF  NOT  PROVIDED;  The  Navy  will  be  limited  to  the  capabilities  of 
the  ESL  at  Corona  in  its  assessment  of  current  fuzing  capabilities  against 
threat  targets,  its  evaluation  of  new  fuze  concepts  and  the  assessment  of 
threat  fuze  systems  against  United  States  systems.  It  will  have  no 
capability  for  testing  advanced  seeker  concepts  against  real  targets  short 
of  captive  carry-on  aircraft.  The  data  from  such  captive  carry  flights  is 
adequate  for  gross  effectiveness  assessment,  but  cannot  provide  the 
precise,  reproducible  data  needed  in  the  design  process.  To  gather  the 
captive  flight  test  data,  requires  the  seeker  systems  to  be  fully 
engineered  to  withstand  the  test  environment. 


(Continued. on  DD  1391c) 
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t/NOlOIL,  401  M1> 


DEVIOUS  EDITIONS  MAT  EE  USED  INTEANALLV 
UNTIL  EXHAUSTED 


1.  COMPONENT 
NAVY 


FY  19_ _ MILITARY  CONSTRUCTION  PROJECT  DATA 


S.  INSTALLATION  AND  LOCATION 

NAVAL  WEAPONS  CENTER,  CHINA  LAKE,  CALIFORNIA 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

MISSILE  ENGAGEMENT  SIMULATION  ARENA 

P-369 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190/  "Facility  Planning  and  Design  Guide.”) 

(1)  Status: 

(a)  Date  Design  Started .  4-87 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  7-87 

(d)  Date  Design  Complete . 5-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Was  Most  Recently  Used: 


Yes _ No  X 

N/A 


(3)  Total  cost  (c)  •  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specif ications. ....... (  825  ) 

(b)  All  Other  Design  Costs. . (  295  ) 

(c)  Total., . . .  1120 

(d)  Contract . . (  1070  ) 

(e)  Xn-house . (  50  ) 


(4)  Construction  start . . 12-89 _ 

(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations: 


Equipment 

Nomenclature  Aj 

Compact  Reflector/ 

Control  Instrumentation/ 
Computer,  Radio  Frequency 
Absorbing  Material,  Bi¬ 
static  Compact  Range, 

Floor  Mounted  Target 
Support,  Calibration 
Target,  Microwave  Analyser, 
Optical  Alignment  System, 
Microwave  Amplifiers, 

Sensor  Transporter, 
Millimeter  Wave  Amplifiers 


Procur ing 


Fiscal  Year 
Appropriated 
or  Requested 


1989  -  1992 


Cost 

($000) 

6,550 


DD  i  dec  76 1391c 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


0*0?  IP-001  >f  If 


1.  COMPONENT 


2 .  DATE 


FY  1M0  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  WEAPONS  STATION. 
CONCORD.  CALIFORNIA 


6.  PERSONNEL 
STRENGTH 


COMMAND 

NAVAL  SEA  SYSTEMS 
COMMAND 


5.  AREA  CONSTR. 
COST  INDEX 


a.  AS  OF 
OP/ 30/ 68 

b.  END  FY 
ISM 


j  PERMANENT 

STUDENTS 

SUPPORT  EC 

officiw 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

153 

2499 

1127 

0 

0 

0 

0 

0 

0 

IB? 

2529 

1211 

0 

0 

0 

0 

0 

0 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  13.024) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  S3  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

0.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

g.  REMAINING  DEFICIENCY.  . 

h.  GRAND  TOTAL . 

a.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


93.540 

6.070 

5.640 

16.500 

29.600 

33,210 

194,560 


CATEGORY 

CODE 

212.10 

941 .40 


MISSILE  INTERGRATION  FAC 
POTABLE  WTR  SYS  IMPVS 
TOTAL 


16.950  SF 
LS 


2.440 

3.200 

5.640 


DESIGN  STATUS 
START  COMPLETE 

04/66  07/87 

03/86  08/37 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

212.10  ADVANCE  WEAPONS  FAC 
860.30  RR  6  VECH  BRDGES  8  LND  ACO 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THR«E  YEARS: 

316.10  STANDARD  MSL  TEST  CELL 

212.10  GUIDED  MISSILE  INTEG  FAC 
212.10  MISSILE  MAGAZINE 


21.290  SF 
LS 


LS 

26.500  SF 
LS 


6.500 

16.500 


1.250 
10.900 

2. 250 


11/88 

03/89 


01/90 

08/90 


Maimtananca  and  quality  evaluation  angirvaaring  of  missiles  and  other 
military  explosives.  Storage  arid  transshipment  of  ordnance.  Maintenance 
and  testing  or  ordnance  handling  and  shipping  equipments.  Design, 
development  and  procurement  of  ordnance  test  systems.  Support  homeported 
ammunition  ships. 


POLLUTION  ABATEMENT  80 
INSTALLATION  RESTORATION  74,000 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


DD  FORM  1390 
1DEC76 


PAGE  NO. 


rr> 


Jv  COMPONENT 


FY  19-12.  MILITARY  CONSTRUCTION  PROJECT  DATA 


S.  INSTALLATION  AND  LOCATION 

«.  PROJECT  TITLE 

NAVAL  WEAPONS  STATION, 

CONCORD,  CALIFORNIA 

MISSILE 

FACILITY 

INTEGRATION 

S.  PROGRAM  CLEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

a.  PROJECT  COST  (SOOO) 

0702096N 

212.10 

P-27 

L 

2,440 

9.  COST  ESTIMATES 


MISSLIE  INTEGRATION  FACILITY  .  . 

INTEGRATION  BUILDING  MODIFICATIONS  .... 

MISSILE  TEST  CELL . . . 

SUPPORT  BUILDINGS  MODIFICATIONS . 

SUBTOTAL  . 

CONTINGENCY  (5«)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  ft  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST.  .  . . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 
COST  . 

COST 

(SOOO) 

SF 

16,950 

2,200 

SF 

15,190 

74.00 

(1,120) 

SF 

1,760 

540.00 

(  950) 

LS 

- 

- 

(  130) 

- 

- 

- 

2,200 

- 

- 

- 

110 

- 

- 

- 

2,310 

- 

- 

- 

130 

- 

- 

- 

2,440 

- 

-(NC 

N-ADD) 

(  0) 

Modify  integration  facility  to  be  environmentally  controlled,  replace 
asbestos  siding  and  roofing  with  insulated  steel;  construct  reinforced 
concrete  missile  test  cell,  fire  alarm,  fire  suppression  sprinkler  system, 
barricade;  utilities. 

11.  REQUIREMENT;  18,700  SF.  ADEQUATE:  1,750  SF.  SUBSTANDARD:  (15,190)  SF. 
PROJECT:  Modifies  a  building  for  loading  STANDARD  missiles  into  vertical 
launch  system  canisters,  and  constructs  a  test  cell  addition  to  the 
maintenance  facility  for  STANDARD  missiles.  (New  mission.) 

REQUIREMENT:  Adequate  facilities  in  which  STANDARD  SM-2  missiles  in 
vertical  launch  configuration  can  be  inserted  into  canisters  or  removed 
for  maintenance  when  returned  from  the  fleet.  The  SM-2  is  an  improved 
version  of  the  SM-1  and  is  intended  for  the  AEGIS  missile  cruisers. 

Concord  has  been  assigned  the  vertical  launch  system  canister  loading  and 
unloading  workload  for  STANDARD  missiles,  as  well  as  intermediate  repair 
and  teat  functions.  The  canister  loading  operation  requires  an 
environmentally  controlled  work  area  which  can  be  provided  by  modifying  an 
available  building  at  lower  cost  than  new  construction.  The  increasing 
SM-2  workload  requires  that  an  additional  test  cell  be  constructed 
adjacent  to  the  intermadiate  maintenance  facility  for  operational 
readiness  teats  and  continuity  checks. 


(Continued  on  DD  1391c) 


DO  DEC  76 1391 

»'»  O'OJ  LF  001  Ml 0 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1.  COMPONENT 


FY  Ifl90  MILITARY  CONSTRUCTION  PROJECT  DATA 


1 3.  INSTALLATION  ANO  LOCATION 


NAVAL  WEAPONS  STATION ,  CONCORD,  CALIFORNIA 
4.  PROJECT  TITLE 


I  8.  PROJECT  NUMBER 


MISSILE  INTEGRATION  FACILITY 


P-271 


11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION:  The  cenis&er  loading  operation  is  a  new  mission  for 
Concord  and  no  adequate  under-utilized  work  areas  exist  either  in  the 
maintenance  facility  or  elsewhere  on  station.  An  existing  building  can  be 
modified  and  provided  with  environmental  controls  to  meet  the  canister 
loading  requirement  since  it  contains  many  desirable  features  including  a 
wide  loading  dock,  a  long  work-bay  with  overhead  crane,  and  an  enclosed 
rail  siding.  The  approved  design  for  the  test  cell  requires  thicker 
walls,  floors,  and  roofs  than  previous  test  cells,  and  additional  space 
for  the  newer  configurations  of  the  STANDARD  missile  and  associated  test 
equipment. 

IMPACT  IF  NOT  PROVIDED:  Full  fleet  readiness  with  the  new  vertical  launch 
STANDARD  missile  will  be  adversely  affected. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started . 4-86 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  1-87 

(d)  Date  Design  Complete . 7-87 


(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Was  Most  Recently  Used: 

(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e)  : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . 

(c)  Total . . . . . 

(d)  Contract . . . 

(e)  In-house . . . 


($000) 
90  ) 
125  ) 
215 
190  ) 
25  ) 


(4)  Construction  start, 


, _ 1-90 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DDi  dec  t.1391c 


PREVIOUS  EDITIONS  MAY  ■£  USED  INTERNALLY 
UNTIL  EXHAUSTED 


%m  omir-MiNii 


1 .  COMPONENT 


2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION 
NAVAL  WEAPONS  STATION, 


S.  PROGRAM  ELEMENT 


FY  19^0  MILITARY  CONSTRUCTION  PROJECT  DATA 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

841.40 

P-194 

4.  PROJECT  TITLE 

POTABLE  WATER  SYSTEM 
IMPROVEMENTS 


8.  PROJECT  COST  (SOOO) 


fl.  COST  ESTIMATES 


POTABLE  WATER  SYSTEM  IMPROVEMENTS . 

POMPING  STATION . 

DISTRIBUTION  LINES  . 

STORAGE  TANK  . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  .  . 

CONTINGENCY  (5%)  .  *  . 

TOTAL  CONTRACT  COST . . 

SUPERVISION,  INSPECTION  fc  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . . . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


I  *T  iTA  yi  It  iM? 


INSTRUCTION 


COST 

1*000' 

2 

.350 

( 

230) 

(1 

,450) 

( 

670) 

540 

( 

320) 

( 

220) 

2 

,890 

140 

3 

,030 

170 

3 

,200 

t 

V 

0) 

One  1,100,000-gallon  steel  tank,  water  lines,  pumping  station,  utilities; 
access  road)  replace  water  line  on  pier. 


11.  REQUIREMENT:  As  Required. 

PROJECT:  Constructs  a  ground  level  potable  water  storage  tank  including 
piping  and  electric  power  systems.  (Current  mission.) 

REQUIREMENT:  Adequate  fire  protection  for  waterfront  facilities, 
materials,  personnel,  and  ships.  Waterfront  facilities  requiring  fire 
protection  include  three  ammunition  piers,  a  barge  pier,  explosives 
segregation  facilities,  and  transfer  facilities.  Navy  regulations  require 
siting  major  water  system  components  outside  Explosive  Safety  Quantity 
Distance  (ESQD)  arcs  to  ensure  that  water  is  available  for  firefighting. 
This  water  must  be  available  at  a  rate  of  4, COO  gallons  per  minute  (GM)  for 
four  hours  at  piers  where  explosives  are  handled. 

CURRENT  SITUATION)  The  existing  two  tanks  are  small,  over  40  years  old, 
deteriorated,  and  located  within  ESQD  arcs  in  violation  of  fire  fighting 
safety  regulations.  The  possibility  of  a  fire  started  by  an  explosive 
handling  vehicle,  or  fuel  handling  accident,  boiler  explosion,  personnel 
carelessness  with  hot  appliances  or  electricity,  or  by  boat  or  ship 
accidents  in  the  public  traffic  channel,  is  high. 


(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  exhausted 


FTcomroncnt 


NAVY 


FY  19_!L 


[^INSTALLATION  ANO  LOCATION 


MILITARY  CONSTRU  .TION  PROJECT  DATA 


NAVAL  WEAPONS  STATION ,  CONCORD,  CALIFORNIA 

4.  PROJECT  TITLE  I  B.  PROJECT  NUMBER 

POTABLE  HATER  SYSTEM  IMPROVEMENTS  P-194 


11.  REQUIREMENT:  (Continued) 

IMPACT  IP  NOT  PROVIDED :  A  relatively  minor  fire  could  spread  and  cause 
chain  reaction  explosion*  leading  to  the  loss  of  personnel  and  hundreds  of 
millions  of  dollars  worth  of  facility  and  ship  assets.  Since  Concord  is 
the  major  annunition  trans-shipment  port  on  the  west  coast,  loss  of 
ammunition  and  shipping  assets  would  significantly  reduce  the  ability  to 
logistically  support  armed  forces  in  the  Pacific. 

12.  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started... .  3-86 

(b)  Percent  Complete  as  of  January  1989 . 100 

(c)  Date  Design  35%  Complete.. .  12-86 

(d)  Date  Design  Complete .  8-87 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  x 

(b)  Where  Design  Was  Most  Recently  Used:  N/A 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  (fOOO) 

(a)  Production  of  Plans  and  Specifications . (  55  ) 

(b)  All  Other  Design  Costs . (  225  ) 

(c)  Total .  280 

(d)  Contract . (  260  ) 

(e)  In-house . (  20  ) 


(4)  Construction  start . . 1-90 


(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD :  dic  1391c 


raevious  coitions  may  se  used  internally 
until  exhausted 


raoe  no. 


/ 


COMPONENT 

NAVY 


fY  1S90  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AMPHIBIOUS  BASE, 
CORONADO.  CALIFORNIA 


4.  COMMAND 

COMMANDER  IN  CHIEF, 
PACIFIC  FLEET 


2.  DATE 


5.  AREA  CONSTR. 
COST  INDEX 

1.21 


6.  PERSONNEL 
STRENGTH 

A.  AS  OF 
09/30/88 
b.  END  FV 

1894 


PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

offieaa 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

537 

3243 

190 

115 

679 

0 

78 

1276 

0 

6118 

B91 

3393 

213 

196 

1207 

0 

101 

2134 

0 

7835 

7.  INVENTORY  DATA  ($0001 


A.  TOTAL  ACREAGE  (  1.065) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  BB  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  TH*S  PROGRAM  . 

A.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

B-  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


57 , 190 
21,120 
7,770 
19.800 
15,900 
95.850 
217.630 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 


COST 

ItOOO) 


DESIGN  STATUS 


143.77 
610. 10 

OPERATIONAL  $TRG  WAREHSE 

SPECIAL  WARFARE  CMD  HO 

TOTAL 

62.800 

18.000 

SF 

SF  _ 

4.370 
-  3,4JBg 
7.770 

03/85 

05/88 

03/89 

03/89 

>.  -UTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

171.20 

DESERT  OPERATIONS  FACILITY 

38.120 

SF 

6.000 

11/8B 

01/90 

171.20 

MARITIME  TRNG  FACILITY 

15,000 

SF 

2 , 200 

11/88 

01/90 

213.30 

WATERFRONT  MAINT  t  OPS  FAC 

60.910 

SF 

B.400 

11/88 

01/90 

610.10 

AMPHIB  OPERATIONS  FACILITY 

16.400 

SF 

3.700 

11/88 

01/90 

TOTAL 

19.800 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

179.50 

SPEC  WAR  SHOOT  CX( MIRAMAR) 

LS 

4.500 

ProvidAA  logistic  support  for  c owns not  of  tha  surfscs  forest,  amphibious 
wsrfars  forest,  and  training  commanda  at  Coronado. 


Commandar  Surfscs  Forest,  US  Pacific  Fisst 
Commandar  Ar>pnib1out  Training  Command,  Pacific 
Amphibious  Construction  Battalion 
Undsrwatsr  Demolition  Tsana 


Landing  Ship  Flotilla 
Amphibious  School 
SEAL  Tsams 

Bsach  Sroupt  and  Units 


"•  Bi 

A 

B 

C 


EKEtr*i  rrTr'Mj*iwxTi  t  r*  wfxi- 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


Isooo^ 

320 

30 

0 


DO  FORM  1390 
10CC76 


PAGE  NO. 


73 


t. COMPONENT 
NAVY 


FY  19_2£.  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


1.  installation  and  location 
NAVAL  AMPHIBIOUS  BASE, 

CQRPMftPO.  CtoireMilA _ 


4.  project  title 


OPERATIONAL  STORAGE  WAREHOUSE 


S.  PROS  RAM  ELEMENT 


E.  CATEGORY  CODE 


0204796N 


,11  ImJI 


7.  PROJECT  NUMBER 


P-078 


8.  PROJECT  COST  (S000) 


■1a  3  70 


S.  COST  ESTIMATES 


ITEM 


OPERATIONAL  STORAGE  WAREHOUSE  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

DEMOLITION  . 

SUBTOTAL . . . 

CONTINGENCY  (5%) . . . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  t  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST.  .  .  . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 


SF 

LS 

LS 

LS 

LS 

LS 


QUANTIT 


62,800 


UNIT 

COST 


44.00 


-(NON-ADD) 


COST 

(SOOO) 


2,760 

1,180 

520) 

290) 

160) 

120) 

_ 90) 

3,940 
200 
4,140 
230 
4,370 
(  0) 


if  geiCAi'anes  gr  e  roe  gsre'eaNtTKCitTiok - : - 1 - - - - 

One-story  reinforced  concrete  frame  building,  pile  foundation,  concrete 
floor,  precast  concrete  exterior  wall  panels,  elastomeric  roofing  over 
metal  deck,  wet  pipe  sprinkler  fire  protection  system,  ventilation, 
utilities;  demolition  of  four  buildings. 


11.  REQUIREMENT:  62,800  SF:  ADEQUATE:  0  «F.  SUBSTANDARD:  0SF. 

PROJECT :  Provides  an  operational  storage  warehouse  for  the  amphibious  base 
to  receive,  store,  and  issue  parts  and  supplies,  and  a  servmart.  (New 
mission. ) 

REQUIREMENT:  Adequate  and  properly  configured  materials  storage  and 
handling  facilities  for  the  amphibious  base  and  its  tenants,  including  the 
amphibious  construction  unit,  special  warfare  group,  a  beach  master  unit, 
and  a  support  unit  from  the  naval  supply  center,  all  with  material  storage 
and  handling  requirements  of  daily  receipt  and  issue.  Adequate  space  near 
the  amphibious  construction  battalion  area  to  store  materials  and  repair 
parts  for  floating  port  structures,  barges,  and  craft.  Materials  such  as 
rubber  hoses  and  bladders  deteriorate  if  not  properly  stored.  The  sealift 
support  function  is  a  new  mission  and  includes  floating  pontoon-type 
structures  that  are  towed  to  an  invasion  area.  These  structures  can  be 
arranged  to  form  piers,  floating  cranas,  warping  tugs,  fuel  handling  and 
storage,  end  small  barges.  Some  pontoons  are  self-propelled.  Operational 
storage  accommodates  daily-use  items  as  compared  to  long-range  procurement 
and  storage  requirements  that  can  be  handled  at  a  site  remote  from  the  base 
complex.  (Continued  on  DD  1391c) 


DDl  DEC7.1391 


PREVIOUS  EDITIONS  MAY  8E  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  N  C 


1.  COMPONENT 

NAVY 

FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

a.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  AMPHIBIOUS  BASE,  CORONADO,  CALIFORNIA 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER  j 

OPERATIONAL 

STORAGE  WAREHOUSE 

P-078 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION:  Small,  40  year-old  barracks  and  mess  hall  buildings 
scattered  throughout  the  base  are  employed  for  operational  materials 
storage.  These  buildings  have  low  ceilings,  poor  loading  and  unloading 
facilities,  and  do  not  comply  with  requirements  for  fire  safety,  electrical 
and  building  codes,  and  OSH  standards.  Security  and  inventory  control  are 
difficult  to  maintain  in  these  old,  inadequate,  and  poorly  configured 
buildings.  Searching  for  supplies  usually  entails  going  from  one  building 
to  another  before  all  spare  parts  are  obtained. 

IMPACT  IP  NOT  PROVIDED:  Inof f iciencies  and  ineffective  methods  of 
materials  storage  will  continue.  Locating  and  withdrawing  materials  will 
be  difficult,  compounding  problems  of  inventory  control.  Materials  for  the 
Sealift  Support  Facilities  Program  will  be  stored  outdoors,  subject  to 
damage  from  exposure  to  the  elements  and  theft. 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . . . 3-85 

(b)  Percent  Complete  as  of  January  1989 .  90 

(c)  Date  Design  35%  Complete . 4-86 

(d)  Date  Design  Complete . 3-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  «  (a)  +  (b)  or  (c)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  190  ) 

(b)  All  Other  Design  Costs . (  140  ) 

(c)  Total . . . . . .  330 

(d)  Contract . (  315  ) 

(e)  In-house . (  15  ) 

(4)  Construction  start . . . . . . 11-89 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD  1391c 


PREVIOUS  COITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


RAQE  NO 


1 . COMPONENT 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AMPHIBIOUS  BASE, 
CORONADO,  CALIFORNIA 


S.  PROGRAM  CLEMENT 

0204796N 


FY  19  JO.  MILITARY  CONSTRUCTION  PROJECT  DATA 


t.  CATEGORY  CODS 

?.  PROJECT  NUMMR 

610.10 

P-195 

4.  PROJECT  TITLE 

SPECIAL  NVmi  COWARD 


A  PROJECT 


3.400 


t.  COST  KSTMATW 


ITEM 

U/M 

QUANTITY 

SPECIAL  WARFARE  COMMAND  HEADQUARTERS  .... 

H 

^TiTcoo 

BUILDING  . 

IS, 000 

TEMPEST  SHIELDING . 

SUPPORTING  FACILITIES.  . 

LS 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

ELECTRICAL  UTILITIES  . 

LS 

- 

MECHANICAL  UTILITIES  . 

LS 

- 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

SUBTOTAL  . 

- 

- 

CONTINGENCY  (5%)  . 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

SUPERVISION,  INSPECTION  t  OVERHEAD  (5.5«).  . 

- 

- 

TOTAL  REQUEST . 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

* 

( 

230) 

( 

140) 

( 

140) 

( 

270) 

3 

,070 

150 

T 

,220 

100 

7 

400 

( 

0) 

Two-story  reinforced  concrete  and  masonry  building,  pile  and  grade  beam 
foundation,  concrete  floors,  built-up  roof,  computer  flooring,  secure 
compartmental  information  facility,  fire  protection  system,  air 
conditioning,  utilities. 


11.  REQUIREMENT:  18,000  SP.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  headquarters  and  administration  building  for  the 
Commander,  Naval  Special  Warfare  Command  (COMNAVSPECWARCOM) .  (New 
mission. ) 

REQUIREMENT:  Adequate  facility  to  accommodate  the  COMNAVSPECWARCOM 
created  as  a  result  of  the  Goldwater-Nichols  Department  of  Defense 
Reorganization  Act  of  1986  and  established  in  April  1937.  The 
COMNAVSPECWARCOM  reports  directly  to  the  Chief  of  Navel  Operation  on  Naval 
Special  Warfare  matters.  The  mission  of  COMNAVSPECWARCOM  is  to  assist  the 
Comnander  in  Chief,  U.S.  Special  Operations  Command  in  developing 
strategy,  tactics,  and  doctrine,  and  preparing  Naval  Special  Warfare  and 
Operating  Forces  for  joint  operations. 

CURRENT  SITUATION:  There  are  no  facilities  availably  that  can  be 
dedicated  specif ically  for  the  COMNAVSPECWARCOM,  which  currently  occupies 
leased  trailer  space. 

IMPACT  IF  NOT  PROVIDED:  COMNAVSPECWARCOM  cannot  accomplish  assigned 
missions  and  functions. 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


I.  COMPONENT 


NAVY 


FY  ift  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


I.  INSTALLATION  ANO  LOCATION 

NAVAL  AMPHIBIOUS  BASS,  CORONADO,  CALIFORNIA 


S.  RROJBCT  TITLI 

SPECIAL  WARFARE  COMMAND  HEADQUARTERS 


S.  PROJECT  NUMBER 

P-195 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  or 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  5-88 

(b)  Percent  Complete  as  of  January  1989 .  75 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete .  3-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  285  ) 

(b)  All  Other  Design  Costs... . (  55  ) 

(c)  Total .  340 

(d)  Contract . (  285  ) 

(e)  In-house . . . .  (  55  ) 

(4)  Construction  start . . 1-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DO  1 7. 1391c 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PACE  NO. 


8.  PERSONNEL 
STRENGTH 

PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

(NLISTID 

CIVILIAN 

OFFICER 

enlisted 

CIVILIAN 

•  AS  0* 

09/30/88 

48 

67 

6 

290 

0 

■ 

0 

0 

0 

0 

4  1  1 

b.  END  FY 

1994 

SB 

69 

6 

257 

0 

0 

0 

0 

0 

387 

1.  COUPON! NT 
NAVY 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

SURFACE  WARFARE  OFFICERS  SCHOOL  COMMAND 
DETACHMENT.  CORONADO.  CALIFORNIA 


COMMAND 

CHIEF  OF  NAVAL 
EDUCATION  AND  TRAINING 


2.  DATE 


AREA  CONSTR. 
COST  INDEX 

1.21 


7.  INVENTORY  DATA  ($000) 


»,  TOTAL  ACREAGE 

t>.  INVENTORY  TOTAL  AS  OF  30  SEP  88 . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

0.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

0.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


TENANT  OF  NAB 


0 

4. 130 
4.360 
0 
0 
0 

8,490 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

COPE 

171.20 


..rsoge  Tim 


-acppt. 


SUR  WAR  INSTRUCTION  BLDG 
TOTAL 


35 , 440  SF 


COST 

(SOODI 


DESIGN  STATUS 
START  COMPLETE 


4.360  07/86  08/87 


4.360 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Train  nawly  commlsalonad  naval  officara  In  aspacts  of  surfaca  snip 
warfara;  aubjaeta  Ineiuda  officar  of  tha  clack  procaduraa,  propulsion  plant 
oparatlona  and  malntananca,  damaga  control,  braakdown  rapalr,  navigation 
and  piloting,  anti-air  warfara,  anti-audmarina  warfara.  waapons  fir* 
control,  and  conbat  systaras  oparatlon  and  control. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH); 


($000) 

0 

0 

0 


DO  FORM  1990 
1DEC76 


PAGE  NO. 


r, 

C 


I 


1 1  COMPONENT 


FY  19_an  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

SURFACE  WARFARE  OFFICERS  SCHOOL 


4.  PROJECT  TITLE 

SURFACE  WARFARE  INSTRUCTION 


IS.  PROORAM  ELEMENT 


6.  CATEGORY  CODE 


?.  PROJECT  NUMBER 


8.  PROJECT  COST  (8000) 


t.  COST  ESTIMATES 


U/M  QUANTITY 


SURFACE  WARFARE  INSTRUCTION  BUILDING  .... 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  ....  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  . 

SUBTOTAL  . . 

CONTINGENCY  (5«>  .  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


35,440  102.00 


- (NON-ADD) 


3,610 

320 

(  120) 
(  50) 

(  150) 

3,930 
200 
4,130 
230 
4,360 
(  -  0) 


instruction 


One-story  steel-frame  building,  masonry  walls,  concrete  foundation  and 
floor,  built-up  roof  over  concrete  on  metal  decking,  fire  protection 
system,  ventilation,  utilities;  demolition  of  one  building. 


11.  REQUIREMENT:  35,440  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  £  SF. 
PROJECT:  Provides  a  facility  for  propulsion  plant  training.  (Current 
mission. ) 

REQUIREMENT:  Classroom,  laboratory,  and  support  spaces  for  teaching  the 
theory  and  practice  of  operating  and  maintaining  ship's  propulsion  plants. 
Junior  officers  being  assigned  to  their  first  ship  require  extensive 
training  ashore  before  reporting  aboard  to  ensure  they  are  useful  crew 
members  and  to  preclude  excessive  on-the-job  training. 

CURRENT  SITUATION:  An  abbreviated  course  in  propulsion  training  is  being 
offered  in  an  inadequate,  unsuitable,  42-year  old  building,  lacking  space 
for  the  equipment  trainers  needed  for  practical  application  of  the  theory. 
This  course  is  offered  to  junior  officers  immediately  after  they  finish 
their  surface  warfare  officers  training.  The  planned  course  will  be  11 
weeks  long  and  taught  to  900  officers  annually.  There  are  39  pieces  of 
equipment  or  training  mockups  procured  and  in  storage,  ready  for 
installation  in  this  proposed  facility. 

IMPACT  IF  NOT  PROVIDED:  Full  objectives  of  the  course  cannot  be  attained, 
resulting  in  junior  officers  reporting  to  their  first  duty  assignment 
without  proper  training.  Longer  on-the-job  training  will  be  required  to 
reach  optimum  skill  levels.  (Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1.  COMPONENT 


NAVY 


FY  19_aQ_MILITARY  CONSTRUCTION  PROJECT  DATA 


a.  OATE 


3.  INSTALLATION  ano  location 


SURFACE  WARFARE  OFFICERS  SCHOOL  COMMAND  DETACHMENT,  CORONADO,  CALIFORNIA 


4.  PROJECT  TITLE 

8.  PROJECT  NUMBER 

SURFACE  WARFARE  INSTRUCTION  BUILDING 

P-165 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project- design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  7-86 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  12-86 

(d)  Date  Design  Complete .  8-87 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  »  (a)  +  (b)  or  (d)  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  205  ) 

(b)  All  Other  Design  Costs . .(  230  ) 

(c)  Total . .  435 

(d)  Contract . (  400  ) 

(e)  In-house . (  35  ) 


(4)  Construction  start... . . 12-39 


(month  and  year) 

b.  Equipment  associated  with  thi3  project  which  will  be  provided 
from  other  appropriations:  None. 


DD 


FORM 
1  DEC  7« 
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S/N  AIM  IP  401  .Ml  I 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  SXHAUSTfiO 


PAOE  NO. 


80 


1.  COMPONENT 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 

NAVAL  AIR  FACILITY, 

EL  CENTRO.  CALIFORNIA 


«.  PERSONNEL 
STRENGTH 


I  4 .  COMMAND 


2.  DATE 


i5.  AREA  CONSTR. 
|  COST  INDEX 


COMMANOER  IN  CHIEF, 
PACIFIC  FLEET 


ft.  AS  OF 

09/30/88 
b.  END  FY 

1994 


PERMANEN1 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

15 

108 

408 

0 

0 

0 

220 

527 

0 

1276 

27 

1 18 

408 

0 

0 

0 

391 

1130 

0 

2072 

ft.  TOTAL  ACREAGE  (  I 

b.  INVENTORY  TOTAL  A$  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
ft.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL . 


7.  INVENTORY  DATA  (80001 
(  83.138) 


32,840 

0 

7.200 

9,080 

38,250 

29,380 

114,690 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

coot 

721.11 


_ _ RROJECT  TITLE 

BACHELOR  ENLISTED  QUARTERS 
TOTAL 


62,320  SF  7,200 

7,200 


DESIGN  STATUS 
START  COMPLfl 


02/88  03/89 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

121.10  AIRCRFT  DIRECT  FUELING  STA 
226.70  ORDNANCE  FACILITY 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
222.20  WEAPONS  HANDLING  FAC 
211.05  MAI NT  HANQAR 

921.10  LAND  ACQUISITION 


LS 

29,680  SF 


9.050 


12.800 

9.700 

14.050 


10/88  09/89 

11/88  01/90 


Maintain  ana  oparata  facilities  and  provide  sarvlcfts  and  material  to 
■upport  operation*  of  aviation  aetivitias  of  tha  Pacific  Float.  Divart 
field  for  San  Diego  area  Naval  Air  Stations.  Training  and  deployment 
Ute  for  fighter,  attack,  early  warning  Navy  and  Marine  fleet  and 
rt serve  squadrons. 


5T»NPiNfi  PPLLUUQN  KlINCST  CfiSfi) 

POLLUTION  ABATEMENT  610 
INSTALLATION  RESTORATION  18.86C 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  O 


DO  POME  18S0 
10CC78 


PACic  NO. 


1.  COMPONENT 


FY  19.10.  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  FACILITY, 


4.  PROJECT  TITLE 


Is  PROGRAM  CLEMENT 


6.  CATEGORY  CODE 


7.  PROJECT  NUMBER 


B.  PROJECT  COST  (BOOO) 


S.  COST  ESTIMATES 


BACHELOR  ENLISTED  QUARTERS  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . '.  . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  . 

SUBTOTAL  . 

CONTINGENCY  (S%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  6  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY 


62,320 


<-ADD) 


5,550 

950 

(  200) 
(  220) 
(  60) 
(  450) 

6,500 
320 
6,820 
380 
7,200 
(  0) 


10.  BRCrTPTIBN  op  proposed  CONSTRUCTION 

Multi-story  reinforced  concrete  and  masonry  building,  concrete  foundation 
and  floors,  built-up  roof,  solar  heating,  fire  protection  system,  air 
conditioning,  utilities;  81  two-bedroom  modules  with  private  bathrooms, 
lounges,  laundry,  storage,  vending,  and  mechanical  equipment. 

Grade  mix:  140  E1-E4,  92  E5-E6.  Total:  232. 


11.  REQUIREMENT:  1,194  PN.  ADEQUATE:  468  PN.  SUBSTANDARD:  72  PN. 
PROJECT:  Provides  adequate  billeting  for  232  enlisted  personnel. 

(Current  mission.) 

REQUIREMENT:  Adequate  housing  for  1,194  enlisted  personnel  either 
assigned  to  this  activity,  or  to  fleet  air  squadrons  undergoing 
qualification  training  prior  to  deployment. 

CURRENT  SITUATION:  Existing  adequate  berthing  capacity  of  468  spaces 
including  351  adequate  spaces  on  base,  72  spaces  requiring  modernization, 
and  45  accommodations  found  by  personnel  in  the  local  community,  are 
insufficient,  resulting  in  overcrowding.  A  new  construction  deficiency  of 
726  adequate  billeting  spaces  exists.  After  construction  of  the  spaces 
requested  by  this  project,  the  remaining  projected  space  deficit  will  be 
satisfied  by  follow-on  projects  currently  unprog r aramed .  All  projected 
space  requirements  are  revalidated  annually  by  a  new  survey,  which  updates 
planning  projections. 

IMPACT  IF  NOT  PROVIDED:  Adequate  living  quarters  for  all  Dachelor 
enlisted  personnel  will  continue  to  be  unavailable,  resulting  in 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  SB  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1 .  COMPONENT 

NAVY 

90 

FY  1# _ MILITARY  CONSTRUCTION  PROJECT  DATA 

a.  OATS 

a.  installation  ano  location 

NAVAL  AIR  FACILITY,  EL  CENTRO,  CALIFORNIA 

«.  PAOJSCT  TITUS 

BACHELOR  ENLISTED  QUARTERS 

- : - 

S.  PROJECT  NUMBER 

P-020 

11.  REQUIREtCMT:  (Continued) 

IMPACT  IF  MOT  PROVIDED:  (Continued) 

degradation  of  morale,  training,  and  career  retention  efforts. 

12 .  SUPPLEMENTAL  DATAt 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started: .  2-88 

(b)  Percent  Complete  as  of  January  1989 .  60 

(c)  Date  Design  35%  Complete . 11-88 

(d)  Date  Design  Complete .  3-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ x 

(b)  where  Design  Was  Most  Recently  Used:  N/A _ 


(3)  Total  coat  (c)  »  (a)  ♦  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  235  ) 

(b)  All  Other  Design  Costs . (  130  ) 

(c)  Total . . . .  355 

(d)  Contract . . . (  30  ) 

(e)  In-house . (  325  ) 


(4)  Construction  start . . 10-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DDiX??.  1391c 


PMVIOUS  SOITIONS  MAY  ■■  Utao  INTI  ANALLY 

until  sxhaustid 


PASS  NO. 


1 .  COMPONENT  | 

FY  1i)90  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 

2.  DATE 

3.  INSTALLATION  ANO  LOCATION 

4.  COMMAND 

5.  AREA  CONSTR. 

COST  INDEX 

NAVAL  AIR  STATION, 

COMMANOER  IN  CHIEF. 

LEMOORI,  CALIFORNIA 

PACIFIC  FLEET 

1  .  14 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 

b.  END  FY 

PERMANENT 

STUOENTS 

SUPPORTED 

OFFICER 

IHUSTtD 

CIVILIAN 

OFFICER 

enlisted 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

488 

4938 

1163 

82 

223 

0 

3 

86 

0 

6961 

1994 

935 

4584 

1163 

72 

378 

0 

0 

33 

0 

6775 

7.  INVWrORY  DATA  t$000) 


a.  TOTAL  ACREAGE  (  38.173) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  U  . 

c.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . . 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

COOt  _ PROJECT  TITLE 

171.35  CENTRIFUGE  TRNR  FACILITY 
TOTAL 


9.  FUTURE  PROJECTS: 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

171.20  WEAPONS  SCHOOL  AOOITION 

219.50  BATTERY  SHOP 

TOTAL 

LS 

LS  _ 

900 

_ <32 

1.320 

10/88 

09/88 

09/89 

06/89 

9.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

211.03  VENTILATION  IMPROVS 

148.15  WEAPONS  AREA  IMPROV 

11,160  SF 

LS 

2. 590 
1C. 200 

i.  ittsm  y  mww-fwyiyft: 

Maintain  and  operata  facllitiaa  and  provia# 
aupport  operations  of  aviation  actlvltiaa  of 

sarvicea  and  iwitarlala  to 
the  Pacific  Flaat . 

Fleat  Light  Attack  (A-7  ana  F/A-18)  Squadrons 
Raplacaeant  Training  Squadrons 
Carrier  Air  Wings 


8:  INSTALLATION  RESTORATION  24 .350 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  2,950 


COST  DESIGN  STATUS 

SCOPE  ISOOOI  START  COMPLETE 

8.700  SF  _ 2.  100 

2.  100 


181 .850 
3.880 
2.100 
1,320 
12,750 
102.980 
314,770 


DO  ROHM  1380 
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V  COMPONENT  3.  OATB 

FY  19_*i  MILITARY  CONSTRUCTION  PROJECT  DATA 
NAVY _ _ _ _ _ 

3.  INSTALLATION  AND  LOCATION  4.  PROJECT  TITLi 

NAVAL  AIR  STATION, 

LEMOORS,  CALIFORNIA _ _  CENm°TFUGE  TRAINER  FACILITY 

«.  PROORAM  ELEMENT  I S.  CATEOORY  CODS  I  7.  PROJECT  NUMIIn  It.  PROJECT  COST  (SOOO) 


02046 96 N 


171.35 _ 1  P-106 

•.  COST  ESTIMATE)." 


2,100 


CENTRIFUGE  TRAINER  FACILITY.  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . . . 

PAVING  AND  SITE  IMPROVEMENT . 

!  SUBTOTAL . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

oOST 

COST 

(SOOO) 

SF 

8,700 

164.00 

1,430 

- 

- 

- 

470 

LS 

- 

- 

(  220) 

LS 

- 

- 

(  200) 

LS 

- 

- 

(  50) 

- 

- 

- 

1,900 

- 

- 

- 

90 

- 

- 

- 

1,990 

- 

- 

- 

110 

- 

- 

- 

2,100 

"  ( 

UON-ADD 

)  (3,000) 

Reinforced  concrete  and  masonry  building,  masonry  walls,  concrete 
foundation  and  floor,  built-up  roof,  engineered  fill,  fire  protection 
system,  air  conditioning,  utilities. 

Ill  REQUIREMENT:  92,100  SF .  .ADEQUATE:  83, 400  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  facilities  to  house  a  centrifuge  trainer.  (Current 
mission. ) 

REQUIREMENT:  Adequate  training  facilities  and  equipment  to  accommodate 
realistic  G-tolerance  training  for  crews  of  high  performance  aircraft. 

High  performance  aircraft  are  capable  of  high  acceleration  wi  icih  includes 
high  gravity  (G)-onset  rates  and  sustained  G-levels  which  evceed  aircrew 
physiological  tolerances.  Studies  have  validated  the  effectiveness  of 
training  aircrews  for  the  anti-G  straining  maneuver  on  the  centrifuge. 

The  centrifuge  trainer  will  provide  training  for  the  aircrews  of  the  F-14, 
F/A-18,  ATA,  A-G,  EA-6,  AV-8,  0V-1Q,  and  possibly  F-4,  A-7,  and  S-3 . 
CURRENT  SITUATION:  The  anti-G  straining  maneuver  is  explained  to  aircrews 
in  a  classroom  setting.  Only  classroom  instruction  is  ineffective  in 
providing  aircrew  anti-G  straining  maneuver  training  while  under  actual 
G-load . 

IMPACT  IF  NOT  PROVIDED;  No  other  training  method  or  media  is  effective  in 
training  aircrews  for  high-G  onset  rate  in  a  high  G-level  environment. 


(Continued  on  DO  1391c) 
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PREVIOUS  COITIONS  MAY  SC  USCD  INTERNALLY 
UNTIL  EXHAUSTED 


t/N  ei»  l»  ooi  w,o 


1.  COMPONENT 

NAVY 

FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

a  OATE 

3.  INSTALLATION  ano  location 

NAVAL  AIR  STATION,  LEMOORE,  CALIFORNIA 

U.  AAOJSCT  TITLI 

S.  AAOJtCT  NUMBER  j 

CENTRIFUGE  TRAINER  FACILITY 

P-106 

12 .  SUPPLEMENTAL  DATA: 

|  a.  Estimated  design  status;  (Project  design  conforms  to  Part  II  of  j 

1  Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1) 

Status: 

(a)  Date  Design  Started . 

* 

(b)  Percent  Complete  as  of  January  1989.... 

* 

• 

(c)  Date  Design  35%  Complete . 

* 

• 

(d)  Date  Design  Complete . . 

* 

(2) 

Basis : 

(a)  Standard  or  Definitive  Design: 

Yes 

No  X 

(b)  Where  Design  Was  Most  Recently  Used; 

N/A 

(3) 

Total  cost  (c)  *  (a)  ♦  (b)  or  (d)  +  (e) : 

1 

($000) 

(a)  Production  of  Plans  and  Specifications. 

.  (  *  ) 

(b)  All  Other  Desian  Costs . 

.  (  *  ) 

(c)  Total . . . . 

* 

(a)  Contract . 

.  {  *  ) 

(e)  In-house . 

.  (  *  ) 

(4) 

Construction  start . _ 

1-90 

(month  and  year) 


*  One-step  source  selection. 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations; 


Equipment 

nomenclature 


Centrifuge  Trainer 


Procuring 
App/  •  priation 

APN 


Fiscal  Y»ar 
Appropriated 
or  Requested 

1990 


Cost 

(S000) 

3,000 


DD 1  oic  7. 1391c 
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AAtVIOUS  COITIONS  MAY  B(  US«0  INTS ANALLY 
UNTIL  IXHAUSTID 


aaoc  no. 


86 


1.  COMPONENT 
NAVY 


I  2.  nATE 


FY  i9  wo  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  and  location 
naval  air  station. 

MOFFETT  FIELD,  CALIFORNIA 


,  4 .  COMMAND 


l 


COMMANDER  IN  CHIEF, 
PACIFIC  F-LEET 


3.  AREA  CONSTR. 
COST  INDEX 

1.21 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
08/30/88 
P.  END  FY 

PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

783 

4076 

2201 

116 

208 

0 

91 

400 

0 

7942 

1984 

798 

4139 

2201 

103 

288 

0 

68 

248 

0 

7842 

7.  INVENTORY  DATA  (SOOOI 


( 


a.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  ••  .  . 

C.  AUTHORIZATION. NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

0.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


3.818) 


1 1B. 880 
880 
1.000 
0 

43, BIO 
107,630 
269.080 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

740 . 74 


PROJECT  TITLE 


SCOPE 


COST 

lEOOOt 


DESIGN  STATUS 
START  COMPUTE 


CHILD  CARE  CENTER 
TOTAL 


LS 


1 .000 


1.000 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

171.20  TRAINING  FACILITY  ADON 

171.38  TRAINING  FACILITY  AOON 

21106  FIRE  PROTECTION  SYSTEM 

211.06  MAI NT  HANGAR  FIRE  PROTECT 

724  11  BACHELOR  OFFICER  QUARTERS 


11,670  SF 
LS 

181.310  SF 
LS 

180  PN 


2.400 

910 

10.000 

22.000 

8.800 


10.  MISSION  OR  MAJOP  FUNCTIONS:  t_ 

Maintain  and  oparata  faciiitias  and  provida  sarvlcaa  and  matariala  to 
support  oparationa  of  aviation  activltias  of  tha  Pacific  Float.  Honaport 
for  land  Paaad  ASW  patrol  aircraft. 


Patrol  Wing  Maadquartars 
Float  ASW  (P-3)  Squadrons 
Naval  Air  Rasarva  Patrol  Squadrons 
Roplacawant  Training  Squadron* 


California  Air  National  Guard 
NASA  Anas  Rasaarch  Cantor 
NALF  Crows  Landing 


1 1 . 


INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SQOO) 
330 
79. 120 
0 
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1DCC76 


PAGE  NO. 


87 


1 .  COMPONENT  { 

1  FY  i9»o  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 

2.  DATE 

3.  INSTALLATION  ANO  LOCATION 

4.  COMMAND 

5.  AREA  CONSTR. 

COST  INDEX 

FLEET  NUMERICAL  OCEANOGRAPHY  CENTER. 

NAVAL  OCEANOGRAPHY 

MONTEREY.  CALIFORNIA 

COMMAND 

1  25 

6.  PERSONNEL 
STRENGTH 

a.  as  OF 
09/30/89 

b.  ENO  FY 

PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

■a 

'1 14 

184 

0 

0 

0 

0 

° 

0 

363 

1BB4 

■9 

52 

184 

0 

0 

0 

0 

0 

0 

305 

7.  INVfNTOMY  DATA  (S000) 


■.  TOTAL  ACREAGE  *  TENANT  OF  NPQS 

b.  INVENTORY  TOTAL  M  OF  30  SIP  II  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

0.  REMAINING  DEFICIENCY . 

h.  OMAND  TOTAL . 


a.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

coos 

PROJECT  TITLE 

SCOPE 

COST 

(SOOOI 

DESIGN 

START 

STATUS 

COMPLETE 

137.10 

METEOROLOGICAL  BLDG  ADDN 

total 

LS 

_ 252 

750 

10/B7 

09/89 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


tO.  MISSION  OR  MAJOR  .FUNCTIonT 

Validata  raquiraaenta  for  an  oparattona!  capability  to  daplct  watar  man 
ana  fronta/addy  atructuras  and  to  davalop  and  utiliza  r»ai*tima 
oeaanegraph 1 c  and  nwtaoro logical  forecasting  systems  that  will  predict 
arctic  condltlona. 


^M5S55IBg5iB3IEi55  SHE  5SS£gSgT  riaSaT 

r pollution  abatement  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH):  0 


0 

400 

750 

0 

0 

4.600 

5.750 


DO  ROMM  1390 
1DCC70 


PAGE  NO. 


88 


1 .  COMPONENT 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


INSTALLATION  AND  LOCATION 

NAVAL  POSTGRADUATE  SCHOOL. 
MONTEREY.  CALIFORNIA 


I  4.  COMMANO 


CHIEF  OF  NAVAL 
OPERATIONS 


AREA  CONSTR. 
COST  INOEX 


8.  PERSONNEL 
STRENGTH 

a.  A$  OF 
09/30/89 

b.  END  FY 

1984 


PERMANENT 


STUDENTS 


SUPPORTED 


ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

— 

CIVILIAN 

OFFICER 

ENLISTED 

,  CIVILIAN 

94 

912 

1700 

0 

0 

0 

0 

0 

99 

1009 

aooo 

0 

0 

0 

0 

0 

7.  INVENTORY  DATA  ($0001 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  M  . 

C  AUTHORIZATION  NOT  VET  IN  INVENTORY . 

0.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  . 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

g.  REMAINING  DEFICIENCY . 

h.  QUA  NO  TOTAL 


PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


ST. 400 
3.  140 
1G.G80 
1* .080 
49,030 
19.940 
1ST, 980 


CATEGORY 

—  £96* _ 

1T1 . 10 
171.20 


ACADEMIC  LIBRARY  ADDITION 
CLASSRM  9  APPLIED  LAB  FAC 
TOTAL 


4S.B40  SF 

109.000  SF 


B.000 

19.990 


DESIGN  STATUS 
lift"!  CQMRLIT 
10/95  OS/99 

09/94  10/99 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
171.28  LECT  HALL  ADD9SEISMIC  UPGR 

219.10  PUBLIC  WORKS  COMPLEX 

724.11  BLDG  CONVER  9  SEISMIC  UPGR 
740.43  GYMNASIUM 

74074  CHILD  CARE  CENTER 
TOTAL 


LS 

38,950  SF 
LS 

29.200  SF 
14.000  SF 


2.190 

10/99 

09/99 

4.900 

11/99 

01/90 

3.200 

11/99 

01/90 

3.970 

11/99 

01/90 

2.100 

19,050 

02/97 

01/89 

Conduct  and  diraet  tha  advancad  Education  of  Naval  offlcara  and  provida 
such  othar  taefnical  and  profassionai  instruction  as  may  ba  praseribad  to 
maat  tha  naads  of  tha  Naval  sarvlca;  fostar  and  artcouraga  a  program  of 
raaaarch  in  ordar  to  sustain  acadsaic  axcaiianca. 


5TAN5ING  POLLUTION  AND  SAFETY  DEFICIEN* 
POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH): 


do  rom  1390 

1D9C78 


PACK  NO. 


1.  COMPONENT 


NAVY 


FY  19  Ji  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DAT! 


3.  INSTALLATION  AND  LOCATION 

NAVAL  POSTGRADUATE  SCHOOL, 


»  PROGRAM  CLtMtNT 

S.  CATEGORY  COOC 

7.  PROJCCT  NUMIIR 

-AMiiasiL _ 

IZIaIA _ 

-  JEr_Q9Z _ 

4.  PROJCCT  TITLS 


ACADEMIC,  LIBRARY  ADDITION 


a.  PROJECT  COST  (SOOO) 


SaPM 


9  COST  ESTIMATIS 


ITSM 


U/M 


QUANTITY 


UNIT 

COST 


COST 

(SOOO) 


ACADEMIC  LIBRARY  ADDITION . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (S«) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  6  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  PROM  OTHER  APPROPRIATIONS 


SF 

LS 

LS 

LS 


45,540 


90.00 


(NON-ADd) 


4,100 
410 
(  130) 

(  170) 

(  110) 
4,510 
230 
4,740 
260 
5,000 
(  0) 


HTBflCAiWSW  gryRBWglBTSSiaYTOgTIgK - - - - - 

Bassmnt  and  first  floor  masonry  building  addition,  sheet  piling,  concrete 
floors,  mechanical  ventilation,  fire  alarm  and  protection  systems, 
utilities  upgrade  and  connections. 


11.  REQUIRE  US  NT:  411,540  SF.  ADEQUATE:  366,000  SF  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  a  two-story  addition  to  the  academic  library.  (Current 
mission.) 

REQUIREMENT:  Adequate  library  facilities  to  accommodate  an  increasing 
graduate-level  student  body  and  to  sustain  accreditation. 

CURRENT  SITUATION:  The  space  occupied  by  the  library  is  severely  over¬ 
crowded,  especially  in  the  closed  consultation  areas.  The  available 
shelving  space  is  at  the  saturation  point,  with  no  space  for  expansion. 
Storage  currently  is  at  a  premium,  with  no  growth  potential. 

IMPACT  IF  NOT  PROVIDED:  Academic  degradation  will  result  if  the  limited 
physical  conditions  are  not  alleviated.  The  Western  Association  of 
Schools  and  Colleges,  one  of  the  Navy's* postgraduate  school's  accrediting 
bodies,  has  expressed  concern  over  this  situation. 


DDi  Die  7i  1391 
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PREVIOUS  COITIONS  MAY  BS  USCD  INTERNALLY 
UNTIL  CXHAUSTCD 


PAGE  NO.  Q 


1.  COMPONENT 

NAVY _ 

3.  INSTALLATION 


FY  19  JUL  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


AND 


LOCATION 


4.  PROJECT  TITLE 


NAVAL  POSTGRADUATE  SCHOOL, 
MONTEREY,  CALIFORNIA 


CLASSROOM  AND  APPLIED 

LABORATORY  FACILITY _ 


8.  PROORAM  ELEMENT 


E.  CATBOORY  CODE 


7.  PROJECT  NUMBER 


8.  PROJECT  COST  (SO'IOI 


08Q5796N 


171. 2Q . 


,.,£=117.. 


11.690. 


f.  COST  ESTIMATES 


ITEM 


U/M 


QUANTITY 


UNIT 

COST 


COST 

(8000) 


CLASSROOM  AND  APPLIED  LABORATORY  FACILITY.  . 

BUILDING . . . 

BUILT-IN  EQUIPMENT  . 


SF  108,000 
SF  108,000 


80.00 


LS 


8,950 
(  8,640) 
(  310) 


SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  .  ..... 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  . 

SUBTOTAL  . 

CONTINGENCY  (5%)  .  .  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


LS 

LS 

r,s 

LS 


1,600 
(  800) 
(  250) 

(  180) 
(  370) 

10,550 
530 

11,080 

610 

11,690 


(NON-ADd)  ( 


0) 


T57EYSCTTFTT5H  Proposed  C5RSTTCCTT5R 


One  three-story  sterl-frame  building  with  basement,  concrete  foundation 
and  floors,  masonry  walls  with  brick  facing,  built-up  roof,  secure  and 
shielded  computer  space,  computer  flooring,  laboratories,  fire  protection 
system,  air  conditioning,  utilities;  demolition  of  four  buildings. 


11.  REQUIREMENTS  323,710  SF.  ADEQUATE;  215,710  SF.  SUBSTANDARD;  0  SF. 
PROJECT;  Provides  classroom  and  other  instructional  spaces  for  training 
and  research.  (Current  mission.) 

REQUIREMENT;  Adequate  academic  and  laboratory  spaces  to  accommodate 
general  classroom,  research,  and  teaching  laboratories  for  postgraduate 
education  of  commissioned  officers.  The  proposed  facility  will  relieve 
overcrowded  conditions  in  the  academic  departments  and  meet  the  demands  of 
an  increased  student  enrollment. 

CURRENT  SITUATION;  Enrollment  has  increased  to  a  level  which  does  not 
allow  students  sufficient  space  to  function  efficiently  during 
instructional  training  and  research  sessions.  The  existing  facilities 
were  designed  to  support  1,100  students.  The  student  loading  is  now  in 
excess  of  1,800.  Students  are  being  assigned  to  temporary  academic  space 
in  inadequate  facilities  resulting  in  a  reduction  of  academic  excellence. 
IMPACT  IF  NOT  PROVIDED;  The  postgraduate  school  cannot  provide  the 
high-level  of  technical  and  professional  instruction  necessary  to  meet  the 
needs  of  the  Navy.  Without  additional  facilities,  students  will  continue 
to  be  assigned  to  substandard  spaces.  Inadequate  facilities  increase  the 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PACE  NO. 


9 


1.  COMPONENT 

NAVY 

FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  ano  location 

NAVAL  POSTGRADUATE  SCHOOL,  MONTEREY,  CALIFORNIA 

U.  PROJECT  TITLE 

8.  PROJECT  NUMSER  1 

CLASSROOM  AND  APPLIED  LABORATORY  FACILITY 

P-157 

11.  REQUIREMENT  (Continued) 

IMPACT  IP  NOT  PROVIDED  (Continued) 

difficulty  in  recruiting  a  highly-qualified  doctoral  faculty.  Additional 
temporary  facilities  will  be  required  to  accommodate  future  increases  in 
student  enrollment. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  8-84 

(b)  Percent  Complete  as  of  January  1989 . 60 

(c)  Date  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete .  10-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes  No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  '  N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  830  ) 

(b)  All  Other  Design  Costs . ( •  245  ) 

(c)  Total . . .  1075 

(d)  Contract . (  1045  ) 

(e)  In-house . (  30  ) 


(4)  Construction  start . . 1-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PREVIOUS  EDITIONS  MAY  SC  USCO  INTERNALLY 

until  Exhausted 


PAGE  NO 


1.  COMPONENT 

I 

Pf  1390  MILITARY  CONSTRUCTION  PROGRAM 

2 .  DATE 

NAVY 

S.  AREA  CONSTR. 
COST  INDEX 


DO  ROMM  1990 
1DCC76 


PAGE  NO. 


94 


1.  COMPONCNT 

HALO _ 

FY  19.11L  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  ano  loc, 

NAVAL  AIR  STATION, 
uruxTR  TQT.Awn .  rar.ri 

ATION 

PHRMTl 

4.  PAOJCCT  TITLI 

ptks  «r.«r>PBTr  ocean  upgrade 

S.  PAOORAM  CLEMENT 

«.  CATCOOAY  COOI 

7.  PAOJCCT  NUMBS  A 

C.  PAOJCCT  COST  (SQ00) 

noniAQAu 

_ 812.10 _ 

_ teill _ 

_ 4*160. 

t.  COST  tSTSSATtt 


ITCM 


U/M 


Quantity 


PIER  ELECTRIC  POWER  UPGRADE . 

SUBTOTAL  .  - 

CONTINGENCY  (S«)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  6  OVERHEAD  (5.5%) .  . 

TOTAL  REQUEST . . . 

EQUIPMENT  PROVIDED  PROM  OTHER  APPROPRIATIONS 


LS 


UNIT 

COST 


(MON-ADD  | 


COST 

(SOOO) 


5.560 

5.560 
280 

5,840 
320 
6,160 
(  0) 


10.  DISCAIPTidN  BP nsnus  CONSTRUCTION 

Electric  power  substation,  switchgear;  pre-eng ineered  metal  building, 
concrete  floor;  electrical  distribution  lines;  saltwater  pumping  station. 


11.  REQUIREMENT:  As  Required. 

PROJECT:  Upgrades  shore  electric  power  service  for  sMps  berthed  at  the 
quaywall.  (Current  mission.) 

REQUIREMENT:  Adequate  and  sufficient  reliable  electric  power  for  cold-iron 
berthing  of  one  nuclear  aircraft  carrier  and  two  conventional  aircraft 
carriers.  Utility  services  to  berthed  vessels  is  an  operational 
requirement  to  maximize  the  ship's  "at-sea"  life  between  overhauls  and  to 
minimize  operational  costs.  Electrical  utilities  service  will  allow 
shutdown  of  a  ships  power  plant  while  undergoing  scheduled  maintenance, 
voyage  repairs,  outfitting,  training,  testing,  and  replenishment. 

CURRENT  SITUATION:  The  quaywall  electrical  distribution  system  substations 
do  not  have  the  capacity  to  provide  cold-iron  requirements  for  homeporting 
aircraft  carriers. 

IMPACT  IP  NOT  PROVIDED:  The  quaywall  cannot  provide  the  homeporting 
cold-iron  electric  power  requirements  for  aircraft  carriers. 


(Continued  on  DD  1391c) 
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PREVIOUS  COITIONS  MAY  SI  USBO  INTi ANALLY 
UNTIL  CXHAUSTCD 


1.  COMPONENT 

NAVY 

FY  19JH.M1LITARY  CONSTRUCTION  PROJECT  DATA 

3.  OATS 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  AIR  STATION,  NORTH  ISLAND,  CALIFORNIA 

|4.  PROJECT  TITLS 

B.  PROJECT  NUMISR 

PIER  ELECTRIC  POWER  UPGRADE 

P-511 

12.  SUPPLEMENTAL  DATA: 


a.  Katina tad  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  started.... .  10-82 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete .  9-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 

(3)  Total  cost  (c)  «  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  450  ) 

(b)  All  other  Design  Costs . (  315  ) 

(c)  Total .  765 

(d)  Contract . . . (  665  ) 

(e)  In-house . (  100  ) 

(4 )  Construction  start . . . 3-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


D0 1  Die  ?•  1391c 


prsvious  soitionsmay  as  usso  intsrnallv 
until  sxmaustid 


’AO!  NO. 


1.  COMPONENT 

NAVY 

— .  .  i 

PY  i9#o  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION  14.  COMMAND 

! 

FLEET  ANTISUB  WARFARE  TRAINING  CENTER  j  CHIEF  OF  NAVAL 

PACIFIC.  SAN  DIEGO.  CALIFORNIA  EDUCATION  AND  TRAINING 

5.  ARIA  CONSTR. 
COST  INDEX 

1 

i  '■*' 

I.  PERSONNEL 
STRENGTH 

R.  AS  OP 
OS/SO/M 
b.  END  FY 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICE* 


ias 

12* 


CIVILIAN  OFFICE  A 


•.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OP  30  SEP  ••  . 

c:  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
•.  AUTHORIZATION  INCLUDES  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY.  .  .  . 

h.  GRAND  TOTAL . 


212* 

2*4* 


?.  INVENTORY  DATA  (SOOO 


(  37) 


3* . 3*0 
5.020 
*20 
2.  100 
1 .450 
19.540 
67 . 290 


B.  PROJECTS  REOUESTED  IN 

THIS  PROGRAM: 

- 

CATVGOftY 

COOK  * 

ROJCCT  TITLK 

SCOPS 

COST 

($0001 

DISIGN  STATUS 

82*. 28  CHILLED  WATER 
TOTAL 

PLANT  UPGROE 

LS 

_ us 

820 

04/86  04/89 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

171.20  APPLIED  INSTR  SLOG  AODN 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

158.20  SMALL  CRAFT  BERTHING 


19,680  SF 


1.590  FB 


2.100  ll/SB  .  01/90 

2.100 


1.450 


1  ft  T  tv 

MS 


deration 


r  J-TWRTi  iT.-WT  TY  i  -TT-Ci 


installation  restoration 

OCCUPATIONAL  SAFETY  AFS  HEALTH  (OSH): 


PAGE  NO. 


1.  COMPONENT 

NAVY 


FY  is  to  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  ANO  LOCATiON 

FLtET  COMSAT  TRAINING  CENTER  PACIFIC, 
SAN  DICQO.  CALIFORNIA 


4.  COMMAND 

CHIEF  OF  NAVAL 
EDUCATION  ANO  TRAINING 


S.  AREA  CONSTR. 
COST  INDEX 

1 .21 


PERMANENT 

STUOENTS 

SUPPORTED 

OFFICER 

■nlistso 

Civilian 

OFFICER 

M.I8T8D 

CIVILIAN 

OFFICER 

inlistio 

CIVILIAN 

184 

847 

328 

84 

1T3 

0 

8 

1 

0 

188 

.877 

342 

77 

127 

0 

8 

1 

0 

G.  PERSONNEL 
STRENGTH 

a.  AS  OF 
00/30/SS 
O.  END  FY 

1SS4 


TOTAL 


13S? 

1401 


7.  INVENTORY  DATA  (SOOOI 


( 


a.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  SO  SEP  M  .  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 
#.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

0.  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL . 


•  1) 


25.250 
300 

3.E70 

15.250 
0 

8,280 

#4,730 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATIOOPY 

cooi 

872.10 


.esaasi-imi 


SCOPE 


COST 


SECURITY  upgraoe 
total 


LS 


UTS 

3.870 


DUIQN  STATUS 

jiosi  cgrnm 

04/87  08/88 


SET 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
171.20  APPLIED  I NSTR  BLOG  AOON 

721.11  BEQ  AND  MESS  HALL 

TOTAL 

8.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
NONE 


LS 

84.840  SF 


820 


-11a* 

1875 


08/88 

12/88 


08/88 

08/80 


«iss i w  as  mw.  EmT 

Provide  training  in  tna  ooaratlon  and  eaploy— nt  of  spacifiad  tactical 
coaMt  dlractlon  and  control  cyst— a  in  naval  warfare;  support 
oparat.lonai  com— nderi  in  tna  avaluatlon.  oava lop— nt.  and  analysis 
of  naval  warfara  doctrinaa  and  tactics. 


ftlCIENCIES:  TJ&&V 

POLLUTION  ABATEMENT  0 

INSTALLATION  RESTORATION  0 

OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH):  0 


do  pomm  istc 

1D8C78 


PAQ8  NO. 


98 


1.COMRONSNT  * 

FY  19  MILITARY  CONSTRUCTION  PROJECT  DATA 
NAVY _ L _ Z _ _ _ 

3.  INSTALLATION  AND  LOCATION  4.  BROJtCT  TITLi 

FLEET  COMBAT  TRAINING  CENTER  PACIFIC, 

BAN  DIEGO,  CALIFORNIA _ _ _  SECURITY  UPGRADE _ 

S.  PROGRAM  ILIMCNT  C.  CATtOORY  COOS  Tr  PROJtCT  NUMBS R  S.  PROJSCT  COST  (SOOO) 


S.  CATSOORY  COOS 

r  PROJSCT  NUMBS R 

872.10 

P-031 

a.  OATS 


3,670 


S.  corr  SSTWMAThJ 


SECURITY  UPGRADE  . 

SECURITY  OFFICE  AND  SENTRY  BUILDINGS  .  .  . 

SECURITY  FENCING . 

CAFETERIA . 

ROADS  -  NEN  AND  UPGRADE . 

UTILITIES,  SITE  IMPROVEMENT,  DEMOLITION.  . 

SUBTOTAL  . 

CONTINGENCY  (5«)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  t,  OVERHEAD  <S.5%).  . 

TOTAL  REQUEST . ' . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOO) 

l3" 

- 

- 

3,310 

SF 

3,990 

118.00 

(  470) 

LF 

4,600 

80.00 

(  370) 

SF 

5,100 

124.00 

(  630) 

SY 

28,850 

34.00 

(  970) 

LS 

- 

- 

(  870) 

- 

- 

- 

3,310 

- 

- 

- 

170 

- 

- 

- 

3,480 

- 

- 

- 

190 

- 

- 

- 

3,670 

- 

-  ( 

UON-ADO 

)  (  0) 

One-story  Masonry  building,  concrsts  foundation  and  floor,  built-up  roof; 
two  santry  houses;  security  fencing  with  controlled  access;  reconstruct 
activity  entry;  roads  -  new  and  improvement;  traffic  signals;  demolition  of 
two  buildings. 

IT!  REQUIREMENT:  As  Required! 

PROJECT:  provides  security  improvements  including  controlled  access  gates, 
fencing,  guard  houses,  roads  upgr  Ung.  (Current  mission.) 

REQUIREMENT:  An  adequate  and  effective  on-base  security  system  and  visitor 
control  to  support  the  Sensitive  Compartmented  Information  Facility  and  the 
installation  of  classified  systems  in  training  facilities.  The  creation  of 
the  interior  security  compound  interrupts  traffic  flow  through  the  base, 
requiring  construction  of  new  access  rosds  and  a  new  entrance.  The 
widening  of  existing  roads  is  necessary  to  provide  better  access  for 
security  personnel  to  the  perimeter  of  the  base. 

CURRENT  SITUATION,  Students  transiting  between  classrooms  rsquire  rear 
entry  access  to  limited  access  areas.  Processing  delays  of  large  numbers 
of  students  and  the  leek  of  security  personnel  to  jun  each  entry  port 
prevents  manual  checking  of  identification.  Currently,  persons  or  vehicles 
authorized  on  the  base  can  also  enter  into  the  limited  access  areas  through 
these  rear  entries.  The  total  musber  of  persons  is  too  numerous  for 
security  personnel  to  continually  escort  while  on  base. 

(Continued  on  DD  1391c) 
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PRtVIOUS  BOITION*  MAY  St  USSO  INTtRNALLY 
UNTIL  SXHAUST1D 


PAO«  NO. 


1.  COMAONSNT 

NAVY 

FY  1»_2JLMIUTARY  CONSTRUCTION  PROJECT  DATA 

2.  OATS 

A  INSTALLATION 

FLEET  COMBAT 

LNO  LOC  .TtON 

TRAINING  CENTER  PACIFIC,  SAN  DIEGO,  CALIFORNIA 

4.  PROJSCT  TITLS 

SECURITY  UPGRADE 

S.  PKOJrfCT  NUMIIM 

P-031 

— 

11.  REQUIREMENT:  (Continued) 

IMPACT  IF  MOT  P.  JVIDBP:  Possible  compromise  of  classified  material 
because  of  inadequate  security  of  the  'areas  created  by  the  expansion  of 
the  Limited  Access  Area. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Statust 

(a)  Date  Design  Started.. . 

(b)  Percent  Complete  as  of  January  1989 

(c)  Date  Design  35%  Complete . 

(d)  Date  Design  Complete . 

(2)  B*tis: 

(a)  Standard  or  Definitive  Design:  Yes _ No x 


(b)  Where  Design  Was  Most  Recently  Used:  M/A 


(3)  Total  cost  (c)  •  (a)  +  (b)  or  (d)  ♦  (e) :  (8000) 

(a)  Production  of  Plans  and  Specifications . (  180  ) 

(b)  All  Other  Design  Costs . .  85  ) 

(c)  Total .  265 

(d)  Contract . (  255  ) 

(e)  In-house . (  10  ) 

(41  Construction  start . . 12-89 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  wii)  be  provided 
from  ether  appropriations:  None. 


nn  astvious  SOITIONS  MAY  SC  USSO  INTSANALLY  •  1  H 
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4- 87 

_ 50 

12-87 

5- 89 


•/’••ttt-kt-Wi  4t%« 


1.  COMPONENT 

2.  DATE 

FY  1990  MILITARY  CONSTRUCTION  PROGRAM  | 

NAVY 

I 

3.  installation  and  location 

4.  COMMAND  5.  AREA  CONSTR . 

{  COST  INDEX 

FLEET  INTELLIQENCE  TRAINING  CENTER. 

CHIEF  OP  NAVAL 

PACIFIC.  SAN 

DIEGO,  CALIFORNIA 

EDUCATION  ANO  TRAINING  1.21 

PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

SNLISTtO 

CIVILIAN 

OFFICSR 

ENLISTED 

CIVILIAN 

14 

12 

8 

21 

•30 

0 

0 

0 

0 

20 

12 

8 

M 

82 

0 

0 

0 

0 

«.  PERSONNEL 

strength 

a.  AS  OP 
00/30/M 

b.  (NO  PY 

1M4 


TOTAL 


•a 

128 


7.  MVWrONV  DATA  (8000) 


b. 

c. 
a. 
•  . 

t . 

9- 

h. 


TOTAL  ACREAGE 

INVENTORY  TOTAL  AS  OP  30  SIP  M  . 

AUTHORIZATION  NOT  VIT  IN  INVENTORY . 

AUTHORIZATION  RKQUESTSD  IN  THIS  PROM AM  .  . 
AUTHORIZATION  INCLUDED  IN  POLLOMIN0  PROGRAM 
PLANNED  IN  NEXT  THREE  PROMAN  YEARS  .  .  .  . 

REMAINING  DEFICIENCY . 

ORANO  TOTAL . 


TENANT  OP  NTC 


0 

4,220 

2,800 

0 

0 

0 

8,720 


S.  PROJECTS  REQUESTED  IN  THIS  PROMAN: 


CATtaORY 

-SSH _ 

171.20 


PROJECT  TITLE 


ISBP1 


INTILL  TRNQ  BLDG  A DON 

total 


11,100  SP 


COST 

mm 


* 


DESIGN  STATUS 
IXABL  CONPLETS 

08/M  07/B8 


A.  INCLUDED  IN  POLLOWINO  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


io-  Rissiw  MLBMftfc  r^fiasr 

Provia*  basic  and  spaciaiizac  training  in  naval  intelligence  for  fleet, 
reserve,  and  foreign  naval  personnel . 


him  o:nr!:»Tii  ion  u  w  (  ( 


ii.  ojVi 

A:  pollution  abatement 

8:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


an 


fiooo) 

o 

o 

o 


00  FOAM  ISM 


PAGE  NO.  10: 


VCOMfONBNT  J.  01 

mavy  PY  Ifl  9Q  MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  INSTALLATION  AND  LOCATION  «•  *SOJtCT  TITtl 

FLEET  INTELLIGENCE  TRAINING  CENTER  INTELLIGENCE  TRAINING 


la.  MOOHAM  ILIMINT 


a.  CATIOOAV  cooa 


7.  TAOJBCT  NUMB* A 


Ta.  paojbct  coax  laoooi 


a.  COCT  BBTBSATtB 


INTELLIGENCE  TRAINING  BUILDING .  81 

BUILDING . SI 

BUILT-IN  BQOIPMENT . Li 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES .  Li 

UTILITIES . L 

PAVING  AND  SITE  IMPROVEMENT .  Li 

SUBTOTAL  . 

CONTINGENCY  (5%) . . . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  <S.5»).  . 

TOTAL  REQUEST . . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

COST 

SF 

11,100 

SF 

11,100 

123.0 

L8 

— 

— 

LS 

- 

• 

LS 

- 

- 

LS 

- 

- 

4- ADD) 


1,680 
(1,360) 
(  320) 

380 
(  310) 

(  120) 
(  130) 

2,260 
110 
2,370 
130 
2,500 
0) 


One- story  stael  fraaa  building  addition,  concrete  foundation  and  floor, 
aaaonry  walls,  elastoneric  roof  aenbrane,  fire  protection  system, 
utilities,  air  conditioning}  TEMPEST  security  features. 


11.  REQUIREMENT!  38,100  SF.  ADEQUATE!  27,000  SF.  SUBSTANDARD!  0  SF. 
PROJECT!  Provides  building  addition  to  support  intelligence  training. 
(Current  aission.) 

REQUIREMENT!  Adequate  and  properly-configured  facilities  for  individual 
and  advanced  Naval  intelligence-teaa  training  for  fleet,  reserve,  and 
foreign  naval  personnel  in  support  of  fleet  operations.  Pacific  Plsst 
Type  Commanders  have  identified  several  easrging  requirements  for 
intelligsnce  training,  These  srs  principally  directed  towards  bridging 
the  gap  between  formal  A-school  training  courses  and  fleet  operations  for 
intelligence  personnel  not  properly  trained  to  manage  and  analyxa 
incrsasing  amounts  of  information  provided  by  national  and  tactical 
oollaction  systems.  This  is  a  training  deficiancy  particularly  acute  for 
personnel  being  rotated  to  see  from  shore  tours. 

CURRENT  SITUATION!  The  existing  facility  is  not  sufficient  to  meet  the 
several  emerging  specialised  requireasnts  identified  by  Pacific  Fleet  Type 
Commanders. 

INPACT  IF  NOT  PROVIDED i  Increased  training  requirements  cannot  be 
efficiently  met.  Pre-emption  of  existing  facilities  will  impair  command 
functions  because  of  the  highly  specialised  and  dedicated  nature  of  the 

(Continued  on  DD  1391c) 
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paivioo*  aomoNS  may  aa  uaao  intsnnally 
UNTIL  1XMAU8TBD 


PAQI  NO. 


FY  10  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DAT! 

3.  INSTALLATION  and  location 

FLEET. INTELLIGENCE  TRAINING  CENTER  PACIFIC,  SAN  DIEGO,  CALIFORNIA 

|4.  PAOJiCT  TITLI 

• 

S.  PAOJICT  NUMBIA  j 

INTELLIGENCE  TRAINING  BUILDING  ADDITION 

P-003 

11.  REQUIREMENT:  (Continued) 

IMPACT  IF  WOT  PROVIDED:  (Continued) 

training.  This  trill  reduce  productivity,  increase  coats,  and  limit 
mission  effectivness,  particularly  in  the  area  of  individual-* team 
training. 

12.  SUPPLEMENTAL  DATAt 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status  t 

(a)  Date  Design  Started .  5-8 S 

(b)  Percent  Complete  as  of  January  1989 . . 35 

(c)  Date  Design  351  Complete . . .  10-88 

(d)  Date  Design  Complete .  7-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  was  Most  Recently  Used:  _ N^A _ 


(3)  Total  coat  (c)  «  (a)  +  (b)  or  (d)  ♦  (e) :  (S000) 

(a)  Production  of  Plans  and  Specifications . (  100  ) 

(b)  All  Other  Design  Costs . (  95  ) 

(c)  Total .  195 

(d)  Contract . (  180  ) 

(e)  In-house,. . . (  15  ) 

(4)  Construction  start . . . . 1-90 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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paivious  ioitions  may  as  usto  inti  anally 
UNTIL  SXMAUSTIO 


PAOINO.  1 


1.  COMPONENT 

NAVY 


|2.  DATE 


,990  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

4.  COMMAND 

S.  AREA  CONSTR. 

COST  INDEX 

FLEET  TRAINING  CENTER. 

CHIEF  OF  NAVAL 

SAN  01EG0,  CALIFORNIA 

EDUCATION  ANO  TRAINING 

,  1.21 

«.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/99 

b.  END  FY 

1 984 


PERMANENT 


INLISTID 

CIVILIAN 

22 

29 

22 

26 

a.  TOTAL  ACREAGE  TENAI 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  M  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROQRAN  .  . 
•.  AUTHORIZATION  INCLUOEO  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 
fl.  REMAINING  DEFICIENCY . 

h.  grand  total 


STUOENTS 


732 

909 


7.  INVENTORY  DATA  (SOOOI 


TENANT  OF  NTC 


SUPPORTED 


OFflCtR  INLISTID  I  CIVILIAN 


0 

3,930 

12,800 

0 

0 

0 

IS, 730 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATtQORY 

COOi 

179. 46 


_ TITU . 

FIRE  FIGHTING  TRAINER  FAC 
TOTAL 


49.360  SF 


:0S1  DESIGN  STATUS 

10001  START  COMR 

12.900  04/87  09/88 

12.900 


A.  INCLUOEO  IN  FOLLOWING  PROGRAM 
NONE 

6.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
NONE 


Provide  operational  training  in  tire  various  aspects  of  shipboard 
operation  and  maintenance  which  cannot  adequate 1y  be  conducted 
on-board  ship. 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH). 


<1222 

BO 

0 

0 


00  FORM  1J80 
10CC78 


PAGE  NO. 


1  G4 


1 .  COMPONENT 


2.  DATE 


NAVY 


3.  INSTALLATION  ANO  LOCATION 

FLEET  TRAINING  CENTER, 
SAN  DIEGO,  CALIFORNIA 


S.  PROGRAM  ELEMENT 


0805796N 


FY  19.2!  MILITARY  CONSTRUCTION  PROJECT  DATA 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

179.45 

P-002 

4.  PROJECT  TITLE 

FIRE  FIGHTING  TRAINER  FACILITY 


8.  PROJECT  COST  (SOOO) 
12,800 


9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

FIRE  FIGHTING  TRAINER  FACILITY  . 

sf 

TRAINER  BUILDING  .  . 

SF 

27,360 

ACADEMIC  AND  ADMINISTRATION  BUILDINGS.  .  . 

21,000 

SUPPORTING  FACILITIES . 

- 

- 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

ELECTRICAL  UTILITIES  . 

LS 

- 

MECHANICAL  UTILITIES  . 

LS 

- 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

DEMOLITION  . 

LS 

SUBTOTAL  . 

- 

- 

CONTINGENCY  (5%) . .  . 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

TOTAL  REQUEST . 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

( 

4,790) 

( 

1,610) 

5,150 

( 

350) 

( 

510) 

( 

1,900) 

( 

1,080) 

( 

1,310) 

12,130 

670 


12,800 

(16,000) 


Two-atory  reinforced  concrete  and  masonry  building,  concrete  floors, 
reinforced  concrete  grade  beams  on  pile  foundation,  bui  c-up  roof  on 
concrete  deck,  classrooms,  laboratories,  administrative  spaces;  trainer 
buildings,  pump  trainer  facility  with  bleachers,  hose  trainer  facility, 
fuel  storage  and  distribution  system,  control  utility  building,  wastewater 
treatment  and  recovery  system;  utilities;  demolition  of  19  buildings. 


11.  REQUIREMENT:  48,360  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 

PROJECT:  Constructs  a  fire  fighting  trainer  facility  for  training 
personnel  *:o  control  surface,  shipboard,  and  aircraft  fires.  (Current 
mission. ) 

REQUIREMENT:  Adequate  fire  fighting  training  facilities  to  accommodate  and 
satisfy  a  mandatory  requirement  for  all  officers  and  enlisted  personnel. 
Additional  practical  and  theoretical  fire  fighting  training  is  necessary 
for  personnel  assigned  as  damage  control  parties.  This  project  will 
provide  facilities  for  a  basic  introductory  level  fire  fighting  trainer,  an 
advanced  level  trainer  for  coordinated  fire  fighting  team  practice,  and  an 
aircraft  carrier  flight  deck  fire  fighting  trainer.  The  proposed  trainers 
will  be  environmentally  clean  and  offer  significantly  improved  levels  of 
training.  Instructors  can  produce  fire  situations  at  will  on  simulators 
until  the  proper  student  response  is  received. 

CURRENT  SITUATION:  Training  is  in  an  area  encumbered  by  an  explosive 
safety  arc  from  a  pier  used  for  ammunition  loading.  The  training 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


>.  1  05 


1.  COMPONENT 


FY  19_!£_MILITARY  construction  project  data 


3.  INSTALLATION  ANO  LOCATION 

FLEET  TRAINING  CENTER,  SAN  DIEGO,  CALIFORNIA 

4.  PROJECT  TITLE 

B.  PROJECT  NUMBER 

FIRE  FIGHTING  TRAINER  FACILITY 

P-002 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION:  (Continued) 

facilities  utilize  wood  and  oil  fires  emitting  great  amounts  of 
particulates.  Natural  gas  afterburners  bring  structurally  contained 
emissions  within  acceptable  standards.  However ,  this  system  uses  a  large 
volume  of  fuel  rendering  it  operationally  cost  prohibitive. 

IMPACT  IF  NOT  PROVIDED i  Adverse  impact  on  ship's  survivability  because 
personnel  will  not  be  adequately  trained  in  these  valuable  skills. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started.. .  4-87 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete .  8-87 

(d)  Date  Design  Complete..; .  9-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  520  ) 

(b)  All  Other  Design  Costs . (  230  ) 

(c)  Total . . .  750 

(d)  Contract.... . (  720  ) 

(e)  In-house . (  30  ) 


(4)  Construction  start . . 2-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations: 


Equipment 

Nomenclature 

Procuring 

Appropriation 

Fiscal  Year 
Appropr iated 
or  Requested 

Cost 

($000) 

Basic  Fire  Fighting 

0PN-BA7 

1990 

5,800 

Trainer 

Advanced  Team  Fire 

OPN-BA7 

1990 

6,000 

Fighting  Trainer 

Aircraft  Cartier  Fire 
Fighting  Trainer 

OPN-BA7 

1990 

TOTAL 

4,200 

16,000 

DD  i  occ  1391c 


PREVIOUS  SDITIONS  MAY  SB  UMO  INTERNALLY 

until  exhausted 


PAOB  NO. 


106 


1.  COMPONENT 

NAVY 

FY  ,990  MILITARY  CONSTRUCTION  PROQRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

4.  COMMAND 

5.  AREA  CONST*. 

- 

COST  INDEX 

INTEGRATED  COMBAT  SYSTEMS  TEST  FACILITY, 

NAVAL  SEA  SYSTEMS 

SAN  DIEGO.  CALIFORNIA 

COMMANO 

1.21 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 

09/30/8* 
t>.  END  FY 

1994 


PERMANENT 

STUDENTS 

SUPPORTED 

0FFIC8R 

ENLISTED 

CIVILIAN 

OFFICfR  . 

KNUSTtD 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

8 

19 

44 

0 

0 

0 

0 

0 

0 

S 

16 

44 

0 

0 

0 

0 

0 

0 

TOTAL 


60 

67 


7.  INVENTORY  DATA  ($000) 


b. 

c. 


f . 
B- 
h. 


( 


TOTAL  acreage 

INVENTORY  TOTAL  AS  OF  30  SEP  98  .  . 

AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

REMAINING  DEFICIENCY . 

GRAND  TOTAL . . 


0) 


0 

0 

100 

0 

0 

0 

,100 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

-CSPL  - 

317.25 


PROJECT  TITLE 


5CQFC 


ELECTR  SYS  INTEG  LAB 
TOTAL 


16.910  SF 


COST 

1S000I 


•la-122 


DESIGN  STATUS 
START  .SQMIH63 
04/88  07/89 


4.100 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

To  design,  devalop.  ta«t  and  maintain  tha  Standard  Simulation  system  in 
support  of  tna  Advancad  Combat  Diraction  System  and  ralatad  combat /C3I 
oparational  eomputar  program*.  Tha  SESEF  provlda*  oparatlonal  perform¬ 
ance  tasting  of  float  units,  including  antonna  radiation  pattarns.  radar 
systams  and  conmunl cat  ions  syitoms. 


"■  OUTSTANBgjBo«M.LUlgN>AND  SAFETY  DEFICIENCIES: 

B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(sooo; 

0 

0 

0 


00  ROHM  1M0 
1MC7B 


RAGE  NO. 


107 


1.  COMPONENT 


PY  19_2fl.  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

INTEGRATED  COMBAT  SYSTEMS  TEST  FACILITY, 


4.  PROJECT  TITLE 

ELECTRONICS  SYSTEMS 


I S.  PROGRAM  CLEMENT  «.  CATEOOR V  CODE 


7.  PROJECT  NUMBER 


IS.  PROJECT  COST  ($000) 


•.  corr  CSTNMATEt 


BUILDING 


SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITS  IMPROVEMENT . 

SUBTOTAL . .  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  «  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOO) 

SF 

16,910 

3,080 

SF 

16,910 

156.00 

(2,640) 

LS 

- 

- 

(  440) 

- 

- 

- 

620 

LS 

- 

- 

(  240) 

LS 

- 

- 

(  110) 

LS 

- 

- 

(  60) 

LS 

- 

- 

(  210) 

- 

- 

- 

3,700 

- 

- 

- 

190 

- 

- 

- 

3,890 

- 

- 

- 

210 

- 

- 

4,100 

-(NO 

N-ADD) 

(6,800) 

Tv»o-story  steel  Crane  building,  pile  foundation,  concrete  floors,  precast 
concrete  wall  panels,  built-up  roofing  on  reinforced  concrete  roof-deck 
with  antenna  mounts,  RFI  shielded /tempest  certified  space,  computer 
flooring,  equipment  elevator,  fire  protection  system,  ventilation  and  air 
conditioning,  utilities?' 

IT!  REQUIREMENT;  16  910  SF.  ADEQUATE)  0  SF.  SUBSTANDARD:  0  SF. 

PROJECT:  Constructs  an  electronics  systems  laboratory  to  house  the 
standard  simulation  system  (SSS)  and  the  shipboard  electronics  systems 
evaluation  facility  (S5SEF) .  (Current  mission.) 

REQUIREMENT;  Adequate  facilities  to  design,  develop,  test,  and  maintain 
tactical  operational  computer  programs.  The  SSS  is  used  to  support  the 
Advanced  Combat  Direction  System  (ACDS)  for  testing  computer  programs.  It 
simulates  the  ship's  environment  under  hostile  conditions  and  allows  total 
computer  network  integration  testing.  The  SESEF  provides  operational 
performance  testing  of  individual  flest  units  including  checkout  of 
antenna  radiation  patterns,  search  and  fire  control  radar  systems,  and 
communications  systems.  Space  is  necessary  to  house  additional  equipment 
and  personnel  needed  to  support  the  increase  in  ACDS  equipped  ships,  and 
to  support  operational  performance  testing  of  fleet  units.  Ultimately, 

650  ACDS  and  relatad  combat  systems  on  ships,  aircraft,  and  submarines 
will  be  supported.  Five  hundred  of  these  systems  are  now  operational. 

The  SESEF  will  support  106  fleet  units  in  the  San  Diego  area  by  1991. 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1  08 


11.  COMPONENT 


FY  19_MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ano  location 

INTEGRATED  COMBAT  SYSTEMS  TEST  FACILITY,  SAN  DIEGO,  CALIFORNIA 

4.  PROJECT  TITLE  •  t  E.  PROJECT  NUMBER 


ELECTRONICS  SYSTEMS  INTEGRATION  LABORATORY 


P-004 


11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION :  Facilities  are  not  available  to  support  the  equlnment 
and  personnel  for  development  and  maintenance  of  SSS  requirements.  The 
surface  systems  include  guided  missile  cruisers,  destroyers,  frigates,  and 
battleships.  Air  tactical  data  systems  supported  include  the 
carrier-based  anti-submarine  warfare  nodule  and  the  Light  Airborne 
Multi-Purpose  Systems  (LAMPS  Mk  III).  Tne  SSS  configuration  manage  ant. 
data  base  and  library  are  being  maintained  at  contractor  facilit  s 
because  of  a  deficiency  in  engineer  and  analyst  work  spaces.  A  Clipboard 
electronics  systems  evaluation  facility  does  not  exist  in  the  San  Diego 
area. 

IMPACT  IF  NOT  PROVIDED:  Continued  development  of  the  SSS  cannot  be 
eustained.  Vital  operational  performance  testing  services  will  not  be 
readily  provided  to  fleet  units  in  San  Diego.  Limited  operability  of 
tactical  data  and  related  systems  will  have  an  adverse  impact  on  the 
operational  readiness  and  combat  capability  of  the  fleet. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  4-88 

( b)  Percent  Complete  as  of  January  1989 .  75 

(c)  bate  Design  35%  Complete .  9-88 

(d)  Date  Design  Complete .  7-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e)  : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs.. . . . 

(c)  Total . . . . . 

(d)  Contract........ . 

(e)  In-house.. . . . 


(4)  Construction  start. 


($000) 
215  ) 
185  ) 
400 
360  ) 
40  ) 


12-89 

(month  and  year) 


(Continued  on  DD  1391c) 
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PAGE  NO. 


1.  COMrONCNT 


FY  19_MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ANO  LOCATION 

INTEGRATED  COMBAT  SYSTEMS  TEST  FACILITY,  SAN  DIEGO,  CALIFORNIA 

4.  aaojcct  titlc 

S.  PAOJtCT  NUMSCA 

ELECTRONICS  SYSTEMS  INTEGRATION  LABORATORY 

P-004 

12.  SUPPLEMENTAL  DATA:  (Continued) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations: 


Equipment 

Nomenclature 


Procuring 


fiscal  Year 
Appropriated 
or  Requested 


Shipboard  Electronics 
Systems  Evaluation 
Facility,  Automated 
Data  Systems  Analysis 
Equipment 


1990  -  1994 


Standard  Simulation 
System  Test  Equipment 


1990  -  1994 


S,00 

TOTAL  6,80 


DioscT.  1391c 


paivious  coitions  may  sc  uses  inti  anally 
UNTIL  SXHAUSTKO 


NAVY 

FY  i9m  MSJTARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  installation  ano  location 

NARINE  CORFS  RECRUIT  DEPOT. 

SAN  DII80,  CALIFORNIA 

4.  COMMA NO 

COMMA! CANT  Of  THE 

MARINE  CORFS 

8.  AREA  CONSTR. 
COST  INDEX 

1.21 

MMONNIL 

STREN8TH 

.  AS  Of 

OS/SO/M 

.  no  fv 


PERMANENT 


STUOtNTS 


civilian  |  opficsr 


a*o 


CIVILIAN 


a.  TOTAL  ACREAQS  ( 

b.  INVENTORY  TOTAL  AS  Of  SO  SCO  M  . 

e.  AUTHORISATION  NOT  VtT  IN  INVENTORY . 

d.  AUTHORISATION  REQUESTED  IN  THIS  FROGMAN  .  . 
b.  AUTHORISATION  INCLUOIO  IN  FOLLOWING  PRQQRAM 

f.  fLANNSO  IN  NKXT  THRU  FRORRAN  YEARS  .  .  .  . 

O*  RSMAIN1NS  OCflCIKNCY . 

h.  grand  TOTAL . 


saa 

OATS 


7.  StVSHTORY  BATA  MOOO 


(  ASS) 


SUFFORTEO 


■NLIITXO  I  CIVILIAN 


08,730 

0 

3.070 

0 

10.210 

37.7*0 

13C.7R0 


PROJECTS  REQUESTED  IN  THIS  FR06RAN: 


CAT— BUY 


722.10 

740.74 


NESS  HALL  ADDITION 
CHILD  CARE  CENTER 
TOTAL 


S.000  Sf 
LS 


COST 


2.830 

_ ids 

3.070 


design  status 
taut 


OS/8*  10/M 

01/87  10/87 


li’iiT.I  ■■  J.T'TT  C*if  3 


A.  INCLUDED  IN  fOLLOWINQ  FRORRAN 


0.  MAJOR  PLANNED  NEXT  THREE  YEARS : 
178.98  BUT  TANK 
441.12  WAREHOUSE  (SAN  ONOf RE ) 
721.11  t ACHE LOR  ENLISTED  QUARTERS 

178.90  TRNG  FAC  (NCI  CF  FEND) 


LS 

LS 

240  FN 
LS 


6.700 

880 

3.000 

930 


pit*  Krw-r.RC'TT'i.B.iTr-t*  rra 


t Ion  and  recruit  training  of  onliatod  poraonnal  upon  tiwir  ontry 
into  tiro  Marina  Cor—.  Conduct  acnooia  to  train  onliatod  non  for  duty 
with  whip  dotacNaanta .  as  drill  instructors,  fiold  musics,  and  othsr 
school  r;  as  dlrsetod. 


r«Tif  ifrr  •)  r.  w+nviifwr-wnjiiw-uj&ittiF 


BO  FORM  mo 


FAOC  NO. 


1.  COMRON«NT 


3.  OAT* 


NAVY  FY  19~  military  construction  project  data 

3.  INSTALLATION  ANO  LOCATION  «.  *AOj*CT  TlTL*  -™*~— 

MARINS  CORPS  RECRUIT  DEPOT, 

SAN  DIEGO,  CALIFORNIA  _ _  MESS  HALL  ADDITION _ 

I.  PNOOMAM  IL8MINT  If.  CATIQONY  COD*  I  7.  ANOJICT  NUMIIA  If.  »AOJ*CT  COST  (MOO) 


08Q5?96M 


722.10  I  P-1 8 9 

I.  COST  OTMATVS 


2,530 


MESS  HALL  ADDITION  . 

BUILDING  ADDITION . 

BUILDING  ALTERATIONS  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST.  .  .  .  . . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5»).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

coer 

COAT 

(•0001 

a* 

SF 

4,964 

7,500 

181.00 

1,126 

(1,360) 

SF 

2,400 

83.00 

(  200) 

- 

- 

- 

730 

LS 

- 

- 

(  200) 

LS 

- 

- 

(  250) 

LS 

- 

- 

(  100) 

LS 

- 

- 

(  180) 

- 

- 

- 

2,290 

-  . 

- 

- 

__U0 

- 

- 

- 

2,400 

- 

- 

- 

130 

- 

- 

- 

2,530 

-(NO 

1 

4-ADD) 

(  0) 

One-story  reinforced  concrete  frame  building  addition,  pile  foundation, 
concrete  floor,  masonry  walla,  open-web  steel  joiat  roof  framing, 
insulated  metal  roof  deck,  built-up  roofing,  fire  protection  system, 
ventilation  and  air  conditioning,  utilities;  building  alterations;  loading 
ramp,  emergency  generator. 

TIT  REQUIREMENT:  41,900  SF.  ADEQUATE:  32,000  SF.  SUBSTANDARD;  (2,400)  SF. 
PROJECT:  Provides  an  addition  to  the  mess  hall  for  more  dining  space, 
food  service,  and  storage  areas.  (Current  mission.) 

REQUIREMENT:  Additional  capacity  for  the  recruit  mess  hall  to  support  the 
recruits  undergoing  basic  training  at  the  depot.  As  a  part  of  the  overall 
recruit  training  program,  the  recruits  are  required  to  live  on  the  depot 
while  following  a  rigorous  and  controlled  training  schedule.  Adequately- 
sized  mess  hall  facilities  are  essential  to  a  successful  training  program. 
CURRENT  SITUATION:  All  racruits  are  fed  in  the  existing  916-seat  recruit 
mss  hsll  which  hae  a  rated  capacity  of  4,000  persons  per  meal.  Recently, 
this  facility  has  fed  up  to  6,000  persons  per  hi).  This  overuse  causes 
the  recruits  to  spend  excessive  time  waiting  in  line  to  enter  the  facility 
and  has  resulted  in  a  reduction  in  the  useful  life  of  the  mess  hall 
equipment. 


(Continued  on  DD  1391c) 
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PASVIOUt  COITION*  MAY  M  USSO  INTERNALLY 

until  exHAurrco 


FAQ*  NO. 


11.  COWONSNT 


MAW  1  *  *  * - 

3.  INSTALLATION  AND  LOCATION 


PY  1»_MILITARY  CONSTRUCTION  PROJECT  DATA 


MARINE  CORPS  ARC 10 IT  DEPOT,  SAN  DIEOO,  CALIFORNIA 
4. Mojkt  Trn.1 

NESS  HALL  ADDITION 


P-189 


11.  MQOXftBNENTi  (Continued) 

IMPACT  IF  MOT  PROVIDED >  The  existing  recruit  mss  hall  will  continue  to 
be  overused  with  the  resultant  increased  costs  to  aa in tain  the  facility 
and  negative  iapact  on  the  overall  recruit  training  program  schedule 
becauM  of  the  tiM  it  takes  to  feed  the  recruits. 


12.  SUPPLEMENTAL  DATA: 


a.  Estimated  design  statuss  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Statuss 

(a)  Date  Design  Started...... .  8-88 

(b)  Percent  Complete  as  of  January  1989 .  50 

(c)  Date  Design  35%  Complete .  9-88 

(d)  Date  Design  Complete . . .  10-69 

(2)  Basisi 

(a)  Standard  or  Definitive  Design:  Yes  No  x 

(b)  Where  Design  Was  Most  Recently  Uaedi  N/A 


Total  cost  (c)  «  (a)  +  (is)  or  (d)  +  (e)  i 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  other  Design  Costs. . . . 

(c)  Total . . . . 

(d)  Contract . . 

(e)  In-house . . . . . 


(8000) 
115  ) 
120  ) 
235 
210  ) 
25  ) 


(4)  Construction  start . . . 3-90 _ 

(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations!  None. 

s.  The  design  and  construction  of  the  Mrs  hall  addition  will  be 
packaged  with  an  OtM  funded  project  for  repairs  to  the  existing  mess  hall 
building. 
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«4Q1«  PREVIOUS  SOITIONSMAV  St  USSD  INTSRNALLY 

1C  UNTIL  SXHAUSTIO 


4AOC  NO. 


1.  COMPONENT 


2.  DATE 


FY  1M0  MOJTAKY  CONSTRUCTION  PROGRAM 


2.  installation  and  location 

NAVAL  HOSPITAL. 

SAN  0X100,  CALIFORNIA 


0.  PERSONNEL 
STRENQTN 

a.  AS  OF 
00/ SO/ OR 
0.  END  FV 


i  4.  COMMA NO 


IS.  AREA  CONSTR. 
COST  INDEX 


NAVAL  MEDICAL 
COMMAND 


?.  wvmmv  data  isoooi 


a.  TOTAL  ACREAAB  <  * 

b.  INVENTORY  TOTAL  AS  OF  SO  SER  M  . 

8.  AUTHORISATION  NOT  VET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  FRORRAM  .  . 
R.  AUTHORIZATION  INCLUDED  IN  FOLLOVXNO  FRORRAM 
f.  PLANNED  IN  NEXT  THREE  FRORRAM  YEARS  .... 

Q.  REMA1NIN0  DEFICIENCY . 

n.  COW  TOTAL . 


1M.0S0 
22. ISO 
8.000 
1.800 
0 
0 

184,810 


8.  PROJECTS  REQUESTED  IN  THIS  FRORRAM: 


CATRdORV 


74043  RED  MEO  CTR  SUPPORT  FACS 
TOTAL 


OUIOM  STATUS 
ST  AWT 

04/88  03/88 


A.  INCLUDED  IN  F0LL0MIN8  PROGRAM 
88210  PARKINS  STRUCTURE 
TOTAL 

0.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


1  .|Q0  08/88  08/80 


rovioa  a  ooapranonaiva  rang*  of  srargaocy.  outpatient.  and  inpatiant 
nealth  oara  aarvloaa  to  aetlva  duty  Navy  and  Marina  Corps  par worms 1 ,  and 
aetiva  nuty  aaaoara  at  othar  Fadarai  Uni  for wad  sarvieas.  Insura  that  ail 
aaslgnad  Military  par wanna i  ara  praparly  trainad  for  tha  parforaanea  of 
tnair  aaslgnad.  oontlnganey.  and  wartias  dutias.  Conduct  appropr lata 
edueati'n  prograaa  for  Naval  Radical  students  and  Radical  Dapartaant 
off loar t. 


INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


00  FORM  1380 


FACE  NO.  114 


I1.C0MA0N4NT 


FY  19 JUL  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  HOSPITAL/ 


4.  PAOJ4CT  TITLI 

REGIONAL  MEDICAL  CENTER - 


Is.  MOO  A  AM  SLIMSNT  1 4.  CATSOOMY  COM  7.  PAOJ4CT  NUMSIft 


1 4.  MOJ4CT  COST  (SOOOI 


t.  COST  ISTtMATM 


SUPPORT  FACILITIES  . 

GYMNASIUM  . 

POOL  AND  BATB  BODES . 

PLAYING  FIELDS  . 

OUTDOOR  PLAYING  COURTS  . 

INDOOR  PLAYING  COURTS . 

SUPPORTING  FACILITIES . 

PAVING  AND  SITS  IMPROVEMENT/  DEMOLITION.  . 

SUBTOTAL . . 

.CONTINGENCY  (5%)  .  .  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%) .  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOOI 

LS 

- 

- 

3,130 

SF 

11,000 

120.00 

(1,320) 

LS 

- 

- 

(  950) 

LS 

- 

- 

(  320) 

LS 

- 

- 

(  270) 

SF 

3,600 

75.00 

(  270) 

- 

- 

- 

1,380 

LS 

- 

- 

(1.380) 

- 

- 

- 

4,510 

- 

- 

- 

230 

- 

- 

- 

4,740 

- 

- 

- 

260 

- 

- 

- 

5,000 

-(NO 

4-ADD) 

(  0) 

Gymnasium,  swimming  pool.  Indoor  and  outdoor  playing  courts,  sports 
fislda,  Tire  protaction  system,  ventilation  and  air  conditioning, 
utilities;  demolition  of  one  building. 

11.  REQUIREMENT!  As  Required,! 

PROJECT i  Constructs  support  facilities  for  the  new  medical  center 
camples.  (Current  mission.) 

REQUIREMENT;  Adequate  personnel  recreational  facilities  to  accommodate  the 
entire  medical  center  complex.  There  are  about  3,500  active  duty 
personnel,  staff  and  students,  assigned  at  any  time.  The  Navy 
appropriately  has  swimming  pools  and  other  recreation  facilities  at  it’s 
other  major  teaching  hospitals. 

CURRENT  SITUATION;  Support  facilities  requested  in  this  project  were 
either  displaced  by  major  construction  at  th  t  San  Diego  Naval  Hospital  or 
are  on  land  that  will  be  returned  to  the  city  and  will  not  be  available 
for  uae  by  tha  personnel  and  patients  of  the  new  medical  center  complex. 
Civilian  facilities  cannot  be  used  because  students  assigned  to  the 
medical  center  on  e  temporary  duty  basis  do  not  have  vehicles,  and  the 
civilian  racreation  centers  have  expressed  a  desire  not  to  have  our  Navy 
personnel  using  their  facilities.  Other  military  facilities  located  in 
the  San  Diago  area  are  inaccessible  because  of  their  distance  from  the 
Medical  Center. 


(Continued  on  DD  1391c) 
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raivious  coitions  may  si  usto  intsnnally 

UNTIL  SXHAUSTCO 


PY  IQ  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  HOSPITAL,  SAN  DIEOO,  CALIFORNIA 


4.  PROJECT  TITLS 

REGIONAL  MEDICAL  CENTER  -  SUPPORT  FACILITIES 


11.  REQUIREMENTS  (Continued) 

IMPACT  IF  NOT  PROVIDED t  Th#  lack  of  recreational  facilities  will  be 
detrimental  to  the  morale  and  welfare  of  the  medical  center's  staff  and 
students  and  adversely  affects  the  retention  of  urgently  needed  medical 
personnel.  Construction  of  the  final  phase  of  the  medical  center 
redevelopment  will  be  left  incomplete,  and  presents  an  unsightly 
appearance  to  the  City  of  San  Diego. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  4-88 

(b)  Percent  Complete  as  of  January  1989 .  75 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete .  3-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes  No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e)  : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . 

(c)  Total . . . 

(d)  Contract . 

(e)  In-house . 


(S000) 
160  ) 
115  ) 
275 
245  ) 
30  ) 


(4)  Construction  start. 


_ 11-89 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PREVIOUS  SOITIONS  MAY  St  USSO  INTS  ANALLY 
UNTIL  SXHAl  STIO 


1.  COMPONENT  | 

I  PY  iggo  MILITARY  CONSTRUCTION  PROGRAM 

navy 

2.  DATE 

3.  INSTALLATION  ANO  LOCATION  4.  COMMAND 

NAVAL  OCEAN  SYSTEMS  CENTER.  SPACE  AND  NAVAL  WARFARE 

SAN  OIEQO,  CALIFORNIA  SYSTEMS  COMMAND 

5.  AREA  CONSTR. 
COST  INDEX 

|  1.21 

6.  personnel 

STRENGTH 

a.  AS  OP 
09/30/88 

b.  END  PY 

1994 


PERMANENT 


STUDENTS 


SUPPORTED 


ENLISTED 

CIVILIAN 

225 

235 

2867 

3167 

OFFICER 

ENLISTED 

CIVILIAN 

TOTAL 

21 

94 

792 

4163 

20 

92 

824 

4406 

a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OP  30  SEP  98  . 

c.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


7.  INVtNTORY  DATA  ($000) 


(  2.771) 


•7,500 
8 ,  CEO 

1,300 
1 1.700 
7,700 
4,500 
101.360 


8.  PROJECTS  REOUESTED 

IN  THIS  PROGRAM: 

category 

COST 

DESIGN  STATUS 

COM 

PROJECT  TITLE 

tsoooi 

■  iniM  m  line 

310.19  PHYSICS  LAB 

SAFETY  IMPVS 

21,060  SF 

1.300 

04/88  03/89 

TOTAL 

1.300 

■ 

rJTHrCT*J.W'lOT 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
31023  COMBINED  RESEARCH  LAB 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
315.20  ANTItSUB  WARFARE  SYS  LAB 


267.000  SF 


36 , 000  SF 


JJUZ22 

11.700 


12/88  06/90 


THa  NavalOCaan  Syatama  Cantar  la  tHa  principal  Navy  RDT8E  Cantar  for 
Command  control,  communications,  oeaan  aurval 1 lanca,  surfaca  and  air 
launchad  undaraaa  waapon  aystams.  subtaarlna  artic  warfara,  and  supporting 
tacrmol oglaa . 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


3.520 

0 


00  FORM  1380 
1DEC76 


PAGE  NO 


.117 


1  COMPONENT 


FY  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  OCEAN  SYSTEMS  CENTER, 


S.  PROGRAM  CLlMSNT 


4.  PROJECT  TITLi 

PHYSICS  LABORATORY 


1  PROJSCT  NUMISR  IS.  PROJSCT  COST  (SOOO) 


t.  COST  estmmatis 


ITEM 

U/M 

quantity 

UNIT 

COST 

PHYSICS  LABORATORY  SAFETY  IMPROVEMENTS  .  .  . 

SF 

21,060 

47.00 

SUPPORTING  FACILITIES . 

- 

- 

- 

UTILITIES . 

LS 

- 

- 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

SUBTOTAL  . 

LS 

- 

- 

CONTINGENCY  (5t)  . 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

- 

SUPERVISION,  INSPECTION  t  OVERHEAD  (5.5%).  . 

- 

- 

- 

TOTAL  REQUEST . 

- 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

N-ADD) 

1,170 

60 


1,230 

70 


1,300 

0) 


Building  alterations  including  fire  protection  system,  laser  safety 
system,  mechanical  ventilation,  asbestos  removal,  toxic  substances 
storage,  electrical  distrfhution  system  improvements. 


11.  REQUIREMENT:  63,300  SF.  ADEQUATE:  *2,240  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Alters  building  and  installs  safety  improvements  including  fire 
protection  system,  laser  safety  system,  ventilation  and  egress 
improvements,  and  approved  storage  for  toxic  gases,  liquids,  and  other 
hazardous  materials,  to  safely  conduct  research  and  development  activities 
in  a  physics  laboratory.  Provides  for  removal  of  asbestos  and  asbestos 
laden  materials  from  the  laboratory  spaces.  (Current  mission.) 
REQUIREMENT:  Adequate  and  properly  configured  facility  for  conducting 
research  and  development  activities  with  the  use  of  indium-phosphide 
metals.  Infrared  and  fiber  optics  technology,  and  focal  plane  arrays  for 
strategic  applications. 

CURRENT  SITUATION:  The  laboratory  spaces  currently  being  used  are 
inadequately  configured  and  do  not  meet  current  safety  standards  and 
regulations.  Critical  research  and  development  programs  involve  the  use 
of  toxic,  carcinogenic,  flammable,  and  pyrophoric  substances.  Laboratory 
personnel  are  working  on  the  development  and  evaluation  of  tri-service 
chartered  infrared  detectors,  filters,  and  focal  plane  arrays.  These 
activities  require  the  use  of  potentially  explosive  gases,  such  as 
hydrogen:  toxic  gases,  such  as  arsine  and  phosphine;  and  the  use  of 

(Continued  on  DD  1391c) 
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PAGE  NO. 


FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  installation  and  location 

NAVAL  OCEAN  SYSTEMS  CENTER,  SAN  DIEGO,  CALIFORNIA 

• 

|4.  PROJECT  TITLE 

S.  PROJECT  NUMBER  j 

PHYSICS  LABORATORY  SAFETY  IMPROVEMENTS 

P-090 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION:  (Continued) 

radiation  and  laser  equipment.  Insufficient  ventilation  increases  the 
threat  to  personnel  exposed  to  and  using  toxic  gases.  Cobalt  60  radiation 
sources  and  lasers  are  used  without  proper  shielding  and  interlocks, 
requiring  special  precautions  and  scheduling  to  minimize  unsafe  exposures 
and  still  maintain  work  efforts.  The  compressed  gas  storage  is  inadequate 
and  reduces  the  egress  requirements  below  approved  standards. 

IMPACT  IF  NOT  PROVIDED:  Personnel  will  continue  to  be  exposed  to 
unnecessary  dangers  while  working  in  a  facility  which  does  not  meet 
federal  regulations  or  accepted  industry  standards.  Personnel  will 
continue  to  be  subjected  to  the  unnecessary  threat  of  toxic  fumes, 
excessive  radiation,  and  laser  beams  without  the  benefit  of  fire 
protection,  alarms,  and  other  safety  equipment. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.”) 


(1)  Status: 

(a)  Date  Design  Started .  4-88 

{ b)  Percent  Complete  as  of  January  1989. .  75 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete .  3-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  70  ) 

(b)  All  Other  Design  Costs . (  120  ) 

(c)  Total .  190 

(d)  Contract . (  155  ) 

(e)  In-house . (  35  ) 

(4)  Construction  start..... . . . 10-89 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PREVIOUS  EDITIONS  MAY  BE  USCD  INTERNALLY 
UNTIL  IXHAUSTCO 


PAOB  NO.  1  j 


1.  COMPONENT 

NAVY 


I  2.  DATE 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  STATION, 

SAN  DIEQO,  CALIFORNIA 


4.  COMMAND 

COMMANDER  IN  CHIEF, 
PACIFIC  FLEET 


:  5. 


AREA  CONSTR. 
COST  INDEX 

1 .21 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 

b.  END  FY 

PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICES 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

2768 

34044 

3013 

221 

4882 

0 

226 

417 

0 

45571 

1994 

2271 

30629 

3013 

290 

5166 

0 

179 

1401 

0 

42949 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  1,500) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  .  207,010 

c.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  56,140 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  1.000 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  8,430 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  13,920 

g.  REMAINING  DEFICIENCY .  270.420 

h.  GRAND  TOTAL .  .  556.920 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

COST 

DESIGN 

STATUS 

CODE 

PROJECT  TITLE 

ISOOOI 

START 

U-lAUlid 

740.74 

CHILD  CARE  CENTER 

TOTAL 

LS 

1-000 

1  ,000 

10/85 

03/89 

9  FUTURE  PROJECTS: 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

730.15-  BRIG 

48,250  SF  _ 

8.430 

04/87  01/90 

TOTAL 

6,430 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

151.20  BERTHING  PIER  EXPANSION 

722.10  MESS  HALL  ADDITION 

126,000  SF 

380  PN 

12.900 

1,020 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

provide  homepor-t  facilities  for  warships,  amphibious  ships,  and 
auxiliaries  of  the  Pacific  Fleet.  Provide  harbor  and  waterfront 
facilities,  exchange,  personnel  support,  athletic,  recreational, 
berthing,  messing,  morale,  and  other  logistics  facilities. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: (5000) 
Al POLLUTION  ABATEMENT  6,600 

B:  INSTALLATION  RESTORATION  11,440 

C:  OCCUPATIONAL.  SAFETY  AND  HEALTH  (OSH):  0 
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1.  COMPONENT 
NAVY 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  installation  and  location 

NAVAL  SUBMARINE  BASE. 
SAN  DIEGO.  CALIFORNIA 


I  4 .  COMMAND 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
OS/ 30/ 88 

b.  END  FY 
.  1994 


COMMANDER  IN  CHIE 
PACIFIC  FLEET 


5.  AREA  CONSTR. 
COST  INDEX 

1  .21 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

total 

504 

5776 

69 

38 

96 

0 

8 

605 

0 

7096 

479 

5784 

69 

23 

81 

0 

8 

49 

0 

6493 

7.  INVENTORY  DATA  ($000) 


( 


ft.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
ft.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


314) 


57.900 
30.490 
10.800 
16. 110 
20.430 
45.770 
181.500 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

213.30 


PROJECT  TITLE 


SCOPE 


WATERFRONT 

TOTAL 


INDUST  FACILITY 


54.650  SF 


COST 

ISOOO) 


DESIGN  STATUS 
5TARY  COMPLETE 


10.800  04/88  06/89 


10.800 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 
721.12  .  BACHELOR  ENLISTED  OUARTERS 

832.40  OILY  WASTE  SYSTEM 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

213  77  SHIP  SPARES  STRG  FAC 
812.30  POWER  UPGRADE  PIER 

179.40  SMALL  ARMS  RANGE 


114,770  SF 
LS 


18. 100  SF 
LS 
LS 


15,670 
_44£ 


05/87 

09/88 


06/90 

06/89 


16, 110 


1,700 

2.500 

630 


10.  MISSION  OB  MAJOR  FUNCTIONS: 

ProvlcM  logistic  support  for  submarines  snd  shore  activities,  including 
berth ing,  messing,  recreation,  records,  morale,  and  other  general  base 
support . 


Two  Submarine  Tenders 
Two  Submarine  Squadrons 


Commander ,  Submar  1 ne  Group  F 1 ve 
Commander,  Submarine  Development 
Group  One 


11.  pyTgTAhffilNff  Pi 


ollution 

I  ABATEMEf 


AND  SAFETY  DEFICIENCIES': 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

110 

8,900 

0 
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1.  COMPCNBNT 


NAVY 


FY  1921  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  INSTALLATION  ANO  LOCATION 
NAVAL  SUBMARINE  BASE, 


4.  PROJECT  TITLE 

WATERFRONT  INDUSTRIAL 


I  SAN  DIEGO.  CALIFOR-IA 

FACILITY  1 

S.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

n.  PROJECT  COST  (SCOO) 

0204896N 

213.30 

P-101 

10,800 

•.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOO) 

WATERFRONT  INDUSTRIAL  FACILITY  . 

SF 

54,650 

- 

6,350 

BUILDING  . 

SF 

54,650 

115.00 

(  6,300) 

BUILT-IN  EQUIPMENT  ....  . 

LS 

- 

- 

(  50) 

SUPPORTING  FACILITIES . 

- 

- 

- 

3,400 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

- 

(  3,060) 

ELECTRICAL  UTILITIES  . 

LS 

- 

- 

(  ISO) 

MECHANICAL  UTILITIES  . 

LS 

- 

- 

(  HO) 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  . 

LS 

- 

- 

(  80) 

SUBTOTAL . .  .  . . 

- 

- 

- 

9,750 

CONTINGENCY  (5%)  . 

- 

- 

- 

490 

TOTAL  CONTRACT  COST.  ...  . 

- 

- 

- 

10,240 

SUPERVISION,  INSPECTION  t  OVERHEAD  (5.5%).  . 

- 

- 

- 

560 

TOTAL  REQUEST . 

- 

- 

- 

10,800 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

, 

-(NO 

fl-ADD) 

(  0) 

10.  6e£cRIPTION  Of1  PROPOSED  dONStmjC+ION 


Four-story  steel  frame  building,  pile  foundation,  concrete  and  metal 
decking,  prefabricated  metal  wall  panels,  bituminous  roof  membrane, 
freight  and  passenger  elevators,  fire  protection  system,  ventilation  and 
air  conditioning,  utilities;  demolition  of  two  buildings'. 


11.  REQUIREMENT:  54,650  SF.  ADEQUATE:  0  SF.  SUSTANDARD:  0  SF. 

PROJECT;  Provides  a  Submarine  Nuclear  (SSN)  Extended  Operating  Cycle 
(SEOC)  Selected  Restricted  Availability  (SRA)  facility.  (New  mission.) 
REQUIREMENT;  Adequate  and  properly-configured  submarine  intermediate 
maintenance  facilities  to  accommodate  shop  and  administrative  space  i  i 
support  of  SSN  maintenance  as  mandated  by  implementation  of  the  SEOC 
program.  The  SEOC  program  has  demonstrated  a  reduction  in  the  cost  of 
maintenance  and  an  increase  in  the  number  of  submarines  available  for 
deployment . 

CURRENT  SITUATION;  San  Diego  currently  relies  entirely  on  shipyard 
barges ,  submarine  tenders/  and  other  makeshift  facilities  to  support  SSN 
maintenance.  None  of  these  provide  adequate  shop  space,  storage  areas, 
equipment,  or  personnel  support  facilities  where  250  to  350  personnel  can 
perform  required  tasks. 

IMPACT  IF  NOT  PROVIDED;  Continued  use  of  inadequately  sized  facilities 
and  dependence  on  barges  and  submarine  tenders.  The  cost  of  maintaining 
the  SSN  fleet  would  be  increased  and  the  readiness  of  the  fleet  would  be 


reduced. 


DDi  otc  7«1391 
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PASVIOUS  COITIONS  MAT  SS  US  SO  INTERNALLY 
UNTIL  SXMAUSTSO 


PAO*  NO. 


1 .  COMPONENT 

|  FY  1990  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 

2.  DATE 

3.  INSTALLATION  ANO  LOCATION 

4.  COMMAND 

5.  AREA  CONSTR. 

COST  INDEX 

NAVAL  TRAINING  CENTER. 

CHIEF  OF  NAVAL 

SAN  DIEGO,  CALIFORNIA 

EDUCATION  AND  TRAINING 

1  .21 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/M 

b.  END  FY 

1994 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICER  1  ENLISTED  CIVILIAN  OFFICER  I  ENLISTED  CIVILIAN  OFFICER  |  ENLISTED  CIVILIAN 


11MB 

.12134 


7.  INVENTORY  DATA  ttOOO) 


AGE  (  B4«> 


a.  TOTAL  ACREAGE  ( 

0.  INVENTORY  TOTAL  AS  OF  30  SEP  M  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
t.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


79,910 
17.900 
4,900 
1 1 . 9S0 

SO.  490 
29.400 
194,480 


8.'  PROJECTS  REQUESTED 

IN  THIS  PROGRAM: 

~ 

CATIQOav 

CODS 

PROJECT  TITLE 

SCOPE . 

COST 

ISOOO) 

OiSIGN  STATUS 
START  COMPLETE 

8S1 .20 

BRIDGE 

LS 

4.800 

11/84  09/86 

TOTAL 

4.800 

1.  COMPONENT 


2.  OATS 


FY  19  JJL  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  TRAINING  CENTS?., 


S.  PROGRAM  CLIMSNT 


4.  PROJSCT  TITLS 


7.  PROJtCT  NUMIIR 


U/M  QUANTITY 


REINFORCED  CONCRETE  STRUCTURE . 

GUARD  SOUSES . 

UTILITIES  (MAINS)  RELOCATION . 

SUPPORTING  FACILITIES . 

UTILITIES,  PAVING  A  SITE  IMPR,  DEMOLITION. 
SUBTOTAL 

CONTINGENCY  (3%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  A  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


2,770  740. 0(M 

50  325.00 


3,200 
(2,050) 
(  20) 
(1,210) 
1,050 
(1.050) 
4,330 
220 


4,550 

_ 152. 

4,000 
(  0) 


Reinforced  concrete  vehicular  and  pedestrian  bridge,  two  traffic  lanes, 
two  sidewalks,  two  guard  houses;  relocate  utilities;  modify  roads;  paving 
and  site  iaproveaent;  bridge  utilities;  demolition  of  existing  wooden 
bridge. 


11.  REQUIREMENT;  As  Required. 

PROJECT;  Constructs  combined  vehicular  and  pedestrian  bridga.  (Currant 
mission.) 

BEQUIRKHENT;  An  adequate  and  safa  bridge  across  the  small-craft  canal  for 
access  to  the  Camp  Nlmltz  area  of  the  station,  whsra  the  recruit 
in-processing  facility,  two  raceiving  barracks,  recruit  dining  facility, 
and  housing  for  50  rscruit  compeniss  are  located. 

CURRENT  SITUATION;  Access  to  the  Camp  Nlaits  area  is  by  sithsr  a  wooden 
bridge  constructed  in  1953  or  by  leaving  the  base ,  driving  over  city 
streets,  and  re-en taring  the  Nimits  portion  of  the  base.  An  engineering 
study  reports  tha  bridge  has  axceaded  its  normal  life  expectancy  and  is 
severely  over  stressed.  Even  after  emergency  repairs  art  coaplated, 
operating  restrictions  on  bridge  usage  will  close  the  bridge  when  winds 
exceed  30  MPHi  allow  no  vehicles  ovsr  the  bridge  with  a  gross  weight 
•xceeding  five  tons;  allow  only  one  vehicle  on  the  bridge  with  e  gross 
weight  between  three  and  a  half  tons  and  five  tons;  allow  only  two 
vehicles  with  a  gross  weight  of  less  than  thrsa  and  a  half  tons  on  the 
bridge  at  e  time,  and  these  must  maintain  a  minimum  spacing  of  75  feet; 

(Continued  on  DD  1391c) 
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«/*•  0109  L*  0019910 


It.  COMPONENT 


PY  10  90  MIL  TARY  CONSTRUCTION  PROJECT  DATA 


2.  DAT* 


NAVY 


S.  INSTALLATION  ANO  LOCATION 

NAVAL  TRAINING  CENTER,  SAN  DIEGO,  CALIFORNIA 

«.  enojacT  titli 

BRIDGE 

11.  REQUIREMENT:  (Continued) 

SSBaeS  fimWOMi  (Continued) 

end  require  marching  unite  to  aeintain  •  ainiaua  spacing  of  75  feet  end 
not  aarch  in  cadence.  This  bridge  also  carries  the  aain  steaa  line  froa 
Caap  Niaits  steaa  plant  and  other  utilities  across  the  canal  to  the  Naval 
Training  Center  and  the  Fleet  Anti-Subaarine  Warfare  Training  Center , 
Pacific.  The  bridge  is  an  important  link  between  two  significant  areas  of 
the  training  center,  fire  trucks  aust  use  city  streets ,  requiring 
additional  tiae,  increasing  the  risk  for  loss  of  lives  and  property.  As 
there  is  no  regularly  aanned  entrance  to  the  Niaits  area,  any  vehicle  over 
five  tons  aust  aake  prior  arrangeasnt  with  the  security  force  to  be 
adaitted  and  later  to  be  allowed  to  exit. 

IMPACT  IP  MOT  PROVIDED:  Continued  use  of  the  bridge  iaperils  lives. 
Catastrophic  failure  will  sever  utility  lines  and  close  the  nail  boat 
canal,  creating  severe  disruption  of  base  activities  until  eaergancy 
repairs  are  completed. 

12.  SUP PLEMKNTAL  DATA: 

a.  Estiaated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.”) 


(1)  Status: 

(a)  Date  Design  Started.... .  11-84 

(b)  Percent  Coaplete  as  of  January  1989 .  100 

(c)  Date  Design  354  Coaplete .  10-85 

(d)  Date  Design  Coaplete..... .  9-86 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes  No  X 

(b)  Where  Design  Was  Most  Recently  Used:  N/A 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) : 

(a)  Production  of  Plans  and  Specifications 

(b)  All  Other  Design  Costs... . 

(c)  Total . . . 

(d)  Oontract . . . 

(e)  In-house . . . . . 

(4)  Construction  start .  1-90 

(month  and  year) 

b.  E"  <mt  associated  with  this  project  which  will  be  provided 
frea  other  ^propriations:  None. 


COOP) 

(  370  ) 

(  235  ) 

505 

(  405  ) 

(  100  ) 
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1.  COMPONENT 

NAVY 

FY 

igg0  MILITARY  CONSTRUCTION  PROGRAM 

ja.  DATE 

3.  INSTALLATION 

AND  LOCATION 

. 4 .  COMMAND 

1 

S.  AREA  CONSTR. 
COST  INDEX 

NAVY  PUBLIC 

WORKS  CENTER. 

NAVAL  FACILITIES 

SAN  DIEGO, 

CALIFORNIA 

ENGINEERING  COMMAND 

1.21 

«.  PERSONNEL 
STRENGTH 

ft.  AS  OF 
09/30/88 
b.  END  FY 

1114 


STUDENTS 


SUPPORTED 


ft.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  11  . 

c.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

0.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 
ft.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


?.  INVENTORY  DATA  (SOOOI 


(  2.013) 


307 . 740 
19. ISO 
4.40C 
21.300 
39.490 
47 , 2L'Q 
439.970 


a.  PROJECTS  REOUESTEO  IN  THIS  PROGRAM: 

• 

C A TROOP Y 

_ COOS _  _ PROJECT  TITLE 

SCOPE 

COST 

<10001 

DESIGN  STATUS 
start  COMPLETE 

•31.41 

HAZARD  WASTE  STRG  FACS 

LS 

2.900 

04/88 

04/89 

II/A 

•32.10 

MUNICIPAL  SEVER  CONNECT 

TOTAL 

LS 

_ 3U322 

4.400 

N/A 

unTTijmjj.-Riw 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

219.10  PUBLIC  WORKS  SHOPS  . 

912.30  ELECTR  DISTR  SYS  UPGRD 

•22.12  STEAM  DISTR  SYS  IMPROVS 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

214.20  AUTO  VEH  MAINT /HOLD  SHEO 

812.30  ELEC  DISTRIBUTION  SYSTEM 


71.090  SF 
LS 
LS 


54.280  SF 
LS 


5.900 

11/88 

01/90 

9.000 

05/89 

11/90 

-2/-222 

21.200 

11/88 

01/90 

9.240 

14,000 

Provide  public  works ,  utilities.  Housing,  transportation  support, 
engineer ing  services,  snore  facilities  planning  support  end  all 
other  logistic  support  of  a  public  works  nature  incident  thereto, 
required  by  the  operating  forces,  shore  activities  end  other  commands 
served  by  the  public  works  center. 


f-TiMTTT  ■mHJ  *£■■)  (.*(•)( 

I  I"  ITil  " 


POLLUTI 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


sooo 

5, 140 
350 
0 
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1.  COMPONENT 

FY  1090 

NAVY 

MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

| 4 .  COMMAND 

S.  AREA  CONSTR. 

COST  INDEX 

NAVY  PUBLIC  WORKS  CENTER. 

NAVAL  FACILITIES 

SAN  FRANCISCO.  CALIFORNIA 

|  ENGINEERING  COMMAND 

1.21 

1 _ 

«.  PERSONNEL 
STRENGTH 

a.  AS  OF 
00/ 30/ SB 

e.  cno  fy 


PERMANENT 


STUDENTS 


SUPPORTED 


off  i  eta  mti 


CIVILIAN  OFF  I  Ct*  CNLIST1D  CIVILIAN  OFFICtA  RNLISTtO  CIVILIAN 


7.  MWilTOftY  DATA  #000 » 


a.  TOTAL.  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  10  SIP  II  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROQRAM 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLAIMSD  IN  NEXT  THREE  PROGRAM  YEARS  .... 

0.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


t.  PROJECTS  REQUESTED  IN  THIS  PROGRAM. 


ISA , 370 
33 . 730 
3.310 
11 .SOO 
3,000 

s.aoo 
Its. 010 


CATEGORY 

CggA _  _ PROJECT  TITLE 

CIO. 10  HANOICAPPEO  ACCESS  IMPROVS 
34  1 . 20  WATER  SUPPLY  SYSTEM  IMPRVS 

total 


3.310 


DESIGN  STATUS 

jiari  samri 

0S/C3  07/08 

N/A  N/A 


IJTkfr.TWJ.T,1YIWf:l 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
210.10  PUBLIC  WORKS  SHOPS 
TOTAL 

8.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
011.09  ELEC  POWER  DIST 


17C.020  SF 


11.200 


3.000 


11/33  01/00 


Provide  public  works,  public  utilitiaa.  public  housing,  transportation 
support,  anginssring  services,  short  facnitias  planning  support,  and 
alt  othar  logistic  support  of  a  public  works  nature,  incident  thereto, 
required  by  the  operating  forces,  dependant  activities,  and  other  commands 
served  by  the  public  works  center. 


I-™  oi  wanra 


A:  POLLUTION  ABATEMENT 

0:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


<1222 
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1.  COMPONENT 


NAVY 


3.  INSTALLATION  ano  location 
NAVY  PUBLIC  WORKS  CENTER, 


FY  19  J!  MILITARY  CONSTRUCTION  PROJECT  DATA 


e.  CATIOOAY  CODS 

7.  AROJSCT  NUMIIR 

841.20 

P-071 

4.  f  ROJSCT  TITLS 

WATER  SUPPLY  SYSTEM 
IMPROVEMENTS 


3,550 


S.  COST  (ST  IMA  TVS 


WATER  SUPPLY  SYSTEM  IMPROVEMENTS  . 

SUBTOTAL . .  •  • 

CONTINGENCY  (51) . .  •  • 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  6  OVERHEAD  (5.51).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  PROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY 


UNIT  I  COST 
COST 


3,360 
190 
3,550 
-ADD)  (  0 ) 


Funding  Navy's  share  of  cost  to  the  San  Francisco  Water  Department  for 
upgrading  the  municipal  water  supply  main  to  the  Treasure  Island  Naval 
Station. 


U.  REQUIREMENT:  As  Required. 

PROJECT:  Provides  Navy's  funding  share  for  the  City  of  San  Francisco  to 
replace  about  two  miles  of  10- inch  water  main  mounted  on  the  Oakland  Bay 
Bridge  with  12- inch  cement-lined  pipe  and  to  upgrade  pumping  facilities. 
(Current  mission.) 

REQUIREMENT:  An  adequate  supply  of  potable  water  is  required  to  meet  the 
ever-increasing  demand  at  the  Treasure  Island  Naval  Station.  Potable 
water  usage  is  estimated  to  increase  33  percent  over  the  present  level  of 
two  million  gallons  per  day  and  reach  a  projected  demand  of  2.7  million 
gallons  per  day  by  1992  because  of  growth  in  waterfront  support  and 
proposed  construction  of  facilities  including  family  housing.  Upgrading 
of  the  city's  pumping  station  and  the  pipeline  to  Yerba  Buena  Island  is 
required  to  meet  the  higher  demand.  The  Navy  is  the  sole  user  of  this 
part  of  the  water  transmission  system,  and  as  such  is  required  by  the 
city's  general  policy  to  fund  the  upgrading  of  facilities. 

CURRENT  SITUATION:  The  flow  capacity  of  the  10-inch  main  that  delivers 
water  from  San  Francisco  to  Treasure  Island  is  marginally  adequate  for 
meeting  the  present  demand  because  of  friction  losses  in  the  pipe.  Age 
and  constant  use  have  eroded  and  roughened  the  interior  of  the  pipeline, 
significantly  reducing  its  flow  capacity.  (Continued  on  DD  1391c) 
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UNTIL  CXHAUSTCO 


(•AGS  NO.  1  P  9 


1.  COMPONENT 

NAVY 

FY  19i2_MILITARY  construction  project  data 

3.  DAT! 

3.  INSTALLATION  ANO  LOCATION 

NAVY  PUBLIC  WORKS  CENTER,  SAN  FRANCISCO,  CALIFORNIA 

4.  PNOItCT  TITLI 

B.  PAOJSCT  NUMSIR  j 

WATER  SUPPLY 

SYSTEM  IMPOVBMBNTS 

P-071 

11.  REQUIREMENT*  (Continued) 

IMPACT  IF  NOT  PROVIDED i  Water  shortages  will  possibly  occur  during  peak 
demand  periods.  Routine  use  of  water  will  have  to  be  curtailed  to  provide 
adequate  quantities  to  critical  users  and  facilities.  Pire  protection  and 
fire  fighting  training  will  be  adversely  affected  by  an  inadequate  water 
supply. 

12.  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,.  "facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  N/A 

(b)  Percent  Complete  as  of  January  1989 .  N/A 

(c)  Date  Design  35%  Complete .  N/A 

(d)  Date  Design  Complete .  N/A 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ x 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  N/A  ) 

(b)  All  Other  Design  Costs . . . (  N/A  ) 

(c)  Total .  N/A 

(d)  Contract . (  N/A  ) 

(e)  In-house . (  N/A  ) 

(4)  Construction  start . . 11-89 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


N/A:  Design  by  others. 


DD:o^.  1391c 


pmvious  iditionsmay  si  usso  iktirnally 
until  ixmaustid 


PAQI  NO.  1 


1 .  COMPONENT  j 

!  PY 

navy  , 

1990  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  and  location 

4.  COMMAND 

! 5.  AREA  CONSTR. 

COST  INDEX 

NAVAL  WEAPONS  STATION, 

NAVAL  SEA  SYSTEMS 

SEAL  BEACH.  CALIFORNIA 

COMMAND 

1  .  19 

«.  personnel 

STRENGTH 

a.  AS  OF 

09/30/86 
D.  END  FY 

1994 


PERMANENT 


0FFIC9R  INSISTED  CIVILIAN 


STUDENTS 


SUPPORTED 


enlistid  civilian  officer  enlisted  civilian 


a.  TOTAL  ACREAGE  ( 

D.  INVENTORY  TOTAL  AS  OF  30  SEP  98  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 

#.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  planned  in  next  three  program  years  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

n.  grand  TOTAL . 


7.  INVENTORY  data  isoooi 


(  13,991) 


76 . 790 
29 . 6*0 

9,000 

S.930 

42,900 

44,520 

211,790 


8-  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 
CODE 


421 .72 


jpeuvumj 


MISSILE  MAGAZINES 
TOTAL 


36,000  $c 


DESIGN  STATUS 
TART 


03/98  10/89 


'  A.  INCLUDED  IN  FOLLOWING  PROGRAM 

315.30  WEAPONS  TEST  6  EVAL  FAC 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

312.30  MISSILE  PRODUCTION  FAC 

316.10  TOMAHAWK  TEST  CELL 

316.10  AMMUNITION  LABORATORY 
421.72  MISSILE  MAGAZINES 


48.000  SF 


49,000  SF 
LS 
LS 

17.790  SF 


8.930 


6.700 
1  .500 

3.700 
3.600 


11/88  01/90 


Racalva,  •tor*.  isaua  and  ranovata  all  typaa  of  ammunition,  maintain  basic 
ttocKa,  asaambla.  unload,  chack  out.  laaua.  maintain,  rapair  and  atora 
Gaaignatad  miaaiiaa  (including  aaaociatad  componanta,  both  axploaiva  and 
inart);  oparata  a  waapona  quality  avaluatlon  laboratory. 


uhi  c:-h+i 


POLLUTION  abatemen 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO 

700 

24,300 

0 


00  form  1380 

1  DEC  78 


PAGE  NO. 


1.  COMPONENT 


FY  19_ifiL  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  ano  location 
NAVAL  WEAPONS  STATION, 


4.  PROJECT  TITLt 


IB.  PAOQAAM  CLEMENT 


6.  CATEGORY  CODE 


7.  PROJECT  NUMBER 


$.  PROJECT  COST  ($000) 


9.  COST  ESTIMATES 


MISSILE  MAGAZINES . 

MAGAZINES . 

LOADING  PLATFORM  . 

RAILROAD  SIDING . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5*)  . 

TOTAL  CONTRACT  COST .  .  . 

SUPERVISION,  INSPECTION  6  OVERHEAT)  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

COST 

COST 

($000) 

SF-1 

36,000 

- 

7,220 

SF 

36,000 

170.00 

(6,120) 

LS 

- 

- 

(  450) 

LF 

3,800 

171.00 

(  650) 

- 

- 

- 

900 

LS 

- 

- 

(  380) 

LS 

- 

- 

(  520) 

- 

- 

- 

8,120 

- 

- 

- 

410 

- 

- 

- 

8,530 

- 

- 

- 

470 

- 

- 

- 

9,000 

-(NC 

N-ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Four  Earth-covered  reinforced  concrete  five-bay  missile  magazines,  16-foot 
wide  doors,  loading  docks,  railroad  siding,  asphalt  paving,  lightning  and 
fire  protection  and  security  systems,  utilities. 

IE  REQUIREMENT:  72,000  SF.  ADEQUATE:  36,000  sf.  SUBSTANDARD:  £  SF. 
PROJECT:  Constructs  four  missile  storage  magazines.  (Current  mission.) 
REQUIREMENT:  Adequate  storage  of  STANDARD  and  TOMAHAWK  missiles  in 
shipping  and  storage  containers  and  vertical  launch  system  (VLS) 
encanistered  ready- for-issue  and  all-up-round  (AUR)  configurations  requires 
magazines  designed  for  missile  storage.  New  or  reworked  assembled 
missiles  are  stored  prior  to  loading  into  canisters  or  being  placed  in  the 
AUR  configuration.  STANDARD  and  TOMAHAWK  missiles  are  moved  to  the  canister 
loading  facility,  placed  into  canisters,  and  returned  to  storage  awaiting 
fleet  issue.  Fleet  returns  are  stored  awaiting  missile  rework  or  testing. 
CURRENT  SITUATION:  Current  and  projected  missile  storage  requirements  will 
result  in  a  shortage  of  four  magazines  by  1990.  Existing  missile  storage 
consists  of  40-year  old  conventional  ordnance  magazines.  These  magazines 
do  not  provide  efficient  storage  of  missiles  because  of  inadequate  interior 
clear  spaces  and  door  widths.  These  magazines  will  not  meet  projected 
requirements. 


(Continued  on  DD  1391c) 
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PREVIOUS  COITIONS  MAY  BE  USSR  INTERNALLY 
UNTIL  EXHAUST'D 


’■  1  3 


S'N  0103  L*  001  3010 


1.  COMPONENT 

NAVY 

FY  19ii_MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  WEAPONS  STATION,  SEAL  BEACH,  CALIFORNIA 

|4.  PROJECT  TITLE 

S.  PROJECT  NUMBER  J 

MISSILE  MAGAZINES 

P-129 

11.  REQUIREMENT:  (Continued) 

IMPACT  IF  NOT  PROVIDED:  Storage  of  STANDARD  and  TOMAHAWK  missiles  to  meet 
VLS  projected  requirements  will  not  be  possible  after  FY  1990.  Utilization 
of  conventional  ordnance  magazines  to  meet  a  fraction  of  the  total 
requirement  will  subject  these  missiles  to  additional  handling  and 
increased  potential  for  damages  or  explosive  mishap.  Providing  only 
minimum  storage  capacity  will  adversely  impact  operational  readiness  vital 
to  the  national  defense. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  3-88 

(b)  Percent  Complete  as  of  January  1989 .  50 

(c)  Date  Design  35%  Complete .  9-88 

(d)  Date  Design  Complete . . .  10-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

.(a)  Production  of  Plans  and  Specifications . ( _ 5_) 

(b)  All  Other ‘Design  Costs . (  50  ) 

(c)  Total .  55 

(d)  Contract . . . ( _ 0_) 

(e)  In-house . (  55  ) 


(4)  Construction  start . . . . . . 2-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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pervious  editions  may  be  used  internally 

UNTIL  EXHAUSTED 


PAOE  NO.  ]  3 


1 .  COMPONENT 

NAVY 

FY 

1990  MILITARY  CONSTRUCTION  PROGRAM 

2.  OATE 

3.  INSTALLATION  AND  LOCATION 

4.  COMMAND 

5.  AREA  CONSTR. 
COST  INDEX 

MARINE  CORPS 

AIR  STATION, 

COMMANDANT  OF  THE 

TUSTIN.  CALIFORNIA 

MARINE  CORPS 

1  .  19 

6.  PERSONNEL 
STRENGTH 

a.  AS  OP 
09/30/S8 

b.  END  PY 
1994 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICER 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

17 

1S8 

34 

0 

0 

0 

551 

24 

271 

40 

152 

_ 

100 

0 

369 

m 


a.  TOTAL  ACREAGE  < 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


?.  INVENTORY  DATA  ($000) 


(  1.692) 


77 ,660 
36 . 670 
2.990 
0 

25 . 260 
123.850 
286.420 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE _ PROJECT  TITL 


441.30  HAZ/FLAMM  STOREHOUSE 
872.15  FLIGHT  LINE  SEC  IMPRVS 
TOTAL 


640 

2.350 

2.990 


DESIGN  STATUS 
TART  COMPLETE 


08/88  04/89 

09/86  05/89 


A.  INCLUOEO  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
211.81  ENGINE  TEST  CELL 

740.43  PHYSICAL  FITNESS  CENTER 

141.40  AIRCRAFT  OPERATIONS  BLOG 

171.35  FLIGHT  SIMULATOR  TRNG  FAC 
141.25  CMBD  STRUC/AC  FIRE  RES  STA 


LS 

16.800  SF 
12.640  SF 

30.ooo  sr 

4,800  SF 


760 
3,500 
1  .  100 
5.000 
1,200 


EEEHaEiacag 


OR  FUNCT 

Maintain  ana  oparata  facllitlss  ana  provldw  servicas  and  mttarlals  to 
support  tna  oparation  of  tha  Marina  Aircraft  Wing  or  units  tharaof ,  and 
othar  actlvltias  and  units  as  daslgnatad  by  tha  Commandant  of  tha  Marina 
Corps  in  coordination  with  tha  Chlaf  of  Naval  Oparations. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICI 
A:  POLLUTION  ABATEMENT 

B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOOJ 

490 

1,200 

0 


134 


DO  FORM  1390 
1DEC76 


PAGE  NO. 


1.  COMPONENT 

NAVY 

FY  19.22.  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  AIR  STATION, 

TUSTIN.  CALIFORNIA 

4.  PROJECT  TITLE 

FLIGHT  LINE  SECURITY 
IMPROVEMENTS 

6.  CATEGORY  COOE 


872.15 


B.  PROJECT  COST  ISOOO) 


2,350 


B.  COST  ESTIMATES 


U/M  QUANTITY 


PLIGHT  LINE  SECURITY  IMPROVEMENTS . 

FENCING . . . 

LIGHTING  . 

GUARDHOUSES . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5*)  . 

TOTAL  CONTRACT  COST.  .  ..  .  .  . 

SUPERVISION,  INSPECTION  6  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


l-T  =fM.TrAJ!.T'Eild 


OSED  CONSTRU 


Seven-foot  high  chain  link  security  fence  with  three-strand  barbed  wire 
outrigger  on  one  side;  sliding  and  rolling  gates;  pedestrian  turnstiles; 
warning  signs;  lighting  along  fence;  guard  houses;  utilities. 


11.  REQUIREMENT:  As  Required. 

PROJECT:  Provides  improved  security  for  the  flight  line  and  the  remote 
fuel  farm.  (Current  mission.) 

REQUIREMENT :  Adequate  facilities  including  lighting,  and  fencing  to 
correct  security  deficiencies  on  the  flight  line  and  in  facilities  which 
directly  support  aircraft  operations.  Fencing  is  required  to  limit  access 
to  the  flight  line  and  the  fuel  farm.  New  lighting  is  essential  to  ensure 
adequate  security. 

CURRENT  SITUATION:  There  are  few  physical  barriers  limiting  access  to  the 
flight  line  or  to  aircraft  repair  facilities.  There  are  no  identification 
or  personnel  movement  control  systems  for  vehicles  parking  at  the  edge  of 
flight  lines  or  at  hangar  entrances. 

IMPACT  IF  NOT  PROVIDED:  The  flight  line  and  fuel  farm  facilities  will 
continue  to  be  vulnerable  to  the  potential  threat  of  sabotage,  espionage, 
pilferage,  and  vandalism.  These  actions  will  impact  directly  on  the  Fleet 
Marine  Force  operations  of  the  Third  Marine  Air  Wing  and  their  support  to 
units  of  the  First  Marine  Division.  The  assets  involved  are  individually 
high-cost  aircraft  vital  to  the  National  Defense  effort.  Lead  time  to 
replace  loss  of  these  assets  could  seriously  jeopardize  Fleet  Marine  Force 
operations.  (Continued  on  DD  1391c) 


DDi  oec7«1391 

S/N  0103  LP  001  3910 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1.  COMPONENT 

NAVY 

FY  IQ  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  AIR  STATION,  TOST IN,  CALIFORNIA 

|4.  PROJECT  TITLE 

B.  PROJECT  NUMBER  1 

FLIGHT  LINE  SECURITY  IMPROVEMENTS 

* 

P-253 

12.  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . . .  9-86 

(b)  Percent  Complete  as  of  January  1989 .  75 

(c)  Date  Design  35%  Complete .  12-86 

(d)  Date  Design  Complete . . .  5-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 

(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  100  ) 

(b)  All  Other  Design  Costs . (  115  ) 

(c)  Total .  215 

(d)  Contract . (  200  ) 

(e)  In-house. . (  15  ) 

(4)  Construction  start . . 12-89 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PHCVIOUS  COITIONS  MAY  SC  USED  INTERNALLY 
UNTIL  EXHAUSTED 


pa  as  no.  1  ? 


t/N  -Mil 


VO 


1.  COMPONENT 

NAVY 

FY  1990  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

; 

3.  INSTALLATION  AND  LOCATION 

4 .  COMMAND 

5.  AREA  CONSTR. 
COST  INDEX 

MARINE  CORPS 

AIR-GROUND  COMBAT  CENTER, 

COMMANDANT  OF  THE 

i 

TWENTYNINE  PALMS.  CALIFORNIA  j 

MARINE  CORPS 

j  1.32 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 
t).  END  FY 
1994 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICER  ENLISTED  CIVILIAN  OFFICER  ENLISTED  CIVILIAN  OFFICER  i  ENLISTED 


a.  TOTAL  ACREAGE  (  51 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
a.  AUTHORIZATION  INCLUOEO  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


7.  INVENTORY  DATA  ($000) 


(  595 . 589 ) 


181,370 
100.110 
3. 140 
10. 100 
34 . 880 
147.250 
478.850 


B.  PROJECTS  REOUESTED 

CATEGORY 

CODE 

IN  THIS  PROGRAM: 

PROJECT  TITLE 

SCOPE 

COST 

(SOOO) 

DESIGN 
.  START 

STATUS 

COMPLETE 

179.40 

SMALL  ARMS 

RANGE  IMP VS 

LS 

1 . 590 

07/86 

12/87 

217.10 

ELEC  COMMS 

MAINT  SHOP 

10.000  SF 

1.550 

04/88 

05/89 

TOTAL 

3.  140 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

214.53  FIELD  MAINTENANCE  SHOP 
214.55  INOUST  WSTWTR  TRTMNT  FACS 

841.40  POTABLE  WATER  STORAGE  TANK 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
143.45  ARMORY 

740.74  CHILD  CARE  CENTER 


4,730  SF 
LS 

4.500,000  GA 


•LS 

25,550  SF 


3.600 
2.200 
_iu322 
10. 100 


1.600 
4. 100 


01/90 

01/90 

01/90 


10.  MI 


asEMaacniH 


R  FUNCTIONS: 

Provida  housing,  training  facilitlaa,  logistical,  and  admlnistratlva 
support  for  Flaat  Marina  Forca  units  and  othar  units  assignad.  Oparata 
tha  Communicat lon-Elactronics  School,  and  adminlstar  and  conduct  tha 
air-ground  training  program  for  comblnad  training  of  Flaat  Marina  rorca 
units,  both  activa  and  rasarva. 


HiraZiraEHGiniil  ( 


ON  AND  SAFETY  DEFICIENC 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

600 

7.340 

0 


OD  FORM  1390 
1DEC76 


PAGE  NO. 


137 


FY  19  JUL  MILITARY  CONSTRUCTION  PROJECT  DATA 


a.  DATS 


3.  INSTALLATION  ANO  LOCATION 

MARINE  CORPS  AIR-GROUND  COMBAT  CENTER, 


I  mi;  wi> 


S.  PROORAM  EL8MSNT 


4.  PROJECT  TITLE 

ELECTRONICS  COMMUNICATIONS 


■*nwj 


7.  PROJECT  NUMBER 


B.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

ELECTRONICS  COMMUNICATIONS  MAINTENANCE  SHOP. 

SF 

10,000 

91.00 

SUPPORTING  FACILITIES . 

- 

- 

- 

ELECTRICAL  UTILITIES  . 

LS 

- 

- 

MECHANICAL  UTILITIES  . 

LS 

- 

- 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

SUBTOTAL  . 

- 

- 

- 

CONTINGENCY  (5«) . 

- 

- 

- 

TOTAL  CONTRACT  COST . 

- 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

— 

- 

TOTAL  REQUEST . 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

i 

1 

-(Nd 

1-ADD) 

910 

490 

(  60) 
(  220) 
(2X0) 


1,550 
(  0) 


OnB-stocy  rainforced  concrete  frame  building,  tilt-up  concrete  wall 
panels,  concrete  foundation  and  floor,  built-up  roof  over  rigid  insulation 
on  steel  roof  joists,  utilities,  fire  protection  system,  heating  and  air 
conditioning. 


11.  REQUIREMENT:  10,000  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Constructs  an  electronics  communications  maintenance  shop  and 
supporting  facilities.  (Current  mission.) 

REQUIREMENT:  An  adequate  and  properly-configured  maintenance  facility 

for  the  Coneunications  Electronics  Division  (CED)  to  insure  the 
reliability  of  this  center's  communication  equipment.  The  CED  installs, 
maintains,  and  tests  all  base  communication  systems  and  all  electronic  and 
communications  gear  used  for  the  ten  combined  arms  exercises  held  at  this 
center  each  year.  Additional  shops  and  support  areas  are  required  for 
maintenance,  repair,  and  testing  of  new  equipment. 

CURRENT  SITUATION:  Existing  facilities  consist  of  a  30-year  old 
pre-engineered  warehouse  converted  to  a  shop  in  1977.  A  shortage  of  space 
forces  parts  inventory  to  be  low,  promotes  poor  inventory  control,  and 
reduces  the  repair,  maintenance  and  testing  that  can  be  accomplished. 

These  deficiencies  cause  the  operating  reliability  of  the  equipment  to  be 
unacceptably  low. 
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t/N  0109  IP  001  9010 


1 . COMPONENT 

NAVY 

FY  fARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

MARINE  CORPS  AIR-GROUND  COMBAT  CENTER,  TMENTYNXNS  PALMS,  CALIFORNIA 

I*.  PROJECT  TITLE 

S.  PROJECT  NUMBER  j 

ELECTRONICS  COMMUNICATIONS  MAINTENANCE  SHOP 

P-461 

11.  REQUIREMENT:  (Continued) 

IMPACT  IF  MOT  PROVIDED 8  The  level  of  reliability  for  this  center's 
communications  equipment  will  continue  to  deteriorate.  The  poor  quality 
assurance  of  cosnunications  equipment  will  adversely  affect  the  entire 
center.  Xaproperly  maintained  equipaent  used  in  live-fire  exercises  is  a 
safety  hasard  which  adversely  affects  the  effectiveness  of  the  training 
exercises  and  jeopardises  the  safety  of  the  participants. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  statust  (Project  design  conforms  to  Part  IX  of 
Military  Handbook  1190,  "Pacility  Planning  and  ^Design  Guide."). 


(1)  Status: 

(a)  Date  Design  Started.. . .  4-88 

(b)  Percent  Complete  as  of  January  1989 .  SO 

(c)  Date  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete .  5-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes  No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  65  ) 

(b)  All  Other  Design  Costs . (  110  ) 

(c)  Total . . .  175 

(d)  Contract . (  155  ) 

(e)  In-house . . . (  20  ) 


(4)  Construction  start . . . . 2-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD  lose  7. 1391c 


Previous  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAOE  NO.  ■}  3 


1 . COMPONENT 


2.  OATS 


FY  19  Jfi.  MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY 


3.  INSTALLATION  ANO  LOCATION 


MARINS  CORPS  AIR-GROUND  COMBAT  CENTER, 


S.  PROQRAM  SLSMIfNT 


?.  PROJECT  NUMBER 


A.  PROJECT  TITLE 


i'n»M  vio* 


U/M  QUANTITY 


SMALL  ARMS  RANGE  OUTDOOR . LS 

RANGE  OPERATIONS  BUILDING . |  SF 

S? 

SUPPORT  BUILDINGS  .  .....  SF 

SUPPORT  FACILITIES . - 

BLECRICAL  UTILITIES  .  LS 

MECHANICAL  UTILITIES . LS 

PAVING,  SITE  IMPROVEMENT,  DEMOLITION.  .  .  .  LS 

SUBTOTAL . - 

CONTINGENCY  (5%) . - 

TOTAL  CONTRACT  COST . - 

SUPERVISION,  INSPECTION  &  OVERHEAD . - 

TOTAL  REQUEST . - 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


9,720  40.00 

2,350  64.00 


640 
(  390) 

(  100) 
(  150) 

800 

(  60) 
(  350) 

(  390) 


1,590 
(  0) 


One  two-story  and  two  one-story  reinforced  concrete  and  masonry  buildings, 
concrete  foundation  and  floor,  open  web  steel  joist  roofs;  restrooms  of 
concrete  block  and  wood  joist  roofs;  utilities,  drinking  fountains  at 
firing  line,  earth  berms,  firing  lines,  paved  ramps,  erosion  control, 
pistol  target  mechanism  automation,  range  road  relocation;  demolition  of 
eight  buildings. 


11.  REQUIREMENT:  As  Required. 

PROJECT:  Provides  classroom  and  facility  maintenance  buildings,  a  potable 
water  system,  remotely  located  restroom  facilities,  and  improves  firing 
lines,  ramps,  and  target  mechanisms  on  both  the  rifle  and  pistol  ranges. 
(Current  mission.) 

REQUIREMENT:  Adequate  facilities  for  all  Marines,  regardless  of  rank,  to 
annually  train  and  demonstrate  proficiency  in  small  arms  use  and 
maintenance.  This  is  necessary  to  satisfy  directives  and  orders. 

CURRENT  SITUATION:  During  1985,  approximately  6,200  shooters  were 
qualified  at  the  small  arms  range.  Each  shooter  spends  a  full  week  of 
training,  firing,  and  small  arms  maintenance  at  the  firing  range.  No 
modern  plumbing  exists  for  drinking  water  or  restroom  facilities. 
Administrative  and  maintenance  functions  are  performed  in  a  building, 
constructed  in  1955,  which  is  too  small  to  meet  the  requirement  and  cannot 
be  economically  modernized.  No  classroom  exists  at  the  range.  Instruction 
is  conducted  outdoors,  subjecting  students  to  t-he  desert  environment  of 

(Continued  on  DD  1391c) 
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140 


1.  COMPQNSNT 

NAVY 

FY  IQ  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  OATS 

3.  installation  ano  location 

MARINE  CORPS  AIR-GROUND  COMBAT  CENTER,  TWENTYNINE  PALMS,  CALIFORNIA 

U.  fMOJCCT  TITLS 

S.  PAOJCCT  NUMBS* 

|  SMALL  ARMS  RANGE  IMPROVEMENTS 

P-053 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION:  (Continued) 

temperatures  in  excess  of  90  degrees  151  days  a  year  or  below  32  degrees 
35  days  a  year.  The  targets  on  the  pistol  range  have  outlived  their 
service  life  and  are  interfering  with  pistol  firing  evolutions.  Target 
lines  and  firing  points  on  the  rifle  range  require  rework  because  of 
erosion. 

IMPACT  IP  NOT  PROVIDED:  Range  usage  is  scheduled  to  increase  40  percent. 
The  range  complex  will  not  be  able  to  handle  this  growth.  Marines  will  not 
be  able  to  maintain  their  weapons  skill  levels,  and  users  of  the  range 
will  continue  to  use  facilities  without  potable  water  and  basic  sanitation. 


12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  7-86 

(b)  Percent  Complete  as  of  January  1989... .  100 

(c)  Date  Design  35%  Complete .  11-86 

(d)  Date  Design  Complete .  12-87 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  75  ) 

(b)  All  Other  Design  Costs.. . (  150  ) 

(c)  Total .  225 

(d)  Contract . . (  190  ) 

(e)  In-house . (  35  ) 

(4)  Construction  start . . 1-90 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PRIVIOUS  COITIONS  MAY  SI  USSO  INTI  ANALLY 
UNTIL  BXHAUSTCO 


PAOC  NO. 


14! 


1.  COMPONENT 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

MARE  ISLAND  NAVAL  SHIPYARD. 
VALLEJO,  CALIFORNIA 


6.  PERSONNEL 
strength 

A.  AS  OF 

os/30/as 

b.  END  FY 

1984 


PERMANENT 


OFFICII*  !  ENLISTED  CIVILIAN 


,  4 .  COMMAND 


5.  AREA  CONSTR. 
COST  INDEX 


NAVAL  SEA  SYSTEMS 
COMMAND 


STUDENTS 


SUPPORTED 


7.  INVENTORY  DATA  ($000) 


«.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  89  . 

c.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

0.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 
A.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

9.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


5,620) 


PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

coot 

213. CS 


CONTROLLED  INDUS  BLDG  ADDN 
TOTAL 


24,880  SF 


260,230 

17,680 

6,300 

0 

14,700 
161 . 190 
460,110 


6.300 

6.300 


DESIGN  STATUS 
TART  COMPLETE 


05/88  10/89 


INCLUDED  IN  FOLLOWING  PROGRAM 
NONE 


8.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

151.10  PIER  IMPROVEMENTS 

851 . 10  REALIGN  MAIN  GATE 
871.45  DREDGING  IMPROVEMENTS 


200  FB 
LS 

16,200  LF 


8.500 

3.500 
2.700 


Maintananca  And  ovarhaul  of  modarn  suDmerinas,  including  AttACk  and  fli 
ballistic  missila  submarinas.  and  surfaca  ships  (axcapt  carriars). 
Logistic  support  providad  includas  convarsion,  o war-haul ,  rapair, 
altaratlons,  and  dry  docking.  This  yard  also  providas  support  for 

subaMMna  warfara  waapons  syatams. 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

0 

0 

0 


OD  FORM  1390 
10EC76 


PAGE  NO. 


1.  COMPONENT 


NAVY 


3.  INSTALLATION  and  location 
MARE  ISLAND  NAVAL  SHIPYARD, 
VALLEJO,  CALIFORNIA 


S.  PROGRAM  ELEMENT 

0702228N 


FY  19_E5.  MILITARY  CONSTRUCTION  PROJECT  DATA 


4.  PROJECT  TITLE 

CONTROLLED  INDUSTRIAL  BUILDING 
ADDITION 


8.  CATEGORY  COOE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

213.65 

P-281 

6,300 

9.  COST  ESTIMATES 


U/M  QUANTITY 


CONTROLLED  INDUSTRIAL  BUILDING  ADDITION.  .  . 

BUILDING  .  . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES.  .  . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  . 

SUBTOTAL  ,  . . 

CONTINGENCY  (5%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  6  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


157.0 


N-ADD) 


(3,900) 
(1,060) 
730 
(  520) 

(  90) 

(  120) 
5,690 
280 
5,970 
330 
6,300 
(  0) 


Two-story  reinforced  concrete  and  masonry  building,  pile  foundations, 
concrete  floors,  masonry  walls,  built-up  roof,  fire  protection  system, 
mechanical  ventilation  system,  utilities;  weight-handling  process 
equipment;  shop  spaces  environmentally  controlled  with  negative  air 
pressure  through  out;  demolition  of  six  buildings. 


11.  REQUIREMENT:  35,800  SF.  ADEQUATE:  10,920  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Constructs  building  addition  to  provide  a  very  specialized 
industrial  facility,  to  correct  work  methods  and  equipment,  and  to  reduce 
the  volume  of  material  disposed  of.  (Current  mission.) 

REQUIREMENT:  Specially  designed  and  controlled  facilities  io  accommodate 
consolidation  of  solid  waste  handling  furctions  while  improving  work  space 
utilization  within  the  controlled  industr**1  repair  facility. 

CURRENT  SITUATION:  Existing  controlled  i— *..ity  is  inadequate  in  space  and 
configuration  to  accommodate  current  and  future  workloads.  The  facility  is 
overcrowded  and  has  caused  liquid  and  solid  waste-handling  functions  to  be 
dispersed  throughout  the  existing  complex,  resulting  in  a  non-optimal 
workspace  arrangement. 

IMPACT  IF  NOT  PROVIDED:  Reduced  efficiency  and  continued  overcrowding  of 
controlled  workspace  necessary  for  submarine  repairs  to  maintain  fleet 
readiness. 


(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1.  COMPONCNT 

NAVY 

FY  19_!LmIUTARY  CONSTRUCTION  PROJECT  DATA 

J.  OAT* 

3.  INSTALLATION  AND  LOCATION 

mare  ISLAND  NAVAL  SHIPYARD,  VALLEJO,  CALIFORNIA 

1 4.  PROJECT  T1TLS 

s.  project  number  I 

CONTROLLED  INDUSTRIAL  BUILDING  ADDITION 

P-281 

12 .  SUPPLEMENTAL  DATAt 


a.  Estimated  design  status:  (Projact  dasign  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Dasign  Guide.") 


(1)  Status: 

(a)  Data  Dasign  Started .  5-88 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Data  Dasign  35%  Complete .  11-88 

(d)  Date  Design  Complete .  10-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  315  ) 

(b)  All  other  Design  Costs . (  125  ) 

(c)  Total . . .  440 

(d)  Contract . (  390  ) 

( e)  In-house . (  50  ) 


(4)  Construction  start . . 12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD  i  o°c  7*  1391c 


pervious  editions  may  sc  us«o  internally 
UNTIL  SXHAUSTED 


PASS  NO. 


1  .  COMPONENT  ) 

FY 

NAVI 

1990  MILITARY  CONSTRUCTION  PROGRAM 

2  -  DATE 

i 

3.  INSTALLATION  AND  LOCATION 

. 4 .  COMMANO 

'5.  AREA  CONSTR. 

!  COST  INDEX 

NAVAL  SUBMARINE  BASE. 

COMMANDER  IN  CHIEF, 

| 

NEW  LONDON,  CONNECTICUT 

!  ATLANTIC  FLEET 

!  1  .  T7 

s.  Personnel 
strength 

a.  AS  OF 
09/30/88 

b .  END  FY 

1994 


PERMANENT 


STUDENTS 


SUPPORTED 


officer 

CNL 1 STID 

CIVILIAN 

1119 

1126 

9423 

9303 

1990 

2050 

7.  INVENTORY  OATA  ($000) 


«.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

c.  AUTHORIZATION  not  yet  in  inventory . 

d.  AUTHORIZATION  requested  in  this  program  .  . 
«.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  grand  total 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


1,405) 


341 ,S80 
17.680 
24,250 
26.270 
92.600 
490 
402 . 870 


CATEGORY 
_C0OE _ _ 


216.40 

421.22 
721.11 
740.74 

821 .22 
831.20 


WEAPONS  FAC  ( I NCR  II) 
WEAPONS  STORAGE  IMPVS 
BACHELOR  ENLISTED  OUARTERS 
CHILD  CARE  CENTER 
BOILER  PLANT  MODIFICATIONS 
MUNICIPAL  SEWER  CONNECTION 
TOTAL 


35.210  SF 
LS 

90.200  SF 
LS 
LS 
LS 


1 ,400 
3,500 
11.900 
1  .000 
2.750 

--3J99 

24,250 


DESIGN  STATUS 
TART 


06/87  09/88 
09/85  06/87 
06/88  04/89 

07/86  10/88 
N/A  N/A 


LS  ' 

2.000.000  CY 
105.530  SF 
LS 


9, 100 
7 . 770 
4.700 
4.7QQ 
26,270 


A.  INCLUDED  in  FOLLOWING  PROGRAM 
154.20  OUAYWALL  REPLACEMENT 

165.10  THAMES  RIVER  DREDGING 

724.11  BACHELOR  OFFICER  OTRS  MODN 

an. 25  steam  turbine  generator 
total 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
151 .50  REPLACE  PIER  1 


Servas  as  homaport  for  oparatiorial  attack  submarinas  of  tha  Atlantic 
Flaat,  providing  raf it.  msintanane*.  raplanishmant ,  training,  and  ordnanca 
support.  Sarvas  as  host  to  othar  commands  locatad  on  tha  baaa.  Training 
and  othar  support  of  FBM  submarina  off-craws. 

Submarina  Support  Facility  Submarina  Squadron  Tan  (Stata  Plar) 

Submar i na  Squadron  Two  Submarina  Oavalopmant  Squadron  12 

Submarina  Mad leal  Cantar  (Hospital)  Submarina  Madlcal  Rasaarch  Laboratory 
Submarina  School  Naval  Undarsaa  Madica)  Instltuta 

Marina  Barracks 


0i/90 

06/90 

01/90 

01/90 


POLLUTION  abatement 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH): 


(SOOO) 

10 

14.400 

0 


DD  FORM  1390 
1DEC7B 


PAGE  NO. 


145 


1.  COMPONSNT 


FY  19_Jfl.  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE, 


lei 


S.  PROORAM  CLIMCNT 


4.  PROJtCT  TITLS 


7.  PROJECT  NUMKK 


».  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

BACHELOR  ENLISTED  QUARTERS  . 

SF 

90,020 

80.00 

SUPPORTING  FACILITIES . 

- 

- 

- 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

- 

ELECTRICAL  UTILITIES  . 

LS 

- 

- 

MECHANICAL  UTILITIES  . 

LS 

- 

- 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  . 

LS 

- 

- 

SUBTOTAL  . 

- 

- 

- 

CONTINGENCY  (5%)  . 

- 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

SUPERVISION,  INSPECTION  6  OVERHEAD  (5.5%).  . 

- 

- 

- 

TOTAL  REQUEST . .  . 

- 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-  (N0| 

4-  ADD) 

11,900 

E  0) 


j*r  i  i-T-MTT 


Multi-story  steel  frame  building,  concrete  foundations,  masonry  walls  with 
brick  facing,  precast  concrete  plank  floors  and  roof,  fire  protection 
system,  utilities,  air  conditioning;  service  roads;  rock  excavation;  116 
two-bedroom  modules  with  private  bathrooms,  lounges,  laundry,  vending, 
storage,  mechanical  equipment;  demolition  of  private  residences. 

Grade  mix;  328  E1-E4,  €8  E5-E6.  Total  396. 


11.  REQUIREMENT:  4.746  PN.  ADEQUATE:  3,974  PN.  SUBSTANDARD:  546  PN. 
PROJECT:  Provides  adequate  billeting  for  396  enlisted  personnel,  either 
assigned  to  the  station  as  support  personnel  or  to  submarines  homeported  at 
the  base.  (Current  mission.) 

REQUIREMENT:  Adequate  housing  for  4,746  enlisted  personnel. 

CURRENT  SITUATION:  Existing  adequate  berthing  capacity  of  3,974  spaces, 
including  546  substandard  spaces  requiring  modernization,  and  538  personnel 
residing  in  the  civilian  community,  is  insufficient,  resulting  in 
overcrowding.  A  new  construction  deficiency  of  772  spaces  exists.  After 
construction  of  the  spaces  requested  by  this  project,  the  remaining 
projected  space  deficit  will  be  satisfied  by  a  follow-on  project  currently 
unprogrammed.  All  projected  space  requirements  are  revalidated  annually  by 
a  new  survey  which  updates  planning  projections. 

IMPACT  IF  NOT  PROVIDED:  Adequate  living  quarters  for  all  bachelor  enlisted 
personnel  will  continue  to  be  unavailable,  resulting  in  degradation  of 
morale,  and  career  retention  efforts. 

(Continued  on  DD  1391c) 
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PREVIOUS  SOlTlONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1.  COMPONENT 

NAVY 

t 

FY  19_!LMIUTARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  SUBMARINE  BASE,  NEW  LONDON,  CONNECTICUT 

4.  PROJECT  TITLE 

B.  PROJECT  NUMBER  | 

BACHELOR  ENLISTED  QUARTERS 

P-169 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  6-88 

(b)  Percent  Complete  as  of  January  1989 .  40 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete .  4-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  -  (a)  +  (0)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  520  ) 

(b)  All  Other  Design  Costs . (  235  ) 

(c)  Total . . . .  755 

(d)  Contract . i  (  670  ) 

(e)  In-house . (  85  ) 


(4)  Construction  start . . 12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PAQE  NO.  1  £ 


1.  COMPONENT 


S.  DATE 


NAVY 


3.  installation  and  location 
NAVAL  SUBMARINE  BASE, 
NEW  LONDON,  CONNECTICUT 


FY  19  JO.  MILITARY  CONSTRUCTION  PROJECT  DATA 


4.  PROJECT  TITLE 


BOILER  PLANT  MODIFICATIONS 


8.  PROGRAM  ELEMENT 

a. 

CATEGORY  CODE 

7.  project  number 

8.  PROJECT  COST  (SOOO) 

0204896N 

821.22 

P-377 

2,750 

9.  COST  ESTIMATES 


BOILER  PLANT  MODIFICATIONS  . 

SUBTOTAL  ...  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST.  .  .  ,  . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY 


2,490 
2,490 
120 
2,610 
140 
2,750 
ON-ADE )  (  0) 


CRIPTION  OF  PROPOSED  CONSTRUCTION 

Plant  modifications  including  metering,  controls,  variable  speed  fan 
drives,  recording  devices,  construct  control  room. 


11.  REQUIREMENT:  As  Required. 

PROJECT:  Installs  a  microprocessor  based  system  for  boiler  plant 
monitoring  and  management  control;  replaces  all  steam,  water,  and  oil  flow 
metering  devices  with  digital  meters;  installs  variable  speed  drives  on 
induced  draft  fans  on  three  boilers;  replaces  twenty-year  old  worn  out 
boiler  combustion  controls  with  a  dedicated  microprocessor  based  digital 
control  system;  constructs  an  insulated  acoustically  designed  central 
control  room  to  facilitate  the  centralized  management  and  control  of  plant 
operations.  (Current  mission.) 

REQUIREMENT:  Adequate  modern  controls  and  safety  devices  for  a  safer  and 
more  efficient  boiler  plant  operation.  Combustion  controls,  metering 
devices,  and  ancillary  equipment  are  obsolete  and  in  need  of  replacement. 
CURRENT  SITUATION:  The  boiler  plant  was  originally  installed  prior  to 
1920,  meters  were  installed  in  the  1950's,  and  combustion  controls  upgraded 
ten  years  later.  This  resulted  in  poorly  located  indicators  and  meters, 
inefficiencies  in  operations  and  monitoring,  and  conditions  which  are 
potentially  hazardous  and  could  result  in  violation  of  air  pollution 
standards.  Efficient  controls  and  modern  safety  devices  do  not  exist. 
IMPACT  IF  NOT  PROVIDED:  Plant  will  continue  to  be  operated  inefficiently 
with  the  potential  for  a  hazardous  incident  and  violation  of  pollution 
standards.  (Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1  48 


1.  COMPONENT 


NAVY 


FY  192LMILITARY  CONSTRUCTION  PROJECT  DATA 


a.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE,  NEW  LONDON,  CONNECTICUT 

4  PROJECT  TITLE 

S.  PROJECT  NUMBER 

BOILER  PLANT  MODIFICATIONS 

P-377 

12.  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  7-86 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  11-86 

(d)  Date  Design  Complete .  10-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  120  ) 

(b)  All  Other  Design  Costs . (  70  ) 

(c)  Total . . .  190 

(d)  Contract . * . (  170  ) 

(e)  In-house . (  20  ) 


(4)  Construction  start . . 12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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t/M  OtOl  L’-OOl  J»1» 


FY  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


1.  COMPONENT 


MI 


3.  installation  and  location 
NAVAL  SUBMARINE  BASE, 


4.  PROJECT  title 

WEAPONS  FACILITIES 


MEW  LONDON «_ SQHNECIIfiUX 


(INCREMENT  II) 


S.  PROGRAM  ELEMENT 


6  CATEGORY  CODE 


-21iLAQ- 


7.  PROJEfcT  NUMBER 


8.  PROJECT  COST  (SOOO) 


9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOO) 

WEAPONS  FACILITIES  . 

SF 

35,210 

5,520 

BUILDING  ADDITION  AND  ALTERATIONS . 

SF 

35,210 

105.00 

(3,710) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(1,810) 

SUPPORTING  FACILITIES . 

- 

- 

800 

UTILITIES,  PAVING  &  SITE  IMPR,  DEMOLITION. 

LS 

- 

- 

(  800) 

US  PART  OF  SI OH  FOR  NATO  PORTION  (3%).  .  .  . 

- 

- 

- 

150 

SUBTOTAL . . . 

- 

- 

- 

LESS :  NATO  SHARE . 

- 

- 

- 

SUBTOTAL  . 

- 

- 

- 

ilflSEiZfBi 

CONTINGENCY  (5%)  . 

- 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

- 

1,330 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

70 

TOTAL  REQUEST . 

- 

- 

- 

1,400 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NC 

N-ADD) 

(  0) 

10  DESCRIPTION  OP  PROPOSEO  CONSTRUCTION 


Steel-frame  building  addition,  concrete  foundation  and  floors,  insulated 
metal  wall  and  roof  panels;  building  alterations;  overhead  crane;  jib 
crane,  exhaust  system,  lightning  protection  and  grounding  system,  intrusion 
detection  system,  emergency  electric  power  generator,  compressed  air 
system,  fire  protection  system,  air  conditioning,  ventilation,  utilities; 
demolition  of  a  portion  of  one  buiding. 


11.  REQUIREMENT:  83,200  SF.  ADEQUATE:  47,990  SF.  SUBSTANDARD:  (30, 310)  SF 
PROJECT:  Provides  weapons  maintenance  and  operations  facilities.  (New 

mission. ) 

REQUIREMENT:  Adequate  weapons  production  and  maintenance  facilities. 
Mission  changes  have  eliminated  production  requirements  for  the  Mark  14  and 
Mark  37  torpedoes,  increased  production  requirements  for  the  standard  Mark 
48  torpedo,  introduced  the  Mark  48  Advance  Capability  (ADCAP)  torpedo,  and 
added  production  requirements  for  Tomahawk  and  Harpoon  weapons  systems. 

This  project  will  upgrade  and  consolidate  weapons  functions  to  meet 
assigned  torpedo  and  missile  production  workload.  The  MK-48  ADCAP  torpedo 
was  developed  to  counter  advanced  submarine  technology.  The  ADCAP 
performance  requirements  were  to  improve  target  acquisition  range,  reduce 
the  effect  of  enemy  countermeasures,  minimize  shipboard  constraints  such  as 
warm-up  and  reactivation  time,  and  enhance  effectiveness  against  surface 
ships.  The  principal  changes  to  the  MK-46  to  meet  these  requirements  were 
made  to  the  torpedo's  guidance  and  control  systems.  These  improvements 

(Continued  on  DD  1391c) 
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S/N  0102  LF  001  3940 


1.  COMPONENT 

NAVY 

FY  192LMILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  SUBMARINE  BASE,  NEW  LONDON,  CONNECTICUT 

— 

|4.  PAOJECT  TITLE 

5.  PROJECT  NUMBER  , 

WEAPONS  FACILITIES  (INCREMENT  II) 

P-419 

11.  REQUIREMENT:  (Continued) 

require  new  maintenance  techniques. and  test,  calibration  and  repair 
equipment.  The  new  workload  will  increase  to  about  536  torpedoes  a  year  by 
the  late  1990's.  Intermediate  maintenance  is  necessary  to  ensure  the  full 
operational  capability  of  these  advanced  weapons.  Facilities  are  also  needed 
to  support  42  Tomahawk  test  missiles  introduced  in  the  late  1980 's.  Weapons 
handling  requires  facilities  for  continuous  maintenance  and  upkeep  of  weapons 
transfer  vehicles,  including  garage  facilities  and  a  protected  shelter  for 
refuge  from  lightning  storms  during  weapons  handling  operations  along  the 
waterfront. 

CURRENT  SITUATION:  Changing  workload,  relocation,  and  consolidation  of 
weapons  facilities  over  a  period  of  years  has  resulted  in  inefficient  shop 
layouts  and  scattered  inadequate  facilities.  The  present  Mark  48  Torpedo 
shop  has  a  capacity  of  510  units  a  year.  The  standard  Mark  48  workload 
increased  to  780  units  in  1987,  creating  crowding  and  production  backlogs. 

The  weapons  department  has  grown  from  68  to  160  persons  with  the  addition  of 
the  Tomahawk  and  Harpoon  workload.  The  existing  torpedo  intermediate 
maintenance  facility  is  fully  utilized  for  production  and  maintenance  of  the 
standard  MK-48,  Tomahawk,  and  Harpoon  workload.  The  standard  MK-48  workload 
will  continue  until  the  year  2010  when  these  older  torpedoes  are  phased  out 
of  the  fleet.  Intermediate  maintenance  functions  includes  warshot  and 
exercise  preparation,  warshot  verification,  exercise  teardown  and 
turnaround,  weapons  and  component  storage  as  well  as  test,  calibration  and 
repair. 

IMPACT  IF  NOT  PROVIDED:  MK-48  production  will  continue  in  crowded  facilities 
resulting  in  production  delays.  The  implementation  of  the  MK-48  ADCAP 
program  will  be  severely  hindered  by  a  lack  of  specialized  equipment  and 
production  and  storage  areas.  Weapon  reliability  and  IOC  will  be  compromised 
because  intermediate  maintenance  support  will  not  be  sufficient  for  all 
torpedoes  in  the  inventory.  Weapons  transfer  vehicles  and  equipment  will 
suffer  from  inadequate  maintenance  and  storage  facilities  resulting  in  more 
downtime.  Requirements  to  protect  individuals  and  private  property  from 
potential  explosive  hazards  will  not  be  realized.  This  project  continues 
the  weapons  facilities  improvement  program.  The  first  increment  was  approved 
in  the  FY  1989  MILCON  Program. 

ADDITIONAL:  Most  of  this  project's  scope  is  NATO  eligible  and  will  be 
funded  by  NATO  Infrastructure.  The  remaining  sc»pe  to  be  funded  by  this  US 
Military  Construction  project  is  not  NATO  eligible.  Prefinancing  under  NATO 
procedures  is  not  planned  for  this  project. 


(Continued  on  DD  1391c) 
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PAGE  NO. 


1.  COMPONENT 


2.  DATE 


NAVY 


FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 


1  NAVAL  SUBMARINE  BASE,  NEW  LONDON,  CONNECTICUT  1 

4.  PROJECT  TITLE 

B.  PROJECT  NUMBER 

WEAPONS  FACILITIES  (INCREMENT  II) 

P-419 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . 6-87 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  12-87 

(d)  Date  Design  Complete . 9-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A 


(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  190  ) 

(b)  All  Other  Design  Costs . (  310  ). 

(c)  Total . .  500 

<d)  Contract . (  350  ) 

(e)  In-house . (  150  ) 


(4)  Construction  start . . 1-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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’  f 

1. COMPONENT 

NAVY 

FY  19.aa.  MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  and  LOCATION 

4.  PROJECT  TITLE 

NAVAL  SUBMARINE  BASE, 


5.  PROGRAM  ELEMENT 

E.  PROJECT  COST  (S000) 

■ 

_ _ 

P  9.  COST  ESTIMATES  \ 

ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOO) 

WEAPONS  STORAGE  IMPROVEMENTS  . 

LS 

- 

- 

2,03*0 

SUPPORTING  FACILITIES . 

- 

- 

- 

1,130 

UTILITIES . 

LS 

- 

- 

(  360) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  770) 

SUBTOTAL  . 

- 

- 

- 

3,160 

CONTINGENCY  (5%)  . 

- 

- 

- 

160 

TOTAL  CONTRACT  COST . 

- 

- 

- 

3,320 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5»).  . 

- 

- 

- 

180 

TOTAL  REQUEST . 

- 

- 

- 

3,500 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

■ 

1-ADD) 

(  0) 

10.  DESCRIPTION  OP  P«6pOSEO  tONSTRUCf  ION 

Excavation  around  magazines,  replacing  concrete  bulkheads,  backfill, 
subsurface  drainage,  waterproof  membranes;  replace  doors,  high  security 
hasps  and  pad-locks;  floor  topping,  grounding  system,  weapons  loader 
facility,  loading  dock,  expand  container  holding  yard,  access  roads  and 
road  extensions,  weapons  area  security  fence,  security  lighting,  utilities. 


11.  REQUIREMENT:  As  Required. 

PROJECT:  Provides  structural  improvements  to  weapons  storage  magazines. 


weapons  container  holding  yard  and  access  road,  and  to  security 
facilities.  (Current  mission.) 

REQUIREMENT:  To  correct  physical  deficiencies  in  existing  high  explosive 


and  other  weapons  storage  magazines,  to  improve  weapons  handling  facilities 
and  security  around  weapons  storage  and  handling  facilities.  Terrorism 
around  the  world  is  on  the  increase,  with  targets  that  include  US  military 
installations,  equipment,  and  personnel.  Experiences,  such  as  the 
destruction  of  Navy  aircraft  in  San  Juan  several  years  ago,  highlight  the 
need  to  improve  security  around  military  installations.  This  project 
installs  surveillance  equipment  and  security  lighting  around  the  weapons 
storage  and  handling  facilities. 

CURRENT  SITUATION:  New  London  is  the  Atlantic  Fleet  primary  submarine 
homeport  and  principal  submarine  training  facility.  Submarines  homeported 
are  maintained  and  replenished  periodically  with  provisions  and  weapons. 
Storage  and  maintenance  of  torpedoes  and  other  weapons  are  an  important 

(Continued  on  DD  1391c) 
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PAGE  NO. 


i  n 


1 .  COMPONENT 


FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 


NAVAL  SUBMARINE  BASE,  NEW  LONDON,  CONNECTICUT 


4.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


WEAPONS  STORAGE  IMPROVEMENTS 


P-356 


11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION:  (Continued) 

mission  of  the  base.  Engineering  investigations  have  shown  the  weapons 
storage  magazines  have  reached  the  end  of  their  structural  life  and 
require  extensive  repair,  foundations  need  to  be  leveled,  walls  need 
waterproofing,  doors  need  replacing,  and  locks  need  upgrading.  The 
weapons  container  holding  yard  needs  upgrading.  The  security  lighting 
illuminates  only  the  magazines  and  not  the  fsnce-line  and  outside  the 
secure  area.  Lighting  of  the  outside  areas  is  required  to  improve 
assessment  and  to  allow  detection  before  intrusion  into  the  weapons  area. 
The  magazine  bulkheads  and  doors  are  the  most  vulnerable  aspects  of  the 
magazine  to  intruders. 

IMPACT  IF  NOT  PROVIDED:  Potential  severe  destruction  of  neighboring 
facilities  in  the  event  of  an  accident  resulting  in  an  explosion  in  a 
magazine.  Potential  breach  of  security  or  terrorist  attack  resulting  from 
a  lack  of  adequate  security  facilities.  The  longer  this  project  is 
delayed,  the  larger  the  number  of  magazines  taken  out  of  service  because 
of  flooding,  structural  deficiencies,  and  broken  doors.  New  weapons, 
including  TOMAHAWK,  MK-48  ADCAP  torpedo,  and  HARPOON  will  be  delivered  to 
the  submarine  base  in  the  early  1990's.  All  the  existing  magazines  will 
be  required  to  accommodate  these  additional  weapons..  Deferral  will 
aggravate  the  storage  problems  in  the  future.  Predicting  sabotage  and 
terrorist  acts  is  not  possible.  The  longer  the  security  features  are 
delayed,  the  greater  the  changes  of  a  seriour  incident. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  9-85 

(b)  Percent  Complete  as  of  January  1989...... .  100 

(c)  Date  Design  35%  Complete... .  1-86 

(d)  Date  Design  Complete . 6-87 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(Continued  on  DD-  1391c) 
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154 


VH  0101  IP  401 


II.  COMPONENT 


2.  DATE 


COMPONENT 

FY 

NAVI 

installation  and  location 

NAVAL  SUBMARINE  SCHOOL. 
NEW  LONDON,  CONNECTICUT 


1990  MILITARY  CONSTRUCTION  PROGRAM 


4.  COMMAND 

CHIEF  OF  NAVAL 
EDUCATION  AND  TRAINING 


AREA  CDNSTR . 
COST  INDEX 


6.  PERSONNEL 
STRENGTH 


PERMANENT 


STUDENTS 


SUPPORTED 


A.  AS  OF 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

enlisted 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

09/30/88 
b.  END  FY 

95 

772 

29 

338 

1549 

o 

0 

0 

0 

2783 

1994 

129 

839 

29 

381 

_ _ 

2452 

0 

0 

0 

0 

3830 

a.  TOTAL  ACREAGE  TENAI 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  68 . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  ,  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 

8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


7.  INVENTORY  DATA  ($000) 
TENANT  OF  NSB 


0 

9.540 
8,200 
1 5 . 000 
2,300 
0 

35,040 


CATEGORY 

CODE 

171.35 


_ PROJECT  TITLE 

OPERATIONAL  TRAINER  FAC 
TOTAL 


SCOPE 

55,900  SF 


8,200 


design  status 

START  COMPLETE 


09/88 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 
171.35  OPS  TRAINER  FAC 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
171.20  APPLIED  INST  BLOG 


91 ,000  SF 


27,120  SF 


15.000 

15.000 


12/88  06/90 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Provida  officers  and  anllstad  man  with  basic  submar, na  knowladga  and 
skills  upcn  which  oparating  submarina  commands  can  build  compatanca  and 
proficianey  in  oparating  and  maintaining  submarinas  and  thair  waapon 
systams.  Provida  functional,  rafrashar,  advancad.  and  taam  training 
to  bring  suDmarma  parsonnal  to  a  lavel  of  incraasad  proficianey  in 
•pacific  skills. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


DD  FORM  1390 
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PAGE  NO.  1  5  6 


1.  COMPONENT 


2.  DATE 


NAVY 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  SUBMARINE  SCHOOL, 
NEW  LONDON,  CONNECTICUT 


5.  PROGRAM  ELEMENT 


0804731N 


FY  19-12.  MILITARY  CONSTRUCTION  PROJECT  DATA 


4.  PROJECT  TITLE 


6.  CATEGORY  COOE 

7.  PROJECT  NUMBER 

171.35 

P-174 

B.  PROJECT  COST  (S000) 


8,200 


9.  COST  ESTIMATES 


ITEM 

U/M 

quantity 

UNIT 

COST 

OPERATIONAL  TRAINER  FACILITY  . 

SF 

55,900 

- 

BUILDING  . 

SF 

55,900 

93.00 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

- 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

SUPPORTING  FACILITIES . 

- 

- 

- 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

- 

ELECTRICAL  UTILITIES  . 

LS 

- 

- 

MECHANICAL  UTILITIES  . 

LS 

- 

- 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

SUBTOTAL . . . 

- 

- 

- 

CONTINGENCY  (5%)  . 

- 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

- 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

1  TOTAL  REQUEST . 

- 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

N-ADD) 

. 

* 

7 

400 

370 

T 

770 

430 

F 

,200 

(2 

,430) 

10.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Multi-story  steel  frame  building,  concrete  foundation  and  floors,  masonry 
walls,  built-up  roof,  compressed  air  system,  hydraulics  systems,  elevators, 
cranes,  process  cooling  system,  400HZ  electric  power  generator,  lightning 
protection,  fire  protection  system,  air  conditioning,  utilities?  rock 
excavation. 


11.  REQUIREMENT:  131,730  SF.  ADEQUATE:  75,830  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  a  facility  for  advanced  engineering  training  on 
submarine  mechanical  systems.  (Current  mission.) 

REQUIREMENT:  Adequate  and  properly-configured  facility  for  training 
submarine  students  in  the  advanced  skills  necessary  for  the  operation  and 
maintenance  of  shipboard  mechanical  systems,  including  diesel  engines, 
oxygen  generators,  air  compressors,  propulsion  components,  heating, 
ventilating  and  air  conditioning,  pumps  hydraulics  and  evaporators. 

CURRENT  SITUATION:  Advanced  training  is  performed  in  an  inadequate 
building  located  in  the  waterfront  area.  This  building,  constructed  in 
1940  as  a  locomotive  repair  shop,  has  been  expanded  and  modified  several 
imes.  It  is  poorly  laid-out  for  a  training  building,  and  its  utility 
systems  are  taxed  to  the  limit.  There  is  no  space  for  expansion  to 
accommodate  new  equipment  planned  for  installation  through  1990.  The 
waterfront  building  is  needed  for  submarine  maintenance  functions.  This 
proposed  building  will  be  in  the  consolidated  training  area,  avoiding  the 
present  split  training  and  need  to  admit  students  to  the  secure  industrial 
area.  (Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1.  COMPONENT 


2.  OATS 


NAVY 


FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  and  location 


|  NAVAL  SUBMARINE  SCHOOL,  NEW  LONDON,  CONNECTICUT  ] 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

OPERATIONAL  TRAINER  FACILITY 

P-174 

11.  REQUIREMENT:  (Continued) 

IMPACT  IF  WOT  PROVIDED:  Training  will  continue  in  the  waterfront  area 
with  no  allowance  for  new  training  equipment.  Required  training  on 
submarine  technical  equipment  cannot  be  accommodated  without  sacrificing 
training  in  other  areas.  There  will  be  an  overall  lowering  of  the  broad 
range  of  submarine  training  capability  and  effectiveness,  with  a  direct 
and  adverse  impact  on  fleet  morale  and  operational  readiness. 


12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:'  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started.... .  7-86 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  11-86 

(d)  Date  Design  Complete . . . . .  9-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  400  ) 

(b)  All  Other  Design  Costs . . . (  125  ) 

(c)  Total . . .  525 

(d)  Contract . (  450  ) 

(e)  In-house.. . (  75  ) 


(4)  Construction  start . . 1-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations: 


Equipment 

Nomenclature 


Procuring 

Appropriation 


Fiscal  Year 
Appropriated 
or  Requested 


Cost 

($000) 


Submarine  Mechanical  OPN-1  1986  -  1988  2,430 

Training  Devices 


DD 1  oec  76 1391c 


previous  coitions  may  be  used  internally 
until  p.xmausted 


EASE  NO. 


ISN  010,  1,401  ]•!, 


1 .  COMPONENT 

NAVI 

FY 

1990  MILITARY 

CONSTRUCTION 

PROGRAM 

|2.  DATE 

1 

3.  INSTALLATION  AND  LOCATION 

NAVAL  UNDERWATER  SYSTEMS 

CENTER , 

;  4  .  COMMAND 

SPACE  AND 

NAVAL  WARFARE 

5.  AREA  CONSTR. 

1  COST  INDEX 

NEW  LONDON. 

CONNECTICUT 

SYSTEMS 

COMMAND 

1.17 

5.  PERSONNEL 
STRENGTH 

a.  AS  OP 
09/30/86 

b.  ENO  FY 
1994 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICER  ;  ENLISTED  <  CIVILIAN  OFFICER  I  ENLISTED  ,  CIVILIAN 


13 

1460 

13 

1470 

7. 

•  .  TOTAL  ACREAGE  TENAI 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d-  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


7.  INVENTORY  DATA  ($000) 


TENANT  OF  NSB 


0 

1  1.230 
12,600 
0 

1 2 . 200 
0 

36,030 


CATEGORY 

CODE 


3 1 7 , 10 


PROJECT  TITLE 


ELECTROMAG  SYSTEMS  LAB 
TOTAL 


91,250  SF 


12.600 

12.600 


DESIGN  STATUS 
TART  COMPLETE 


06/88  06 /B9 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
NONE 

6.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
320.10  TOWED  ARRANG  FACILITY 


12.200 


FBEffORaCCPf 


OR  FUNCTIONS: 

This  cantar  is  tha  principal  Navy  RDT6E  Cantar  for  undarwatar  waepons 
systams  It  plans  and  conducts  programs  of  warfara  and  systams  analysis. 
RDT&E .  and  Flaat  support  in  undarwatar  warfara  waapons  systams  and 
conponants .’  undarsaa  survaillanca  systams.  submarina  communications 
systams,  navigation  and  ralatad  sciancas  and  tachnology.  Performs  a  wide 
variaty  of  functions  ranging  from  axploratory  rasaarch  through  tha 
in-sarvica  anginaaring  aasistanca  to  tha  Flaat  throughout  tha  lifa-cyci# 
of  thasa  systams. 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


($000) 


OD  FORM  1390 
10EC76 


PAGE  NO. 


159 


1 . COMPONENT 


NAVY 


FY  19_an  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  INST  ALU  AT  I  ON  AND  LOCATION 

NAVAL  UNDERWATER  SYSTEMS  CENTER, 


A.  PROJECT  TITLE 

ELECTROMAGNETIC  SYSTEMS 


5.  program  element 

S.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

B.  PROJECT  COST  (SOOOI 

_ QfiaSflHN _ 

-  -  -33JL10 _ 

_ BslflS _ 

_ i2»finn _ 

9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

ISOOO) 

ELECTROMAGNETIC  SYSTEMS  LABORATORY  . 

SF 

91,250 

- 

10,980 

.  BUILDING  . 

SF 

91,250 

114.00 

(10,400) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

(  580) 

SUPPORTING  FACILITIES . 

- 

- 

390 

ELECTRICAL  UTILITIES  . 

LS 

- 

- 

(  140) 

MECHANICAL  UTILITIES  . 

LS 

- 

- 

(  90) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  160) 

SUBTOTAL . 

- 

- 

- 

11,370 

CONTINGENCY  (5%)  . 

- 

- 

- 

570 

TOTAL  CONTRACT  COST . 

- 

- 

- 

11,940 

SUPERVISION ,  INSPECTION  «  OVERHEAD  (5.5%).  . 

- 

- 

- 

660 

TOTAL  REQUEST . 

- 

- 

- 

12,600 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

N-ADD) 

(35,750) 

io76escri^tion  of  PROPOSED  CONSTRUCTION 


Multi-story  steel  frame  building,  reinforced  concrete  spread  footings  and 
floors,  precast  concrete  and  brick  faced  exterior  walls,  built-up  roofing, 
elevators,  anechoic  chambers,  secure  compartmented  information  area, 
secure  space  for  submarine  communications  and  electronic  warfare  systems, 
technical  laboratories  for  research  and  systems  integration,  unique 
laboratory  support  spaces,  fire  protection  system,  air  conditioning, 
utilities. 


11.  REQUIREMENT:  91,250  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT;  Provides  a  secure  research,  development,  test  and  evaluation 
(RDT&E)  laboratory  for  shore-based  testing  of  communications  and 
electronic  warfare  systems,  including  its  life-cycle  support,  for  all 
submarines.  (Current  mission.) 

REQUIREMENT:  Adequate  and  unique  shore-based  RDTfcE  facilities  for 
essential  integration  of  submarine  communications  and  electronic  warfare 
systems  for  all  submarine  (SSBN,  SSN)  missions,  including  anti-submarine 
warfare  (ASW) ,  anti-surface  ship  warfare  (ASSW) ,  surveillance,  strike 
warfare,  and  strategic  deterrance.  Submarine  operations  require 
substantial  improvement  in  connectivity  to  National  Command  Authorities 
for  targeting  data,  as  well  as  command  and  control.  Improved  speed  and 
depth  performance  of  submarine  sensor  systems  to  reduce  the  vulnerability 
to  detection  is  a  further  necessity.  The  Soviet  naval  expansion  is 
significantly  increasing  the  vulnerability  of  U.S.  submarines  to  detection 

(Continued  on  DD  1391c) 
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1  c 


S'*  0101  l,  001  9*10 


r ) 


1.  COMPONENT 

NAVY 

FY  Ifl  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

a.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  UNDERWATER  SYSTEMS  CENTER,  NEW  LONDON,  CONNECTICUT 

|4.  PROJECT  TITLE 

8.  PROJECT  NUMBER  j 

ELECTROMAGNETIC  SYSTEMS  LABORATORY 

P-105 

11.  REQUIREMENT:  (Continued) 

and  attack,  thus  placing  ever-increasing  demands  on  our  strategic 
communications  systems  for  SSBN's.  The  U.S.  Navy  forward  area  maritime 
strategy  for  SSN's  will  place  these  submarines  in  hostile  waters  during 
critical  periods,  compounding  the  problw.  of  providing  secure  reliable 
covert  coonunications  to  these  vessels.  The  expanding  SSN  missions  in 
ASSN,  as  well  as  the  introduction  of  long-range  cruise  missiles  into  the 
strike  warfare  scenarios,  are  greatly  increasing  the  demands  upon 
communications  and  electronic  warfare  support  measures  (EWSV,  systems. 
CURRENT  SITUATION:  New  London  is  the  Navy's  principal  center  for  unique 
submarine  communications  systems,  electronic  warfare  (EW)  systems,  and 
electro-magnetic  (EM)  electro-optics  reconnaissance  and  search  systems. 

The  current  workload  covers  developments  in  the  specialized  submarine  EM 
areas  of  antennas,  exterior  communications,  EH  systems,  electro-optics, 
periscopes,  and  EM  compatibility.  Major  programs  within  these  areas 
include  development  of  the  Submarine  Integrated  Antenn »  System,  the  Navy's 
Satellite  Communication  Program,  Communications  RDT&E,  Periscope  Program, 
Ship  EM  Improvements  Program,  and  an  expanding  technology  base  program  to 
provide  the  basic  research  relevant  to  current  and  future  submarine  EM 
needs.  Present  facilities  devoted  to  EM  RDT&E  are  inadequate  with  respect 
to  space,  configuration,  security,  shielding,  and  other  unique 
attributes.  Existing  anecnoic  chambers  are  too  small  to  provide  an 
adequately-sized  quiet  zone  for  the  full  range  of  submarine  antennas. 
Secure  shielded  facilities  for  shore-based  testing  of  some  systems  under 
development  do  not  exist.  The  present  facilities  must  be  maintained  to 
support  immediate  research  and  fleet  technology  introduction  efforts  and 
are  unavailable  to  meet  expanding  program  needs. 

IMPACT  I?  NOT  PROVIDED:  Inability  to  provide  special  access  spaces  for 
secure  RDT&E  and  complete  integration  of  submarine  EM  systems  prior  to 
at-sea  testing,  saving  operational  submarine  time  and  costly  rework. 

Delay  in  advanced  EM  improvements  causing  continued  platform  vulnerability 
to  enemy  threats  and  detection.  Continued  inefficient  and  ineffective 
utilization  of  key  personnel  and  equipment  because  of  scattered  facility 
locations,  thereby  hindering  research  efforts. 


(Continued  on  DD  1391c) 
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pervious  editions  may  se  used  internally 
■  UNTIL  EXHAUSTED 


PAOE  NO.  ]  -i, 


t/N  ato* 


11.  COMPONENT 


FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 


13.  INSTALLATION  ANO  LOCATION 


NAVAL  UNDERWATER  SYSTEMS  CENTER,  NEW  LONDON,  CONNECTICUT 


14.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


ELECTROMAGNETIC  SYSTEMS  LABORATORY 


P-105 


12 .  SUPPLEMENTAL  DATA! 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  6-88 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete... .  11-88 

(d)  Date  Design  Complete. .  6-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Was  Most  Recently  U3ed: 


Yes _ No _ X_ 

N/A 


(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  515  ) 

(b)  All  Other  Design  Costs . (  200  ) 

(c)  Total . . . . .  715 

(d)  Contract . . . . . (  630  ) 

(e)  In-house . (  85  ) 


(4)  Construction  start. 


1-90 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations: 


Equipment 

Nomenclature 


Procur ing 
apropriation 


Fiscal  Year 
Appropriated 
or  Requested 


Cost 

($000) 


Various  and  related  RDT&E/ACP 

equipment  including 
computer  system, 
communication  control 
suites,  anechoic  chamber, 
periscope  bouys,  antennas, 
optics  laboratory, 
miscellaneous  instruments 


1988  -  1991 


35,750 
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RAGE  NO.  ]  £ 


1 .  COMPONENT 


a. 

FY  1990  MILITARY  CONSTRUCTION  PROGRAM  j 


NAVY  . 

3.  INSTALLATION  AND  LOCATION  j  4 .  COMMAND  j  S . 


I 

COMMANDANT  NAVAL  DISTRICT,  j  CHIEF  OF  NAVAL 

WASHINGTON,  DISTRICT  OF  COLUMBIA  |  OPERATIONS 


6.  PERSONNEL 
strength 

a.  AS  OF 
09/30/88 

b.  END  FY 

PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

— 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

enlisted 

2269 

2956 

1041 

22 

6 

0 

0 

0 

1994 

2222 

2840 

886 

22 

6 

0 

0 

0 

7.  INVENTORY  DATA  ($000) 


DATE 


AREA  CONSTR. 
COST  INDEX 

1  .04 


total 


CIVILIAN 

0  6294 

0  5976 


a.  TOTAL  ACREAGE  (  578) 


b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  .  95,660 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  62,220 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  420 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  39,770 

g.  REMAINING  DEFICIENCY .  58.010 

h.  GRAND  TOTAL .  256,080 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


DESIGN  STATUS 
START  COMPLETE 

09/87  03/88 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 
NONE 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


610. 10 

ADMINISTRATIVE  OFC  MOON 

102.000  SF 

10.700 

610.10 

ADMIN  MODN( QUAD  3) 

LS 

13,400 

610.10 

ADMIN  OFFICE  MOON 

LS 

9,170 

61010 

ADMIN  BLDG  143  MOON 

LS. 

6,500 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Provide  parsonnal  support  and  logistics  for  Naval  commands  In  tha 
Washington  arta,  Including  parsonnal ,  admlnlstrat Iva,  public  works, 
supply,  waterfront  and  harbor  sarvlcas. 

Chaaapaaka  Division  Naval  Facilities  Engineering  Command 

Naval  Historical  Canter 

Naval  Weapons  Engineering  Command 

Naval  Data  Automation  Command 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


CATEGORY 

CODE 

821  .22 


PROJECT  TITLE 


SCOPE 


COST 

ISOOOI 


STEAM  PLANT  SYSTEM  MODERN 
TOTAL 


LS 


420 


420 


DO  FORM  1390 
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1 .  COMPONENT 
NAVY 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  OBSERVATORY, 

WASHINGTON,  DISTRICT  OF  COLUMBIA 


I  4 .  COMMAND 


NAVAL  OCEANOGRAPHY 
COMMAND 


AREA  CONSTR. 
COST  INDEX 

1  .04 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

8 

0 

208 

0 

0 

0 

56 

23 

434 

9 

22 

229 

0 

0 

0 

55 

27 

478 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 

09/30/8$ 
B.  END  FY 
1994 


TOTAL 


723 

820 


7.  INVENTORY  DATA  (SOOO) 


( 


a.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  authorization  reouested  in  this  program  .  . 
a.  AUTHORIZATION  includeo  in  following  program 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL  . 


364) 


5,480 

980 

2,500 

0 

0 

1  ,  100 
10.060 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

310. 11 


PROJECT  TITLE 


SCOPE 


LABORATORY  EXPANSION 
TOTAL 


11,640  SF 


COST 

(SDOO) 


DESIGN  STATUS 
START  COMPLETE 


2,500 


06/88  04/89 


2.500 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 
NONE 

B-  MAJOR  PLANNED  NEXT  THREE  YEARS; 
NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Maka  observations  of  natural  and  artificial  celestial  bodies,  provide 
accurate  time  to  afford  Naval  vessels  and  aircraft  a  means  of  safe 
navigation,  and  advance  the  general  fields  of  navigation  and  astronomy 


1 1 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES : 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

0 

0 

0 


OD  FORM  1380 
1DEC76 


PAGE  NO. 


164 


1.  COMPONENT 


FY  19_ao_  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  OBSERVATORY , 


S.  PROGRAM  ELEMENT 


4.  PROJECT  TITLE 


7.  PROJECT  NUMBER 


9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

LABORATORY  EXPANSION  . 

SF 

11,640 

BUILDING  . 

SF 

11,640 

BUILT-IN  EQUIPMENT  . 

LS 

- 

SUPPORTING  FACILITIES . 

- 

- 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

UTILITIES . 

LS 

- 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

SUBTOTAL  . 

- 

- 

CONTINGENCY  (5%)  . 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

SUPERVISION,  INSPECTION  &  OVERHEAD  (S.5t).  . 

- 

- 

TOTAL  REQUEST . 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  | 

-  (NC 

1,890 

(1,600) 


10.  DESCRIPTION  OF  PROP 

Three-story  reinforced  concrete  building  addition,  pile  foundation, 
concrete  floors,  built-up  roof,  vibration  free  environment,  temperature 
and  humidity  controls,  computer  flooring,  fire  protection  system,  air 
conditioning,  utilities;  asbestos  removal. 


11.  REQUIREMENT:  59,180  SF.  ADEQUATE:  47,540  SF.  SUBSTANDARD:  0  SF. 
PROJECT :  Provides  additional  laboratory  facilities.  (Current  mission.) 
REQUIREMENT:  Adequate  and  properly-configured  facilities  to  accommodate 
ah  expanded  program  which  will  calculate  precise  time  and  positioning  for 
current  and  future  weapons  systems,  communication  systems,  and  platforms. 
Additional  laboratory,  computer,  and  equipment  spaces  are  necessary  to 
support  components  of  the  master  clock  system  and  measuring  and  data 
reduction  equipment.  Although  operational  needs  require  the  new 
laboratory  to  be  physically  separated  from  the  present  facilities,  a 
three-story  corridor  will  connect  the  two  facilities. 

CURRENT  SITUATION:  No  facilities  exist  to  support  the  expanded  program. 
Personnel  and  equipment  presently  occupy  inadequate  space.  Computer 
equipment  is  being  inefficiently  operated  in  spaces  with  inadequate 
environmental  controls. 

IMPACT  IF  NOT  PROVIDED:  Planned  increases  in  the  number  and 
sophistication  of  new  equipment  will  not  be  accommodated.  The  Naval 
Observatory  will  be  unable  to  support  expanded  program  and  mission 
requirements.  Space  to  accommodate  program  increases  with  precise 
environmental  control  will  not  be  available.  (Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1. COMPONENT 

NAVY 

90 

FY  19  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  OBSERVATORY,  WASHINGTON,  DISTRICT  OF  COLUMBIA 

|4.  PROJECT  TITLE 

S.  PROJECT  NUMBER  1 

LABORATORY  EXPANSION 

P-025 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  6-88 

(b)  Percent  Complete  as  of  January  1989 .  95 

(c)  Date  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete .  4-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 

(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($00u) 

(a)  Production  of  Plans  and  Specifications . (  115  ) 

(b)  All  Other  Design  Costs . (  100  ) 

(c)  Total . . . .• .  215  . 

(d)  Contract . (  190  ) 

( e)  In-hoU3e . (  25  ) 


(4)  Construction  start . . 1-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DO 
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PREVIOUS  EOITIONSMAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO.  4  ,4 

Sr*  N* 


1.  COMPONENT 

NAVY 

FY  1990  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

4 .  COMMAND 

5.  AREA  CONSTR. 

COST  INDEX 

NAVAL  AIR  STATION, 

COMMANDER  IN  CHIEF, 

CECIL  FIELD, 

FLORIDA 

ATLANTIC  FLEET 

ii  .  .  -  - 

.87 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 

b.  END  FY 
1994 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICER 

ENLISTED 

850 

900 

3300 

8450 

OFFICER  ENLISTED  CIVILIAN  OFFICER  I  ENLISTED  CIVILIAN  OFFICER  ENLISTED  CIVILIAN 


425 

425 


7.  INVENTORY  DATA  ($000) 


(  22.880) 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT .THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


194,660 
1 1 . 780 
..970 
4.010 
4,400 
109,420 
326,240 


CATEGORY 
CODE 


171.20 

211.21 


PROJECT  TIT 


LIGHT  ATTACK  WEAPONS  SCH 
ENGINE  MAINTENANCE  SHOP 
TOTAL 


LS 

7,710  SF 


DESIGN  STATUS 
TART  complete 


04/88  04/89 

01/87  06/88 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
171.20  CENTRIFUGE  TRAINER 
831.10  SANITARY  WSTWTR  SYS  UPGRD 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
211.81  JET  ENGINE  TEST  CELL 


8.700  SF 
LS 


5.900  SF 


2.010 

2,000 

4,010 

4.400 


04/89  05/90 


tO.  MISSION  OR  MAJOR  FUNCTIONS: 

An  Atlantic  Flaat  Master  Jat  station  tasked  with  providing  operational 
support  for  al i  east  coast  carrier  based  anti-submarine  warfare  aircraft 
(S-3),  and  16  carrier-based  light  attack  squadrons.  Cecil  Field  is  the 
sole  east  coast  suoport  site  for  F/A-  *8  squadrons. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  20 

B:  INSTALLATION  RESTORATION  39.660 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


DC  FORM  1390 
1DEC76 


PAGE  NO.  1  6  7 


1. COMPONENT 

FY  19  J£  MILIARY  CONSTRUCTION  PROJECT  DATA 

NAVY 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  AIR  STATION, 
CECIL  FIELD,  FLORIDA 


S.  PROGRAM  CLEMENT  I  «.  CATEOOR  V  CODE  7.  PROJECT  NUMBER  8.  PROJECT  COST  ($0001 


4.  PROJECT  TITLE 

ENGINE  MAINTENANCE  SHOP 


0204696N 


211.21  P-252 


9.  COST  ESTIMATES 


1,070 


750 
(  380) 

(  110) 
(  60) 
(  200) 
210 

(  80) 


1,010 

60 


1,070 
(  0) 


ENGINE  MAINTENANCE  SHOP  . 

ENGINE  SHOP . . 

BATTERY  SHOP . 

GROUND  SUPPORT  EQUIPMENT  HOLDING  AREA  .  . 

HANGAR  MODIFICATIONS . 

SUPPORTING  FACILITBIS  . 

UTILITIES  . 

PAVING  AND  SITE  IMRPOVEMENT ,  DEMOLITION  . 

SUBTOTAL . 

CONTINGENCY  (5%).  * . . 

TOTAL  CONTRACT  COST  . 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5%) 

TOTAL  REQUEST  . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


One-story  steel-frame  building  addition,  concrete  spread  footings  and 
floors,  masonry  and  metal  panel  walls,  steel  roof  deck,  insulation  and 
built-up  roof,  mezzanine,  high-bay  area;  one-story  masonry  building, 
concrete  spread  footings,  concrete  floor,  built-up  roof;  extend  bridge 
crane,  upgrade  compressed  air  system,  fire  protection  system,  air 
conditioning  and  mechanical  ventilation,  utilities;  paved  vehicle  holding 
area,  security  fencing;  demolition  of  one  building. 


11.  l:EQUIREMENT:  56,360  SF.  ADEQUATE:  48,650  SF.  SUBSTANDARD:  £  SF. 
PROJECT:  Constructs  an  addition  to  the  aircraft  engine  maintenance  shop, 
an  aircraft  battery  maintenance  shop,  and  enlarges  the  ground  support 
equipment  (GSE)  holding  compound.  (Current  mission.) 

REQUIREMENT:  Additional  engine  and  battery  maintenance  shop  space  to 
support  new  workload  generated  by  the  introduction  of  five  F/A-18  aircraft 
squadrons  in  the  late  1980's  and  the  transition  of  the  twelve  A- 7  aircraft 
squadrons  to  F/A-18* s  which  began  in  1988.  Construction  to  support  the 
new  F/A-18  squadrons  began  with  the  FY  1982  Military  Construction  program 
and  continued  in  following  years.  New  facilities  completed  or  under 
construction  include  hangars,  intermediate  maintenance  facilities, 
barracks,  supply  and  training  facilities,  parking  apron  and  utilities 
upgrade.  Engine  and  battery  maintenance  shops  wore  sufficiently  sized  to 
accommodate  the  first  arrivals.  Modification*  -  -  ,ince  provide  limited 

capabilities  f jc  maintenance  of  the  advanced  r  engine  used  in  the 

ontinued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


CO 


1.  COMPONENT 

NAVY 

FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  AIR  STATION,  CECIL  FIELD,  FLORIDA 

4.  PROJECT  TITLE 

6.  PROJECT  NUMBER 

ENGINE  MAINTENANCE  SHOP 

P-252 

11.  REQUIREMENT:  (Continued) 

F/A-18.  However,  now  that  the  five  new  squadrons  are  on-board  and  the 
transition  of  the  squadrons  from  A-7's  to  F/A-18' s  has  begun,  more  engine 
ar.d  battery  shop  space  is  required.  The  F/A-18  has  two  F-404  engines  and 
two  batteries,  while  the  A-7  has  only  one  TF-41  engine  and  one  battery. 

This  results  in  a  doubling  of  each  squadron's  engine  and  battery 
maintenance  requirements.  The  need  for  additional  GSB  holding  area  is 
long-standing  and  compounded  by  the  addition  of  new  equipment  assigned  to 
the  newly  established  squadrons.  A  fenced  and  controlled  area  is 
necessary  for  security  of  the  equipment. 

CURRENT  SITUATION;  The  engine  shop  provides  shops  and  support  spaces  for 
maintenance  of  A-4,  A-7,  and  S-3  aircraft  engines,  with  limited  capacity 
and  support  for  F/A-18  engines.  Maintenance  requirements  for  the  older 
aircraft  will  cor'.inue  through  the  1990's.  Additional  shop  space  is  needed 
for  the  F/A-18  workload.  The  small  battery  shop  is  not  sized  to 
accommodate  the  additional  workload  generated  by  the  addition  of  five 
squadrons  and  the  doubling  of  batteries  in  the  transition  squadrons.  The 
existing  building,  built  in  1945,  has  outlived  its  useful  life  and  cannot 
be  economically  upgraded. 

IMPACT  IF  NOT  PROVIDED:  The  aircraft  engine  and  battery  maintenence  shops 
will  be  unable  to  keep  pace  with  the  increasing  workload.  Processing  of 
these  components  will  backlog  at  a  unacceptable  rate  and  adversely  affect 
the  squadrons  ability  to  get  ready  for  carrier  deployment.  Ground  support 
equipment  assigned  to  the  new  F/A-18  squadrons  will  be  parked  in  the 
already  crowded  compound  or  around  hangars  without  security  fencing  and 
controls. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  1-87 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  351  Complete . , . .  5-87 

(d)  Date  Design  Complete . . .  6-88 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(Continued  on  DD  1391c) 
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1  69 


t/N  •Itt  ll  -MV Ml | 


1.  COMPONENT 

NAVY 


FY  1921.MILITARY  construction  project  data 


2.  OATE 


3.  INSTALLATION  AND  LOCATION 


NAVAL  AIR  STATION,  CECIL  FIELD,  FLORIDA 


4.  PROJECT  TITLE 
ENGINE  MAINTENANCE  SHOP 


S.  PROJECT  NUMBER 

P-252 


12.  SUPPLEMENTAL  DATA:  (Continued) 
(3) 


Total  cost  (c)  «  (a)  +  (b)  or  (d)  +  (e) : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . 

(c)  Total . 

(d)  Contract . 

(e)  In-house . . . . . 


($000) 


( 

50 

( 

35 

85 

( 

60 

( 

25 

(4)  Construction  start. 


12-89 


(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PREVIOUS  EOITIONS  MAT  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PACE  NO. 


170 


1  .  COMPONENT 

'  FY 

NAVY  1 

1990  MILITARY  CONSTRUCTION  PROGRAM 

|2.  DATE 

3.  INSTALLATION  AND  LOCATION 

i 4 .  CO  4MAND 

5.  AREA  CONSTR. 

1 

i 

COST  INDEX 

NAVV.  HOSPITAL. 

,  NAVAL  MEDICAL 

JACKSONVILLE,  FLORIDA 

i  COMMAND 

.87 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/68 

b.  END  FY 

1994 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICER  [  ENLISTED  I  CIVILIAN  OFFICER  '  ENLISTED  CIVILIAN 


330 

•’34 

250 

374 

720 

250 

A.  TOTAL  ACREAGE  TENAi 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUPED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  , 

0.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


7.  INVENTORY  DATA  ($0001 


TENANT  OF  NAS 


13,770 

18.600 

3,080 

940 

0 

400 
35 , 790 


8.  PROJECTS  REOUESTEO  IN  THIS  PROGRAM: 

CATEGORY 

COST 

DESIGN  STATUS 

CODE  PROJECT  TITLE 

SCOPE 

ISOOOI 

START  COMPLETE 

721.11  BACHELOR  ENLISTED  QUARTERS 

TOTAL 

25,540  SF  _ 

2.080 

2,080 

11/86  10/88 

9-  FUTUR 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 
441.20  MEDICAL  WAREHOUSE  ADDITION 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


06/89  ‘  06/90 


ION  OR  MAJOR  FUNCTION 
Provides  inpatient  and  outpatient  health  care  for  active  duty  Navy  and 
Marine  Corps  personnel.  Federal  Uniformed  Services  personnel,  and  other 
authorized  beneficiaries.  Naval  Hospital  Jacksonville  serves  northeast 
Florida  and  southeast  Georgia. 


11 .  OUTSTANDING  PO 


AFETY  DEFICIENCIES : 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


( SOOO ) 


0 

0 

0 


00  FORM  mo 
10(C 76 


PAGE  NO.  1  7  i 


4.  prompt  tint 


1.  COMPONENT  an 

FY  19__  MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY 


3.  INSTALLATION  ano  location 
NAVAL  HOSPITAL, 
JACKSONVILLE,  FLORIDA 


S.  PROGRAM  ELEMENT 


BACHELOR  ENLISTED  QUARTERS  . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (51)  . 

TOTAL  CONTRACT  COST  . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


2,080 
(  0) 


DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two-story  building,  concrete  foundation  and  floors,  pre-cast  concrete 
bearing  walls  and  roof,  fire  protection  system,  air  conditioning, 
utilities;  32  two-bedroom  modules  with  private  bathrooms,  lounges,  laundry, 
storage,  vending,  mechanical  equipment. 

Grade  mix:  128  E1-E4 .  Total:  128. 


11.  REQUIREMENT:  269  PN.  ADEQUATE:  JD  PN.  SUBSTANDARD:  0  PN. 

PROJECT:  Provides  adequate  billeting  for  128  enlisted  personnel.  (Current 
mission. ) 

REQUIREMENT:  Adequate  housing  for  269  enlisted  personnel  assigned  to  the 
hospital  as  permanent  support  personnel. 

CURRENT  SITUATION:  There  are  no  adequate  berthing  spaces  on  base. 

Enlisted  personnel  are  being  housed  in  inadequate  barracks  that  cannot  be 
economically  upgraded  and  in  the  civilian  community.  A  new  construction 
deficiency  of  269  adequate  billeting  spaces  exists.  After  construction  of 
this’  project,  the  remaining  projected  space  deficit  will  be  satisfied  by  a 
follow-on  project  currently  unprogrammed.  All  projected  space  requirements 
are  revalidated  annually  by  a  new  survey,  which  updates  planning 
projections. 

IMPACT  IF  NOT  PROVIDED:  Adequate  living  quarters  for  all  bachelor  enlisted 
personnel  on  base  will  continue  to  be  unavailable,  resulting  in  an 
increased  response  time  for  those  personnel  who  must  live  off-base  and 
respond  to  recalls  during  periods  of  mass  casualty  or  emergency  situations. 

(Continued  on  DD  1391. ) 
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PAGE  NO. 


1.  COMPONENT 

NAVY 

FY  IQ  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION 

NAVAL  HOSPIT 

kNO  LOCATION 

AL,  JACKSONVILLE,  FLORIDA 

4.  PROJECT  TITLE 

BACHELOR  ENLISTED  QUARTERS 

6.  PROJECT  NUMBER 

P-320 

- - - 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Froject  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started . 

(b)  Percent  Complete  as  of  January  1989 

(c)  Date  Design  35%  Complete . 

(d)  Date  Design  Complete . 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  285  ) 

(b)  All  Other  Design  Costs . (  '  15  ) 

(c)  ‘Total . . .  300 

(d)  Contract . ( _ 15  ) 

(e)  In-house . (  285  ) 


(4)  Construction,  start . . 12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


11-86 

100 

11-87 

10-88 


"orm  _  previous  editions  may  *e  used  internally 

LIU  1  DEC  76  1«53  1C  UNTIL  EXHAUSTED 


PAGE  NO. 


.1  / 


%/H  9103  1*401  atit 


(  /*! 


1  .  COMPONENT 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

, 4 .  COMMAND 

5.  AREA  CONSTR. 

1 

COST  INDEX 

NAVAL  TRAINING  CENTER, 

CHIEF  OF  NAVAL 

i 

ORLANDO.  FLORIDA 

j  EDUCATION  AND  fRAINING 

.84 

. J-  •  -  -  , 

6.  PERSONNEL 
STRENGTH 

A.  AS  OF 

09/30/86 
D.  END  FY 
1994 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICE*  ENLISTED  CIVILIAN  OFFICE*  ENLISTED  CIVILIAN  OFFICE*  1  ENLISTED  CIVILIAN 


13314 

16794 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  2.098) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  .  181.340 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  36,240 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  18.400 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  19.350 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  22.620 

g.  REMAINING  DEFICIENCY .  36,670 

h.  GRAND  TOTAL  •  ■  .  314.620 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


19595 

23239 


CATEGORY 
CODE 


171  .20 
179.45 


PROJECT  TITLE 


ELECTRONIC  TECHNICIAN  SCH 
FF  TRAINING  FACS 
TOTAL 


COPE 


151 .550  SF 
17,780  SF 


14, 190 
4.210 
18.400 


DESIGN  STATUS 
TART  COMPLETE 


08/88  11/89 

08/87  11/88 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

431.10  COLD  STORAGE  WAREHOUSE 
721.14  BARRACKS 

722.10  MESS  HALL 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
740.74  CHILD  CARE  CENTER 

721.14  BARRACKS 


10.560  SF 
1 16.630  SF 
52.000  SF 


7.250  SF 
720  PN 


1,400 

10.910 

7.040 

19.350 


5.300 
1 1 .240 


04/86 
1 1/88 


08/87 

01/90 


10.  MISSION  OR  MAJOR  FUNCTI 

Provide  basic  indoctrination  (recruit  training)  for  enlisted  personnel: 
primary,  advanced,  and  specialized  training  tor  officer  and  enlisted 
personnel . 


TANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

POLLUTION  ABATEMENT  60 

INSTALLATION  RESTORATION  3,000 

OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


DD  FORM  1390 
1DEC76  • 


PAGE  NO. 


3.  DATE 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  TRAINING  CENTER, 


A.  PROJECT  TITLE 

ELECTRONIC  TECHNICIAN 


S.  PROORAM  ELEMENT 


II'MIKVAXIC 


9.  COST  ESTIMATES 


ELECTRONIC  TECHNICIAN  SCHOOL  . 

BUILDING  ACADEMIC  SPACE . 

ELECTRONICS  LABORATORY  SPACE  . 

SUPPORTING  FACILITIES . 

UTILITIES . . . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST.  .  .  . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


QUANTITY 

UNIT 

COST 

151,550 

- 

102,250 

70.00 

49,300 

105.00 

- 

- 

- 

- 

• 

- 

- 

- 

- 

- 

- 

-  (N 

■ 

JN-ADD) 

12,810 

640 


13,450 

740 


14,190 
(  0) 


Three-story  reinforced  concrete  frame  building,  concrete  foundation  and 
floors,  masonry  walls  with  brick  facing,  roof  capable  of  supporting 
electrical  equipment,  fire  protection  system,  air  conditioning  and 
mechanical  ventilation,  utilities;  classrooms,  laboratories';  relocate 
playing  field. 


11.  REQUIREMENT;  151,550  SB.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 

PROJECT:  Constructs  an  applied  instruction  building.  (New  mission.) 
REQUIREMENT:  Adequate  and  properly-configured  facilities  to  accommodate 
the  Electronics  Technician  "A"  School  at  Orlando.  Space  for  classrooms, 
electronics  laboratories,  technical  library,  instructor  spaces,  and  other 
support  spaces  are  necessary.  This  school  will  support  five  courses. 
Eighty-two  classes  will  be  convened  each  year  with  an  average  on-board 
population  of  greater  than  2,300  students.  The  return  of  all  basic 
electricity  and  electronics  training  to  the  Electronics  Technician  "A* 

School  has  expanded  the  curriculum.  Also  supporting  the  curriculum  is  the 
growing  amount  of  electronics  in  combat  systems  used  in  the  fleet. 

CURRENT  SITUATION:  Phase  I  of  this  training  will  be  established  in  existing 
facilities  at  Orlando.  Facilities  for  Phase  II  will  be  provided  by  this 
project.  With  the  establishment  of  Phases  I  and  II  at  Orlando,  electronics 
technician  training  at  Great  Lakes  will  be  disestablished  and  single-sited 
at  Orlando.  Single-siting  this  training  will  result  in  an  annual  cost 


(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1.75 


t/N  0t02  LP  001  3910 


1.  COMPONENT 

NAVY 

FY  IQ  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  TRAINING  CENTER,  ORLANDO,  FLORIDA 

1 4.  PROJECT  TITLE 

S.  PROJECT  NUMBER  | 

ELECTRONIC  TECHNICIAN  SCHOOL 

P-482  | 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION;  (Continued) 

avoidance  of  over  $9.5  million  in  expenditures  for  permanent  change  of 
station  moves  for  trainees. 

IMPACT  IF  NOT  PROVIDED t  Phase  II  cannot  be  implemented  at  Orlando, 
severely  degrading  the  efficiency  of  having  a  single  site  training  program 
for  electronics  technicians.  Cost  avoidance  of  $9.5  million  annually  for 
trainee  moves  will  not  be  realized. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  6-88 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete' .  11-89 


(2)  Rasis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  620  ) 

(b)  All  Other  Design  Costs . (  170  ) 

(c)  Total .  790 

(d)  Contract . (  680  ) 

( e)  In-house . (  110  ) 


(4)  Construction  start..... . . . 2-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DDio«c7«  1391c 


PREVIOUS  COITIONS  MAY  SC  USED  INT*  ANALLY 
UNTIL  EXHAUSTED 


/ 


VNUM'UWWI 


PACE  NO. 


1. COMPONENT 


NAVY 


3.  installation  ano  location 
NAVAL  TRAINING  CENTER, 
ORLANDO,  FLORIDA 


S.  PROGRAM  ELEMENT 

0805796N 


FY  19,90  MILITARY  CONSTRUCTION  PROJECT  DATA 


4.  PROJECT  TITLE 

FIRE  FIGHTING  TRAINING 
FACILITIES _  . _ 


7  PROJECT  NUMBER  8.  PROJECT  COST  (8000) 


P-177 


9.  COST  ESTIMATES 


4,210 


FIRE  FIGHTING  TRAINING  FACILITIES . 

TRAINING  FACILITY . 

GAS  MASK  TRAINING  FACILITY  . . .  . 

UTILITY  SUPPORT  BUILDING  . 

BUILT-IN  EQUIPMENT  . 

TECHNICAL  OPERATING  MANUALS . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  .  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

SF 

17,780 

SF 

13,280 

SF 

1,300 

SF 

3,200 

LS 

- 

LS 

- 

LS 

- 

LS 

- 

LS 

- 

150. 

85. 
150.001 


4-ADD) 


COST 

(8000) 

3 

,350 

(1 

,990) 

( 

110) 

( 

480) 

( 

650) 

( 

120) 

450 

( 

160) 

( 

170) 

( 

120) 

3 

,800 

190 

3 

,990 

220 

4 

(1 

,210 

,700) 

Three  one-story  reinforced  concrete  frame  and  masonry  buildings,  concrete 
foundations  and  floors,  built-up  roofs?  training  facility  will  have 
reinforced  concrete  walls  with  metal  grating  over  crawl  space,  fire 
protection  system,  air  conditioning,  utilities?  pollution  abatement  in 
training  facility?  12,000-gallon  fuel  storage  tank,  two  125,000-gallon 
steel  water  storage  tanks,  two  125,000-gallon  wastewater  treatment  storage 
tanks,  one  18,000  gallon-steel  propane  storage  tank,  burning  devices. 


11.  REQUIREMENT'.  17,780  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 

PROJECT:  Provides  a  fire  fighting  training  facility  at  the  Recruit 
Training  Command  for  classroom  instruction  and  realistic  hands-on  training 
in  the  control  and  extinguishment  of  shipboard  fires.  (Current  mission.) 
REQUIREMENT:  Adequate  facilities  to  permit  all  recruits  to  participate  in 
fire  fighting  training  prior  to  reporting  to  tneir  first  duty  station.  The 
proposed  facility  will  be  environmentally  clean  and  offer  a  high  degree  of 
realism.  A  shipboard  fire  probably  represent?  the  greatest  threat  to  a 
ship.  Prompt,  effective  action  is  essential  to  limit  the  spread  of  fires. 
CURRENT  SITUATION:  The  present  fire  fighting  trainer  is  an  open  area,  with 
open  pit  burning  of  oil.  These  fires  are  dirty,  unsightly,  and  require 
lengthy  clean-up  between  exercises.  They  offer  a  low  degree  of  realism  and 
cannot  provide  the  requisite  variety  of  fires  which  may  be  encountered. 
IMPACT  IF  NOT  PROVIDED t  Recruits  will  be  assigned  to  sea  duty  without 
realistic  hands-on  training,  posing  a  serious  deficiency  to  the  fleet. 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


3  1  77 


1. COMPONENT 

NAVY 

- - - 

FY  ia  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  OATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  TRAINING  CENTER,  ORLANDO,  FLORIDA 

|4.  PROJECT  TITLE 

S.  PROJECT  NUMBER  j 

FIRE  FIGHTING  TRAINING  FACILITIES 

P-177 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1) 


(2) 


(3) 


(4) 

(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations: 

Fiscal  Year 

Equipment  Procuring  Appropriated  Cost 

Nomenclature  Appropriation  or  Requested  ($000) 

Recruit  Fire  Fighting  OPN  1988  1,700 

Trainer 


Status: 

(a)  Date  Design  Started.. . . .  8-87 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Oate  Design  35%  Complete . . .  1-88 

(d)  Date  Design  Complete .  11-88 


Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


Total  cost  (c)  ■  (a)  +  (b'  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications... . (  175  ) 

(b)  All  other  Design  Costs . (  60  ) 

(c)  Total . .' . . • .  235 

(d)  Contract . (  200  ) 

(e)  In-house . . . (  35  ) 

Construction  start . . 12-69 _ 


r 
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PREVIOUS  COITIONS  MAY  SC  USCD  INI ERNALLY 
UNTIL  EXHAUSTED 


PAOE  NO. 


1.  COMPONENT 


FY  19  JO  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY _ |  _ 

3.  INSTALLATION  AND  LOCATION 

NAVAL  DIVING  AND  SALVAGE  TRAINING 
CENTER.  PANAMA  CITY,  FLORDIA 

SPROORAM  ELEMENT  Is  CATEOORY  CODE 


4.  PROJECT  TITLI 

DIVER  TRAINING  BUILDING 
_ ADDITION _ 

I  7.  PROJECT  NUMBER  It.  PROJECT  COST  (*000) 


0804731N 


171.20  1  P-314 

t.  COST  ESTIMATES 


4,300 


U/M 

QUANTITY 

UNIT 

COST 

COST 

tsoooi 

SF 

34,500 

“  ! 

57616 

SF 

32,000 

83.00 

(2,660) 

SF 

2,500 

72.00 

(  180) 

LS 

- 

- 

(  60) 

LS 

- 

- 

(  110) 

- 

1 

- 

880 

LS 

- 

- 

(  660) 

LS 

- 

- 

(  70) 

LS 

- 

(  60) 

LS 

—  1 

- 

(  90) 

- 

- 

- 

3,890 

- 

- 

- 

190 

- 

- 

- 

4,080 

- 

- 

- 

220 

- 

- 

- 

4,300 

-(NO 

N-ADD) 

(  0) 

DIVER  TRAINING  BUILDING  ADDITION  . 

BUILDING  ADDITION . 

BUILDING  MODIFICATION . 

BUILT-IN  EQUIPMENT  . 

TECHNICAL  OPERATING  MANUALS . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


10,  description  of  Mop6$ib£6N$Thu<iYioN - 

Two-story  reinforced  concrete  frame  building  addition,  pile  foundation  and 
concrete  floors,  masonry  walls,  built-up  roof;  building  modifications; 
fire  protection  system,  air  conditioning,  utilities. 

Il7  REQUIREMENT;  56,440  SF 7  ADEQUATE:  21,940  SF.  SUBSTANDARD:  (2,500)  SF. 
PROJECT:  Provides  an  addition  to  the  diver  training  building  to  support 
an  increased  training  load.  (Current  mission.) 

REQUIREMENT:  Adequate  training  facilities  to  accommodate  the  growing 
demand  for  qualified  divers  in  the  fleet.  Additional  space  is  necessary 
for  classrooms,  laboratory,  training  support,  medical  space,  and  diving 
gear  repair  3pace.  Diving  is  rigorous  and  demanding  work  and  potentially 
dangerous.  Physical  training  is  an  essential  element  of  diver  training. 
Excellent  physical  condition  is  mandatory  to  meet  the  hazards  which  could 
occur  at  any  time.  To  prepare  divers  to  cope  with  the  physical  demands 
placed  on  them,  stringent  physical  training  is  necessary  for  all 
personnel,  instructors,  and  students  alike. 

CURRENT  SITUATION:  The  existing  facility  was  designed  to  accommodate  237 
students  and  is  currently  accommodating  435  with  a  projected  loading  of 
724  personnel.  Since  the  existing  classrooms  are  already  overcrowded, 
some  classes  will  have  to  share  classrooms. 

IMPACT  IF  NOT  PROVIDED:  The  quality  of  training  will  be  adversely 
affected,  resulting  in  less  proficient  divers  being  sent  to  fleet 
activities  for  dut:  .  Because  Jr.a  demand  for  divers  has  increased  so 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  Be  USED  INTERNALLY 
UNTIL  exhausted 


I.COMKNtNT 

NAVY 

FY  lfllLvilUTARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ano  location 

NAVAL  DIVING  AND  SALVAGE  TRAINING  CENTER,  PANAMA  CITY,  FLORIDA 

4.  PNOJECT  TITLt 

DIVER  TRAINING  BUILDING  ADDITION 

S.  PflOJtC*  JMMA 

P-314 

1 

— 

11.  REQUIREMENT:  (Continued) 

IMPACT  IF  NOT  PROVIDED:  (Continued) 

rapidly,  the  existing  facilities  are  incapable  of  meeting  the  fleet 
requirements. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  3-88 

(b)  Percent  Complete  as  of  January  1989 .  50 

(c)  Date  Design  35%  Complete.... .  10-88 

(d)  Date  Design  Complete . . .  6-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (o)  or  (d)  ♦  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  195  ) 

(b)  All  Other  Design  Costs . (  65  ) 

(c)  Total . . . .  260 

(d)  Contract . (  25  ) 

(e)  In-house . (  235  ) 


(4)  Construction  start . . . - . . 12-89 


(month  and  year) 

b.  Equipment  associaced  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD,  "MVIOUSSOITIONSMAY  M  U»«0 INTSANALLY  un  1Q1 

1  etc  199  1C  UNTIL  SXH AUSTKD  *AO«  NO.  j  j 

tfH 


1 .  COMPONENT 


I 


FY 


NAVY 

3.  installation  and  location 


1990 


NAVY~~EXPERIMENTAL  DIVING  UNIT. 
PANAMA  CITY.  FLORIDA 


2.  DATE 


MILITARY  CONSTRUCTION  PROGRAM 


4,  COMMAND  jS.  AREA  CONSTR . 

j  COST  INDEX 

NAVAL  SEA  SYSTEMS 

COMMAND  ,  .87 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 

b.  END  FY 

PERMANENT 

STUDENTS 

SUPPORTED 

CIVILIAN 

CIVILIAN 

OFFICER 

ENLISTED  CIVILIAN 

14 

62 

35 

0 

0 

0 

1 

5  j  0 

1  17 

1994 

14 

62 

39 

0 

0 

0 

1 

5  |  0 

.  .  .1 

121 

7.  INVENTORY  DATA  ($000) 

a.  TOTAL  ACREAGE  TENANT  OF  NCSC 


b.  INVENTORY  TOTAL  AS  OF  30  SEP  88 .  0 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  0 

d.  AUTHORIZATION  requested  in  this  PROGRAM  .  a, 900 

a.  authorization  included  in  following  program  .  0 

f.  planned  in  next  three  program  years  .  0 

o.  REMAINING  DEFICIENCY .  0 

h.  GRAND  TOTAL  3.900 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

PROJECT  TITLE 

. . . SCORE.. 

COST 

(SOOO) 

DESIGN 

start 

STATUS 

COMPLETE 

320 . 20 

UNDERWTR 

TOTAL 

EQUIP  SPT  COMPLEX 

19.370  SF  _ 

2.900 

2.900 

03/88 

06/89 

9 .  FUTURE  PROJECTS : 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  . 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Tram  officar  ana  anlistau  partonna'  in  diving,  snip  salvaga.  and 
tubman i na  rascua . 


11.  OUTSTAND'NG  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH);  0 


1  E  - 


OD  FORM  1390 
1D6C76 


PAGE  NO. 


1,  COMPONENT 


FY  19-40.  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  EXPERIMENTAL  DIVING  UNIT, 


4.  PROJECT  TITLE 


8.  PROORAM  ELEMENT 


UNDERWATER  EQUIPMENT  SUPPORT 


S.  PROJECT  COST  (80001 


U/M  QUANTITY 


UNDERWATER  EQUIPMENT  SUPPORT  COMPLEX  .... 

BUILDING  ADDITION . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . . 

SPECIAL  CONSTRUCTION  FEATURES.  ...... 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (St)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5%). 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


360) 

520 

300) 

70) 

150) 

2,620 

130 

2,750 

150 

2,900 

0) 


Two-story  reinforced  concrete  frame  building  addition,  masonry  walls  with 
brick  facing,  pile  foundation,  reinforced  concrete  floors,  built-up  roof 
on  reinforced  concrete  decking,  compressed  air  system,  security  lighting, 
fire  protection  sprinkler  system,  air  conditioning,  utilities. 


11.  REQUIREMENT:  54,450  SF.  ADEQUATE:  35,080  SF.  SUBSTANDARD:  0  SF. 
PROJECT :  Provides  laboratory  for  research,  development,  test,  and 
evaluation  (RDTfcE)  of  diving  and  hyperbaric  systems.  (Current  mission.) 
REQUIREMENT:  Adequate  and  properly-configured  facilities  to  accommodate 
laboratory  workspace  and  storage  areas  for  RDTfcE  involving  diving  and 
hyperbaric  operations  supporting  the  fleet  and  other  DOD  agencies.  This 
unit  has  been  assigned  as  the  technical  support  agent  for  RDT&E  for  all 
Navy  diving  and  hyperbaric  systems,  components,  diving  practices  and 
procedures  to  determine  safety,  operational  suitability  and  limits,  and 
conformance  to  established  standards.  Manned  and  unmanned  RDT&E  efforts 
are  perforamd  in  the  Ocean  Simulation  Facility  (OSF) ,  the  world's  largest 
hyperbaric  complex,  and  in  the  Experimental  Diving  Facility  (EDF) ,  with 
three  unmanned  hyperbaric  chambers  for  diving  equipment  and  hardware. 
CURRENT  SITUATION:  Since  relocating  to  Panama  City  in  1975,  this  unit  has 
experienced  significant  growth  in  mission  expansion,  equipment  assets,  and 
personnel.  The  number  of  permanent  employees  has  grown  from  14  to  28  with 
a  proposed  increase  to  35  in  the  neai  future  to  help  support  everyday  and 
urgent  classified  priority  programs.  There  are  RDT&E  equipment  items 

(Continued  on  DD  1391c) 
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PREVIOUS  epiTIONS  MAV  IE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


RAGS  NO.  ] 


1.  component 


FY  19_MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  EXPERIMENTAL  DIVING  UNIT,  PANAMA  CITY,  FLORIDA 

4,  PAOJtCT  TITLS 

9.  PAOJSCT  NUMSIA 

UNDERWATER  EQUIPMENT  SUPPORT  COMPLEX 

P-347 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION:  (Continued) 

which  need  environmentally-controlled  storage  facilities. 

that  do  not 

exist  today.  Expanded  aiasiont  have  incraaaad  aarvicaa  provided  such  aa 
on-iite  asaiatance  to  fleet  diving  comanda  worldwide  to  include  on-scene 
inapection  of  ahipboard  diving  syatema  during  pre-overhaul  teat  and 
inspection,  diving  and  hyperbaric  system  deaign  aafety  reviews,  overhaul 
of  diving  ayateiaa,  construction  of  hyperbaric  recompression  chamber a,  and 
■wdical  evaluation  of  the  adequacy  of  divers'  life  aupport  ayatema.  As  a 
result  of  thia  increased  workload  and  equipment  inventories,  facility 
workspace  has  remained  unchanged  and  lacks  adequate  storage  for  spare 
parts,  project  materials,  and  equipment.  Thia  also  makes  Scheduling  and 
efficiency  of  daily  operations  more  difficult,  delaying  project  completion 
dates  for  fleet  requirements. 

IMPACT  IF  HOT  PROVIDED:  Inability  to  meet  specific  life-critical  fleet 
testing  of  diver  and  combat  swimmer  support  equipment.  Continue  to 
perform  mission  tasking  in  overcrowded,  less  efficient,  and  inadequate 
spaces.  Continuing  delays  in  services  provided  for  fleet  readiness  and 
sustainability,  as  well  as  completing  classified  projects. 


12 .  .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Deaign  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  3-P8 

(b)  Percent  Complete  as  of  January  1989 .  50 

(c)  Date  Design  351  Complete .  10-88 

(d)  Date  Deaign  Complete .  8-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Deaign:  Yes _ No  X 

(b)  Where  Deaign  Was  Most  Recently  Used:  N/A _ 


Total  coat  (c)  »  (a)  +  (b)  or  (d)  +  (e)  : 

(a)  Production  of  Plana  and  Specifications. 

(b)  All  Other  Design  Costs . 

(c)  Total .  . 

(d)  Contract . 

(e)  In-house . . . 


(J000) 
140  ) 
35  ) 

i?» 

15  ) 
160  ) 


(4)  Construction  start . . 12-89 _ 

(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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1 .  COMPONENT 

!  FY 

NAVY 

,990  MILITARY  CONSTRUCTION  PROGRAM 

j  2.  DATt 

3.  INSTALLATION  and  location 

j  4 .  COMMAND 

i 5.  AREA  CONSTR. 

I 

COST  INDEX 

NAVY  PUBLIC  WORKS  CENTER, 

NAVAL  FACILITIES 

PENSACOLA,  FLORIDA 

ENGINEERING  COMMAND 

1 

- 1_  -  _  _ 

6-  PERSONNEL 
STRENGTH 

*.  AS  or 

09/30/88 
b  ENO  FY 

1994 


PERMANENT 


.  STUDENTS 


SUPPORTED 


OFFICES  I  ENLISTED  !  CIVILIAN 


7. 

INVENTORY  DATA  ItOOO) 

a.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88 

( 

285) 

81,830 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY. 

5,820 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 

2,100 

S.  AUTHORIZATION  INCLUDED  IN  FOLLOWING 

PROGRAM 

3,440 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS 

2,100 

g.  REMAINING  DEFICIENCY . 

18.850 

h.  GRAND  TOTAL  . 

93,840 

8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATEGOSY 

COST 

DESIGN  STATUS 

CODE  PROJECT  TITLE 

It 0001 

ST  AST 

832.10  WASTEWATER  TRANSFER  SYSTEM 

LS 

. 2. ’00 

03/88 

09/89 

TOTAL 

2.  100 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 
84210  WTR  8  SEWER  PIPELINES  SEP 

LS 

3.440 

04/89 

05/90 

TOTAL 

3.440 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
841.51  POTABLE  WATER  RESERVOIRS 

5.680  GM 

2. 100 

ProviMi  public  work*,  public  utilities,  public  housing,  transportat ion 
support,  *ngin**rlna  itrvtctt ,  snore  facilities  planning  support,  and  all 
other  public  work*  logistic*  support  Inciosnt  thereto.  raquiraa  by  tna 
operating  forces,  dependent  activities,  and  othar  commands  located  in  tns 
vicinity  of  the  Pensacola  Navy  Complex. 


Wil  FIULi:>»fU 


pollution  abatement 
installation  restoration 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

2.450 

0 

0 


00  FORM  1N0 
1D8C78 


PAGE  NO. 


185 


1  COMPONENT 


FY  19 _90  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVY  PUBLIC  WORKS  CENTER, 


S.  PROOKAM  ELEMENT 


4.  PROJECT  TITL1 


7.  PROJECT  NUMIE  A 


I  PROJECT  COST  (SOOOI 


t.  COST  tSTNMATIS 


ITEM 

U/M 

quantity 

WASTEWATER  TRANSFER  SYSTEM  . 

■n 

- 

FORCE  MAIN . 

LF 

8,320 

FORCE  MAIN  CONVERSION . 

L? 

11,500 

GRAVITY  LINE  . 

LF 

5,650 

PUMP  STATION  . 

LS 

- 

PUMP  STATION  ALTERATIONS  . 

LS 

- 

SUBTOTAL . . . 

- 

- 

CONTINGENCY  (51)  . 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5«). 

- 

-  . 

TOTAL  REQUEST . 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

1,890 
(  610) 
(  410) 

(  430) 

(  380) 

( _ 60) 

1,890 

100 

1,990 

no 

2,100 

NON- ADI  I )  (  0) 


r-l  LM.TT  A  iT.TTr.T  Jl  1. 


Install  two  12-inch  and  one  15-inch  gravity  wastewater  lines  to  new  pump 
station;  install  force  main  to  water  main,  install  new  force  main; 
construct  reinforced  concrete  pump  station,  install  new  pumps  and  pressure 
switch;  manholes,  converted  lines  encased  in  concrete. 


11.  REQUIREMENT:  As  Required. 

PROJECT:  Converts  portions  of  an  unused  potable  water  line  to  a  raw 
wastewater  transfer  line,  installs  new  raw  wastewater  transfer  mains,  and 
constructs  a  wastewater  pumping  station.  (Current  mission.) 

REQUIREMENT:  An  adequate  and  economical  method  of  transferring  and 
treating  wastewater  generated  at  Corry  Station,  located  about  three  miles 
north  of  the  Naval  Air  Station  (NAS).  Conversion  of  portions  of  an  unused 
potable  water  line  between  Corry  Station  and  the  NAS  will  allow  wastewater 
to  be  transferred  to  the  Navy  treatment  plant  at  the  NAS.  The  domestic 
wastewater  flow  from  Corry  Station  will,  in  fact,  benefit  operation  of  the 
Navy  treatment  plant  whose  present  flow  is  predominantly  industrial 
wastewater.  The  combined  flow  would  increase  the  amount  of  suspended 
solids  and  therefore  be  more  balanced  and  amenable  to  treatment.  A 
proposed  Navy  treatment  facility  at  Corry  Station  was  disapproved  by  the 
Florida  Department  of  Environmental  Regulation. 

CURRENT  SITUATION:  The  raw  wastewater  from  Corry  Station  is  presently 
being  treated  at  the  Warrington  Treatment  Plant  operated  by  the  Escambia 
County  Utilities  District.  However,  this  plant  is  in  violation  of  its 

(Continued  on  DD  1391c) 


DDi  o?c7«1391 
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PREVIOU*  EDITIONS  MAT  ||  U8CD  INTERNALLY 

until  exhausted 


O', 


1.  component 

NAVY 

FY  19_H_MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVY  PUBLIC  WORKS  CENTER,  PENSACOLA,  FLORIDA 

|«.  PROJECT  TITLE 

B.  PROJECT  NUMBER  | 

j  WASTEWATER  TRANSFER  SYSTEM 

P-109 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION;  (Continued) 

state  operating  permit  and  a  moratorium  is  in  effect  on  accepting 
additional  flow.  The  utility  commission  has  tentative  plans  to  close  the 
Warrington  Plant  after  replacing  it  with  a  pumping  station  to  transport 
the  wastewater  to  the  large  municipal  treatment  plant  in  Pensacola.  This 
would  result  in  a  contract  rate  increase  for  treating  the  domestic 
wastewater  from  Corry  Station.  The  Navy  treatment  plant  at  Pensacola  has 
a  design  capacity  of  4  million  gallons  per  day,  but  is  presently  only 
receiving  2.25  million  gallons  per  day,  including  industrial  wastewater 
flow  from  the  Naval  Aviation  Depot.  There  is  no  existing  wastewater  main 
between  Corry  Station  and  the  NAS. 

IMPACT  IF  NOT  PROVIDED:  The  cost  for  treatment  of  the  Corry  Station 
wastewater  will  be  approximately  $586,000  per  year,  if  operations  at  the 
Warrington  Plant  are  closed  down.  The  moratorium  on  the  Warrington  Plant 
impacts  on  facilities  essential  to  the  mission  of  Corry  Station. 
ADDITIONAL:  An  economic  analysis  has  been  prepared  and  indicates  a 
payback  of  12  years. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  'Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started....... .  3-88 

(b)  Percent  Complete  as  of  January  1989 .  45 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete .  9-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  *  90  ) 

(b)  All  Other  Design  Costs . (  30  ) 

(c)  Total . . . .  120 

(d)  Contract . . . (  30  ) 

( e)  In-house . (  90  ) 


(4)  Construction  start .  12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. _ 
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previous  scitions  may  se  used  internally 
UNTIL  EXHAUSTED 


PAOE  NO.  1  0  7 


) 


tlf*  316*  ‘.P-001M11 


COMPONENT 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


INSTALLATION  AND  LOCATION 

MARINE  CORPS  LOGISTICS  BASE, 
ALBANY.  GEORGIA 


6.  PERSONNEL 
STRENGTH 


4.  COMMAND 


2.  DATE 


[5.  AREA  CONSTR. 
COST  INDEX 


COMMANDANT  OF  THE 
MARINE  CORPS 


«.  AS  OF 

09/30/88 
to.  END  FY 
1994 


PERMANENT 

STUDENTS 

supported 

OFFICER 

ENLISTED 

CIVILIAN 

OFF  1  cm 

ENLISTED 

CIVILIAN 

OFFICER 

enlisted 

CIVILIAN 

140 

858 

2828 

0 

102 

0 

17 

88 

328 

138 

902 

2895 

0 

66 

0 

19 

100 

263 

7.  INVENTORY  DATA  (SOOOI 


«.  TOTAL  ACREAGE  ( 

to.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

c.  AUTHORIZATION  NOT  YEt  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL •  . 


3,638) 


87,160 

7,270 

1,300 

5,850 

5,680 

2.950 

110.210 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

214. 10 


COMBAT  VEHICLE  MAINT  SHOP 
TOTAL 


ssaeL _ 

9,360  SF 


DESIGN  STATUS 
START 


05/87 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

218.45  CALIBRATION  EQUIP  TEST  FAC 

831.15  INDUST  WST  T-RMT  PLNT  IMPVS 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
213.59  ABRASIVE  BLAST  FACILITY 
441.30  FIRE  PHOT  WAREHOUSE 
740.74  CHILD  CARE  CENTER 


35.000  SF 
LS 


19,600  SF 
LS 

6.380  SF 


3,250 

2,600 

5,850 


4,350 

750 

580 


05/87 

11/88 


01/89 

01/90 


Perform  the  full  ranga  of  invantory  management  functions  for  aacondary 
items  to  which  assignad  intagratad  matarial  management  rasponslbl 1 ity ; 
parform,  sutosaquant  to  acquisition  phasa,  full  range  of  invantory 
managamant  functions  for  principal  and  itams;  ovarsaa  fialdad  Marina 
Corps  waapons  syatams  raadlnass  and  logistic  support:  perform  cataloging 
and  delegated  standardization  functions  for  tha  Marina  Corps;  parform  all 
required  storage  functions  in  support  of  on-hand  stores  materiel;  provide 
fifth  echelon  depot  level  maintenance  capability  for  support  of 
noneonsumable  items  rebuild  requirements;  provide  overflow  fourth  echelon 
maintenance  capability  in  support  of  operating  forcas  nonconsumable  item 
repair  requirements;  provide  a  central  logistics  quality  assurance 
program;  conduct  formal  schools  and  training,  as  directed;  and  perform 
such  other  tasks  and  functions  as  may  be  directed  by  the  Commandant  of 
the  Marine  Corps. 


1  1  .  OUTSTANDING 


JTION  AND  SAFETY  DEFICI 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 
•  0 
470 
0 


DO  FORM  1390 
1DEC76 


PAGE  NO.  1  8  S 


1.  COMPONENT 


2.  DATE 


FY  19_li  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  LOGISTICS  BASE, 
ALBANY,  GEORGIA 


S.  PROGRAM  ELEMENT  8.  CATEGORY  CODE 


4.  PROJECT  TITLE 

COMBAT  VEHICLE  MAINTENANCE 
SHOP 


7.  PROJECT  NUMBER  8.  PROJECT  COST  ($000) 


0702896M 


214.10  P-245 


8.  COST  ESTIMATES 


1.300 


U/M  QUANTITY 


COMBAT  VEHICLE  MAINTENANCE  SHOP . 

BUILDING  . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

UTILITIES,  PAVING  AND  SITE  IMPROVEMENT  .  . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . .  . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


-ADA) 


910 
(  750) 

(  160) 
260 

(  260) 
1,170 

_ 60 

1,230 

_ 70 

1,300 
(  0) 


One-story  masonry  load-bearing  wall  building,  concrete  foundation  and 
floor,  cast-in-place  concrete  roof;  building  for  four  dynamometers  each 
with  special  foundation,  monorail,  hoists,  electrical  and  hydraulic 
control  system,  special  acoustical  treatment,  special  exhaust  and 
ventilation 'system;  fire  protection  system;  air  conditioning,  utilities. 


11.  REQUIREMENT:  9,360  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 

PROJECT :  Provides  an  efficient  facility  to  increase  productivity  and 
eliminate  occupational  safety  and  health  (OSH)  deficiencies  related  to 
excessive  noise,  heat,  and  fire  safety  violations.  (Current  mission.) 
REQUIREMENT:  Adequate  and  properly-configured  facility  to  house  new 
equipment  and  eliminate  OSH  deficiencies  associated  with  engine  repair  and 
maintenance.  Rebuild  specifications  require  all  engines  and  transmissions 
be  tested  on  dynamometers  for  proper  performance  before  being  installed  in 
combat  vehicles.  Dynamometer  tests  gsnerate  tremendous  amounts  of  heat 
and  dangerous  noise  levels  for  extended  periods. 

CURRENT  SITUATION:  Since  the  existing  facilities  were  built  in  the 
1950's,  engines  have  increased  in  power,  have  more  complex  electrical  and 
electronic  ignition  systems,  and  more  sensitive  fuel  injection  systems, 
rendering  the  old  facilities  and  test  equipment  inadequate.  The  daily 
noise  exposure  level,  insufficient  air  flow  to  remove  exhaust  fumes,  and 
high  temperatures  in  engine  test  cells  create  unsafe  working  conditions. 


(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


>.  189 


II.  COMPONENT 


FY  19  JLmiutary  construction  project  data 


1 3.  INSTALLATION  AND  LOCATION 


MARINE  CORPS  LOGISTICS  BASE,  ALBANY,  GEORGIA 
____________  “  ■ 


I  8.  PROJECT  NUMBER 


COMBAT  VEHICLE  MAINTENANCE  SHOP 


P-245 


11.  REQUIREMENTS  (Continued) 

IMPACT  IF  NOT  PROVIDED t  Reduced  equipment  readiness  in  the  Fleet  Marine 
Force  because  of  continued  productivity  losses  as  a  result  of  hearing 
loss,  heat  exhaustion,  exhaust  fume  exposure,  and  the  risk  of  fire. 

12 .  SUPPLEMENTAL  DATAs 

a.  Estimated  design  status!  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  5-B7 

(b)  Percent  Complete  as  of  January  1983 . ,  . . . .  100 

(c)  Date  Desl.n  35*  Complete . . .  3-08 

(d)  Date  resign  Complete .  12-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  where -Design  Was  Most  Recently  Used: 


Yes  No  X 
_  M/A _ 


(3)  Total  cost  (c)  «  (a)  +  (b)  or  (d)  +  (e) : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  other  Design  Costs. . . . . 

(c)  Total . . . . 

(d)  Contract . . . . . 

(e)  In-house . 


($000) 

(  40  ) 

(  40  ) 

80 

(  55  ) 

( _ 25  ) 


(4)  Construction  start. 


_ 12-89 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PftIVIOUS  tOITIONf  MAY  SI  UI1D  INTI  ANALLY 
UNTIL  IXHAUSTID 
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1.  COMPONENT 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 

3.  INSTALLATION  AND  LOCATION 


4. 


COMMAND 


J _ 

IS. 


AREA  CONSTR. 
COST  INDEX 


NAVAL  SUPPLY  CORPS  SCHOOL.  CHIEF  OF  NAVAL 

ATHENS.  GEORGIA  EDUCATION  AND  TRAINING  I  89 


6.  PERSONNEL 
STRENGTH 

PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

OFFICER 

UNLISTED 

CIVILIAN 

OFPICSR 

ENLISTtD 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

a  AS  OF 

09/30/88 

67 

66 

135 

270 

29 

0 

16 

0 

0 

583 

b.  END  FY 

1994 

65 

61 

124 

.310 

48 

0 

16 

0 

0 

624 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  SB) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL  . 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


10.3C0 

0 

1.000 

0 

0 

2.200 
13. SCO 


CATEGORY 

COPE 


PROJECT  TITLE 


COST 

SCOPE _  18000) 


DESIGN  STATUS 

start  complete 


740.74  CHILD  CARE  CENTER 
TOTAL 


LS  _ 1.000 

1  .000 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10 •  MISSION  OR  MAJOR  FUNCTIONS: 

~  Provlda  students  with -such  instructions  in  tha  dutlas  of  Supply  Corps 
officars  ashora  ann  afloat  as  to  qullfy  them  to  perform  with  credit  to 
themselves,  the  Corps  and  the  Naval  Service. 


1 1 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 
A:  POLLUTION  ABATEMENT 

B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

0 

0 

0 


DO  FORM  1390 
1DGC76 


PAGE  NO. 


191 


1  .  COMPONENT 

FY  1990  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 

1 

2.  DATE 

! 

3.  INSTALLATION  AND  LOCATION 

4.  COMMAND 

5,  AREA  CONSTS. 

;  1 

COST  INDEX 

NAVAL  SUBMARINE  BASE, 

STRATEGIC  SYSTEMS 

KINGS  BAY.  GEORGIA 

PROJECTS  OFFICE 

.98 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
08/30/88 

b.  END  FY 
1994 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICE*  ENLISTED  CIVILIAN  OFFICE*  ENLISTED  CIVILIAN  OFFICER  ENLISTED  I  CIVILIAN 


OFFICt* 

8NLIST1D 

420 

640 

4273 

7017 

a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

0.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 
a.  AUTHORIZATION  included  in  following  program 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

0.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE  __ _ PROJECT  TITLE 


143.20  ORDNANCE  OPERATIONS 
151.80  MAGNETIC  SILENCING  FAC 

165.10  DREDGING  DIKES 

421.72  STRATEGIC  WEAPONS  MAGS 

721.11  BACHELOR  ENLISTED  QUARTERS 
932.10  COMMUNITY  IMPACT  ASST 

932.20  UTILS  ft  SITE  IMPROVEMENTS 

TOTAL 


7.  INVENTORY  DATA  ($000) 


(  16,711) 


27,000  SF 
700  FB 
LS 

28.100  SF 
170.400  SF 
LS 
LS 


417,880 
807 , 250 
58.910 
69, 120 
19.990 
40.330 
1.413,480 


COST 

DESIGN 

STATUS 

(SOOOI 

START 

COMPLETI 

5.330 

05/88 

09/89 

18.020 

06/88 

09/89 

6.870 

04/88 

06/89 

7,600 

04/88 

06/89 

13.600 

09/87 

09/89 

3.770 

N/A 

N/A 

3.720 

58.910 

06/88 

09/89 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

152.10  EXPLOSIVES  HNDLG  WHARF 

171.20  TRIOENT  TRAINING  FAC  AODN 

421.48  SMALL  ORDNANCE  MAGAZINE 

721.11  BACHELOR  ENLISTED  QUARTERS 

TOTAL  . 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
219.77  PW  STOR  AREA  ADDN 


11.210  SY 
31,700  SF 
LS 

73.000  SF 


4. BOO  SF 


56.400 

4.900 

620 

7.200 

69.120 


01/89  08/90 
12/88  06/90 
09/88  06/89 
12/88  06/90 


Provida  facllltlp*  for  r#flt  of  POSEIDON  and  TRIDENT  autvnfcrlnas  and 
TRIOENT  II  (D>5)  miaaila  production. 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


PAGE  NO. 


]  92 


00  FORM  1390 
1DEC76 


2.  OATi 


1 .  COMPONENT 


FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


3.  installation  ano  location 
NAVAL  SUBMARINE  BASE, 
KINGS  BAY,  GEORGIA 


S.  PROGRAM  SLSMSNT  I*.  CATEGORY  COOS 


4.  PROJECT  TITLI 

BACHELOR  ENLISTED  QUARTERS 


7.  PROJECT  NUMSBR  I.  PROJECT  COST  (SOOO) 


0101228N 


721,11  P-255 


S.  COST  ESTIMATES 


13,600 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

BACHELOR  ENLISTED  QUARTERS . 

SF 

■W’WT'TVB 

mcmm 

QUARTERS  BUILDINGS . 

SF 

164,800 

Es9 

CORE  BUILDING  . 

SF 

6,200 

BB1 

SUPPORTING  FACILITIES  . 

- 

- 

- 

UTILITIES  . 

LS 

- 

- 

PAVING  AND  SITE  IMPROVEMENT  . 

LS 

- 

- 

SUBTOTAL . 

- 

- 

- 

CONTINGENCY  (5«) . 

- 

- 

- 

TOTAL  CONTRACT  COST . . 

- 

- 

- 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.51)  .  . 

- 

- 

- 

TOTAL  REQUEST  . 

- 

- 

- 

EQUIPMENT  REQUESTED  FROM  OTHER  APPROPRIATIONS 

i 

i 

-  (N 

3N-ADD) 

12,890 

710 


13,600 
(  0) 


Three  throe-story  steel-frame  buildings,  concrete  foundations  and  floors, 
masonry  walls,  composition  roof,  fire  protection  system,  air  conditioning, 
utilities;  216  two-bedroom  modules  with  private  bathrooms,  lounges, 
laundry,  storage,  vending,  mechanical  equipment;  one-story  steel  frame 
core  building. 

Grade  mix:  412  E1-E4,  202  E5-E6,  12  E7-E9.  Totals  626. 


11.  REQUIREMENT:  2,256  PN.  ADEQUATE:  1,172  PN.  SUBSTANDARD:  0  PN. 
PROJECT:  Provides  adequate  billeting  for  626  bachelor  enlisted 
personnel.  (New  mission.) 

REQUIREMENT:  Adequate  housing  for  bachelor  enlisted  personnel  in  grades 
E1-E9.  This  is  the  seventh  of  nine  projects  programmed  to  satisfy  the 
deficiency  at  Kings  Bay. 

CURRENT  SITUATION:  Existing  or  under  construction  bachelor  enlisted 
quarters  are  adequate  to  accommodate  berthing  requirements  only  through  FY 
1989.  This  and  follow-on  projects  have  been  programmed  to  match  the  rate 
of  population  build-up  at  Kings  Bay. 

IMPACT  IF  WOT  PROVIDED:  Insufficient  adequate  billeting  space  to  house 
bachelor  enlisted  personnel  assigned  to  Kings  Bay.  Given  the  isolation  of 
the  region,  reasonably  priced,  suitable  rental  housing  is  not  abundant  on 
the  private  economy. 


(Continued  on  DD  1391c) 


DOi  oc?  7«1391 


previous  sorrows  may  sc  usio  internally 

UNTIL  EXHAUSTED 


NO.  19 


1.  COMAON.NT 


FY  19_2fl_MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


DDo.cn  1391c 


AAIVIOUS  IOITIONS  MAY  US  ID  H4TIANAl.IV 

until  tAHAurr.0 


IAO.  NO  154 


1.  COMPON8NT 


FY  19_aiL  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ano  location 
NAVAL  SUBMARINE  BASE, 


8.  psooaam  slsmint 


4.  PROJ1CT  TITLt 


U/M  QUANTITY 


community  impact  ASSISTANCE . LS 

C0M4UNITY  IMPACT  AID . LS 

COMMUNITY  IMPACT  PLANNING  ASSISTANCE.  .  .  .  LS 

TOTAL  CONTRACT  COST  . . - 

SUPERVISION,  INSPECTION  &  OVERHEAD . - 

TOTAL  REQUEST . - 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS.  - 


Construction  of  parmanent  public  buildings  and  utility  systams,  and 
acquisition  of  vahiclas  and  equipment  for  public  services  to  tha  countias 
and  aunicipalitias  of  Caadan  County,  GA;  St  Marya,  GA;  Xingaland,  GA; 
Woodbine,  GA;  Nassau  County,  FL;  Farnandina  Baach,  FL;  and  tha  school 
district  of  Caadan  County,  GA;  planning  assistance  to  all  local  countias 
and  municipalities. 


11.  REQUIREMENT!  As  Required. 

Section  801  of  tha  FY  1981  Military  Construction  Authorisation  Act,  as 
amended  by  Section  904(a)  of  tha  FY  1982  Military  Construction 
Authorisation  Act,  authorised  DOD  funding  to  provide  planning  assistance 
to  tha  coanunities  impacted  by  tha  location  of  the  Kings  Bay  TRIDENT 
Subnarine  Base.  Section  802  of  tha  FY  1981  Military  Construction 
Authorisation  Act,  as  amended  by  Section  904(b)  of  the  FY  1982  Military 
Construction  Authorisation  Act,  authorises  DOD  funding  for  public 
facilities  and  services  required  by  the  population  growth  directly  related 
to  the  Kings  Bay  TRIDENT  Submarine  Base.  A  total  Navy-related  population 
of  22,000  is  projactad  to  move  into  the  Kings  Bay  region  by  1998.  Prior 
year  programs  have  included  $41,182  million  for  community  impact 
assistance  for  the  Kings  Bay  region.  (New  mission.) 


(Continued  on  DD  1391c) 


WJl  08C78 1 

VH  •401  l"  Ml  N10 


1391 


PRIVIOU8  IOITIONS  MAY  •  (  USIO  INTIRNALLY 
UNTIL  tXHAUSTSO 


PAG  I  NO. 


1.  COMFUNSNT 

NAVY 

FY  1»1°_MIUTARY  CONSTRUCTION  PROJECT  DATA 

2.  OATS 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE,  KINGS  BAY,  GEORGIA 

1 4.  PftOJSCT  TlTLI 

S.  PAOJCCT  NUMBIH 

1  COMMUNITY  IMPACT  ASSISTANCE 

P-905 

12.  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.”) 


(1)  Status: 

(a)  Date  Design  Started . N/A 

(b)  Percent  Cosplete  as  of  January  1989 .  N/A 

(c)  Date  Design  3St  Complete... .  N/A 

(d)  Date  Design  Complete .  N/A 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  R  cently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a;  +  (b)  or  (d)  +  (e)  :  (SO 00) 

(a)  Production  of  Plans  and  Specifications . (  N/A  ) 

(b)  All  Other  Design  Costs . N/A  ) 

(~)  Total . ^ . . .  N/A 

(d)  Contract . (  F/A  ) 

(e)  In-house . (  N/A  ) 


(4)  Construction  start . . N/A 


(month  and  year) 

b.  Equipment  associated  With  this  project  which  will  be  provided 
from  other  appropriate otu.  None. 


D0 1  osc  1391c 


’fttviou*  COITIONS  MAY  SC  USSO  INTCANALLV 
UNTIL  CXHAUSTIO 


PAOC  NO. 


1  96 


} 


1 .  COMPONENT 


FY  19_aa  MILITARY  CONSTRUCTION  PROJECT  DATA 


a.  OATt 


3.  installation  ano  location 
NAVAL  SUBMARINE  BASE# 


S.  PAOOAAM  slimint 


4.  PAOJ8CT  TITLt 

DREDGING  DIKES 


7.  PAOJPCT  NUMBS  A 


t.  COST  tSTHMAm 


DREDGING  DIKES  . 

SUBTOTAL . 

CONTINGENCY  (3%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION#  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


6,200 
6,200 
310 
6,510 
360 
6,870 
)  (  0) 


Containment;  dikes,  dewatering  weirs  and  outflow  structures  at  lands ide 
disposal  area* j  operational  basin  siltation  controls;  construction 
dredging  for  spoils  management  or  other  mitigation  measures. 


11.  REQUIREMENT:  As  Required. 

PROJECT:  provides  landside  dredge  spoils  disposal  areas  and  siltation 
control  measures.  (New  mission.) 

REQUIREMENT:  An  economic  means  of  disposal  of  dredge  spoils  resulting 
from  on-going  and  future  dredging  activities  to  achieve  and  ensure 
operational  depths  are  available  for  OHIO  class  submarines. 

CURRENT  SITUATION:  This  project  is  an  increment  and  a  continuation  of  the 
multi-year  Kings  Bay  dredging  program.  Project  provides  most 
cost-effective  means  of  controlling  and  reducing  the  amount  of  waterfront 
operational  basin  siltation  and  provides  for  landside  disposal  to 
accoasaodate  maintanance  'dredge  spoils. 

IMPACT  IP  NOT  PROVIDED:  Presence  of  increased  maintenance  dredging 
equipment  and  the  rapid  accumulation  of  cilt  will  compromise  the  refit, 
repair,  and  maintenance  schedules  of  OHIO  class  submarines. 


(Continued  on  DD  1391c) 


DDi  oc?7«1391 

\r  cm\  uie 


previous  a oitions  mav  ec  usao  int« anally 

UNTIL  CXHAUSTtO 


PAOt  no. 


V  COMPONENT  a  OAT* 

FY  1S?iL_MIUTARY  CONSTRUCTION  PROJECT  DATA 
NAVY _ , _ _ 

3.  INSTALLATION  t  To  LOCATION 

NAVAL  SUBMARINE  BASE,  KINGS  BAY,  GEORGIA _  _ 

4.  MOJSCT  TITLS  I 1.  FaZSIZY  numS 


DREDGING  DIKES 


P-43? 


12 .  SUPPLEMENTAL  DATAi 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started . . .  4-S8 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete . . .  10-88 

(d)  .Date  Design  Cooqplete. . . .  6-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  was  Most  Recently  Used: 


No  X 


(3)  Total  cost  (c)  -  (a)  ♦  (b)  or  (d)  +  (e) :  (8000) 

(a)  production  of  Plans  and  Specifications . (  80  ) 

(b)  All  Other  Design  Costs . (  45  ) 

(c)  Total . ; .  125 

(d)  Contract . (  110  ) 

(e)  In-house . (  15  ) 


(4)  Construction  start. 


12-89 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD:»ct.  1391c 

MWIVWWI 


AMV'OU*  SOITION*  MAY  St  UCSO  INTI  ANALLY 
UNTIL  SXMAUSTSO 


*aob  no. 


198 


FY  19.11  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  OAT| 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  MASS, 
XA 


»  AAOONAM  ilSmint 


4.  AAOJICT  TITLi 

MAGNETIC  SILENCING  FACILITY 


1.  PNOJ1CT  NUMStft  i 

S.  AftOJCCT  COST  ISO00) 

P-169 

18,020 

*.  corr  smMAm 


ITIM 

U/M 

QUANTITY 

MAGNETIC  SILENCING  FACILITY . 

FB 

700 

MAGNETIC  TREATMENT  SLIP  AND  TRESTLE.  .  .  . 

ra 

700 

OPERATIONS  BUILDING . 

SF 

7,700 

treatment  array . 

LS 

- 

sensor  array  . 

LS 

- 

assembly  and  storage  area . 

LS 

- 

SUPPORTING  facilities . 

- 

- 

UTILITIES . . . 

LS 

- 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

SUBTOTAL  . . 

- 

- 

CONTINGENCY  (5«) . 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

SUPERVISION,  INSPECTION  fc  OVERHEAD  (5.5%).  . 

- 

- 

TOTAL  REQUEST . 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

(NON-AC 

(8, 

,050) 

( 

570) 

(2 

,390) 

( 

580) 

( 

100) 

2,710) 


16, 

,270 

810 

17, 

,080 

940 

18, 

,020 

( 

0) 

700-feet  long  treatment  slip,  1060-feet  long  trestle,  pile  foundations, 
non-magnetic  construction,  power  cables,  magnetometer  tuba  array;  two  rows 
of  sensors;  two-story  reinforced  concrete  and  masonry  building, 
non-magnetic  construction,  concrete  foundations  and  floors,  built-up  roof, 
utilities,  air  conditioning,  fire  protection  and  security  systems;  two 
one-story  masonry  support  buildings;  electrical  substation,  roads  and 
paving,  fencing,  lighting;  berthing  support  system;  dredging. 


11.  REQUIREMENT:  700  FB.  ADEQUATE:  0  FB.  SUBSTANDARD:  0  FB. 
PROJECT:  Provides  a  magnetic  silencing  facility  consisting  of  a  magnetic 
treatment  slip,  magnetic  range  sensors,  access  trestle,  an  operations 
building,  and  support  facilities.  (New  mission.) 

REQUIREMENT:  Adequate  magnetic  ranging  and  magnetic  treatment  to  reduce 
the  magnetic  signature  of  the  OHIO  class  submarine. 

CURRENT  SITUATION:  A  magnetic  silencing  facility  capable  of  supporting 
the  OHIO  class  submarine  does  not  exist  on  the  east  coast. 

IMPACT  IF  NOT  PROVIDED:  The  Kings  Bay  submarine  base  would  be  incapable 
of  providing  SMgnetie  silencing  for  the  OHIO  class  submarines,  resulting 
in  a  decrease  in  the  operational  capabilities  and  increased  vulnerability 
to  detection.  Patrol  time  would  be  compromised  because  of  the  need  to 
reduce  the  magnetic  signature  of  the  TRIDENT  submarines  at  locations  other 
than  the  east  coast. 

(Continued  on  DD  1391c) 


DOi  o.cT.1391 

is*  »<«t 


i  99 


PNIV'OUS  IOITIONS  MAT  SI  USIO  INTIWNALwV 
UNTIL  IXHAUSTIO 


AAOI  NO. 


1,  COMPONSNT 


FY  19.L.MIUTARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE,  KINGS  BAY,  GEORGIA 

4.  PROJtCT  TITLS 

S.  PSOJtCT  NUMMR 

MAGNETIC  SILENCING  FACILITY 

P-169 

12.  SUPPLEMENTAL  DATAi 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  6-88 

(b)  Percent  Complete  as  of  January  1989 .  50 

(c)  Date  Design  35*  Complete .  IQ-88 

(d)  Date  Design  Complete .  9-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Was  Most  Recently  Used: 


Yes _ No _ X_ 

N/A 


(3)  Total  cost  (c)  «  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  750  ) 

lb)  All  Other  Design  Costs . . . (  155  ) 

(o)  Total .  905 

(d)  Contract . . . . . (  790  ) 

(e)  In-house . (  115  ) 


(4)  Construction  start. 


_ 12-89 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


1 , COMPONENT 


FY  19_aQ_  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE, 


I  :*  i:  f  .1 


S.  MOQNAM  ELEMENT 


lllIilr#4.K 


4.  PROJECT  TITLE 

ORDNANCE  OPERATIONS 


?.  PROJECT  NUMBER  8.  PROJECT  COST  (S000) 


P-436 


5,330 


9.  COST  ESTIMATES 

ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOOI 

ORDNANCE  OPERATIONS . 

SF 

27,000 

KM 

3,440 

WATERFRONT  ORDNANCE  OPERATIONS  FACILITY.  . 

SF 

12,500 

(1,050) 

WATEPFKONT  SUPPORT  FACILITY . 

SF 

8,000 

(  560) 

OPERATIONS  ADMINISTRATION  FACILITY  .... 

SF 

6,500 

92.00 

(  600) 

SMALL  CRAFT  BERTHING  . 

LS 

- 

“  1 

(  800) 

BUILT-IN  EQUIPMENT  . 

LS 

— 

(  430) 

SUPPORTING  FACILITIES . 

- 

- 

—  1 

1,370 

UTILITIES.  . . . 

LS 

- 

(  410) 

PAVING  AND  SITE  IMI  ROVEMENT . 

LS 

- 

— 

(  960) 

SUBTOTAL  . 

■>  t 

- 

4,810 

CONTINGENCY.  (5%) . 

—  1 

240 

TOTAL  CONTRACT  COST . 

- 

- 

- 

5,050 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

~  1 

- 

280 

TOTAL  REQUEST . 

- 

— 

5,330 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

_ 1 

(NON-AD 

D)  (  0) 

Two  one-story  steel  frame  and  metal  panel  buildings;  pile-supported 

concrete  pier  with  cranes  and  brow  access  to  small 

boat  and 

I  marine 

floating  pier;  one-story  reinforced  concrete 

frame  and  masonry  building; 

fire  protection  and  security  systems,  security 

fencing  and 

lighting, 

paving  for  parking  and  equipment  staging,  air 

cond 

litioning , 

utilities. 

11.  REQUIREMENT:  27 ,000  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  facilities  for  operational  craft,  specialty  marine 
systems,  and  administrative  functions  to  support  the  mission  of  the 
Explosive  Ordnance  Disposal  Mobile  Unit  (EODMU) .  (New  mission.) 
REQUIREMENT:  Adequate  facilities  to  support  EODMU  operations  scheduled 
for  activation  during  1990  at  Kings  Bay.  Unit  will  have  71  officers  and 
enlisted  personnel  assigned. 

CURRENT  SITUATION:  No  facilities  exist  on  base  that  can  provide  the 
required  space  for  operational,  maintenance,  and  administrative  functions 
to  support  the  EODMU. 

IMPACT  IF  NOT  PROVIDED:  Marine  ordnance  operations  critical  to  the  EODMU 
security  missions  cannot  be  performed. 


(Continued  on  DD  1391c) 


DDl  DEC  7.1391 

1/N0103  1,-001  ->910 


PREVIOU9  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1 . COMPONENT 

NAVY 

FY  19^ _ MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

installation  and  location 

NAVAL  SUBMARINE  BASE,  KINGS  BAY,  GEORGIA 

|4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

ORDNANCE  OPERATIONS 

P-43< 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  5-88 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete . 11-88 

(d)  Date  Design  Complete .  9-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 

(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  240  ) 

(b)  All  Other  De.sian  Costs . •(  '  35  ) 

(c)  Total . .  275 

(d)  Contract . (  ‘  35  ) 

( e )  In  -house . (  240  ) 


(4)  Construction  start. 


_ 12-89 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


.1391c 


PfttVIOUl  tOlTIQNS  MAV  St  U8KD  INTERNALLY 
UNTIL  ixhausteo 


V*  «tOJ  LP-oOl  Mil 
t 


1. COMPONENT 


FY  19_ai3L  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 
NAVAL  SUBMARINE  BASE, 


S.  PROGRAM  ELEMENT 


4.  PROJECT  TITLE 

STRATEGIC  WEAPONS  MAGAZINES 


8.  PROJECT  COST  (SOOO) 


9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

STRATEGIC  WEAPONS  MAGAZINES . 

SF 

28,100 

MISSILE  MOTOR  MAGAZINES . 

SF 

28,100 

ENVIRONMENTALLY-CONTROLLED  AIR . 

LS 

- 

SUPPORTING  FACILITIES . 

- 

- 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

UTILITIES . .  . 

LS 

- 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

SUBTOTAL . . . 

- 

- 

CONTINGENCY  (5%)  . 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

SUPERVISION,  INSPECTION  6  OVERHEAD  (5.5%).  . 

- 

- 

TOTAL  REQUEST . 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS. 

-  (H 

10.  DESC 


iTTilTim'iT 


ROPOSED  CONSTRUCTION 


6,860 

340 


7,200 

400 


7,600 
(  0) 


Nina  earth-covered  reinforced  concrete  arch-type  missile  motor  storage 
magazines,  aprons,  security  system,  environmentally-controlled  air,  fire 
protection  system,  utilities;  access  roads. 


11.  REQUIREMENT;  218,720  SP.  ADEQUATE;  190,620  SF.  SUBSTANDARD:  0  SF. 
PROJECT;  Provides  missile  and  missile  motor  storage  magazines.  {Current 
mission.) 

REQUIREMENT:  Adequate  storage  for  missiles  and  missile  motors  under 
strict  environmental  conditions  of  tightly  controlled  humidity  and 
temperature.  Special  weapons  floor  surface  for  air  pallet  operations. 
CURRENT  SITUATION:  This  is  the  fifth  and  final  increment  of  strategic 
weapons  magazines  at  Kings  Bay,  which  continues  the  orderly  build-up  of 
storage  facilities  for  missiles  and  missile  motors. 

IMPACT  IF  NOT  PROVIDED;  The  Strategic  Weapons  Facility,  Atlantic,  will 
not  have  sufficient  high-explosive  storage  for  TRIDENT  missiles  and 
related  components.  There  is  no  other  facility  on  the  East  Coast  capable 
of  handling  TRIDENT  II  missile  outloads  and  offloads. 


DDl  DEC  78 1391 

S'NOIOM’  801M10 


(Continued  on  DD  1331c) 


PREVIOUS  EDITIONS  MAV  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1.  COMPONENT 


2.  DATE 


FY  19_ _ MILITARY  CONSTRUCTION  PROJECT  DATA 


DDlOSC  78  1391c 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PADS  NO.  /  r  £ 


1.  COMPONENT 


FY  19  .2Q.  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  SUBMARINE  BASE, 


5.  PROGRAM  ELEMENT 


4.  PROJECT  TITLE 


MPROVEMENTS 


«.  PROJECT  COST  (SOOO) 


UTILITIES  ANO  SITE  IMPROVEMENTS . 

SUBTOTAL  .  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  6  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  PROM  OTHER  APPROPRIATIONS 


3,360 


3,360 
170 
3,530 
190 
3,720 

N-ADD)  (  0) 


r.TiW.lTijr.TJl 


Roads,  utilities,  and  site  improvements  including  drainage  upgrade; 
security  fencing. 


11.  REQUIREMENT:  As  Required. 

PROJECT :  Provides  roads,  utility  services,  site  improvements,  and 
security  fencing.  (Current  mission.) 

REQUIREMENT:  Adequate  utility  services  and  site  improvements  to  support 
buildings  and  structures  programmed  for  development  of  the  East  Coast 
TRIDENT  Submarine  Base.  Completes  construction  of  basic  utility,  road 
infrastructure  and  site  improvements,  critical  to  the  continued  orderly 
development  of  Kings  Bay  in  the  most  economical  manner  possible. 

CURRENT  SITUATION:  Utilities  and  site  improvements  have  been  authorized 
in  prior  years  to  support  the  TRIDENT  construction  program.  This  is  the 
final  planned  increment  of  roads,  utilities,  and  site  improvements 
required  to  support  other  programmed  facilities. 

IMPACT  IP  NOT  PROVIDED:  Road  access,  utility  services,  and  site 
improvements  will  not  be  completed  as  needed  to  support  planned 
occupancy  and  operations  of  new  facilities. 


(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


S/N  0102  L,  001  3*10 


205 


1.  COMMON. NT 

NAVY 

FY  _ MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  OAT. 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASS,  RINGS  BAY,  GEORGIA 

U.  rmoj.CT  titlb 

..  AAOJ.CT  NUMB.  A 

1  UTILITIES  AND  SITE  IMPROVEMENTS 

P-228 

12 .  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started.... . . . . .  6-88 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete .  9-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  -  (a)  ♦  (b)  or  (d)  +  (e) :  (8000) 

(a)  Production  of  Plans  and  Specifications . (  190  ) 

(b)  ‘  All  Other  Design  Costs. . (  210  ) 

(c)  Total .  400 

(d)  Contract . (  350  ) 

(e)  In-house . (  50  ) 


(4)  Construction  start . . 12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DDo.cn  1391c 


AABVIOU.  COITION.  MAY  ..  U..D  (NT.  ANALLY. 
UNTIL  .XHAUST.0 


AAO.  NO.  /  Q 


1.  COMPONENT 
NAVY 


FY  1M0  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  AIR  STATION. 
KANEOHE  BAY,  HAMAH 


4.  COMMAND 


COMMANOANT  OF  THE 
MARINE  CORPS 


S.  AREA  CONSTR. 
COST  INDEX 

1 .44 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

CNLI8T8B 

CIVILIAN 

0FFIC8R 

•NLISTtO 

CIVILIAN 

OFFICER 

ENLISTED 

— 

CIVILIAN 

77 

844 

370 

0 

0 

0 

88 1 

8320 

1819 

77 

844 

370 

0 

0 

0 

788 

8844 

1819 

6.  PERSONNEL 
STRENGTH 

P.  AS  OF 
0S/30/BB 
D.  END  FY 

1BB4 


TOTAL 


12991 

12438 


7.  MVVETOftY  DATA  (80001 

«.  TOTAL  ACRkAQE  (  33. 8 IS) 


b.  INVENTORY  TOTAL  AS  OF  30  SEP  SB .  1B0.8B0 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  7B .  «20 

a.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  13.180 

a.  AUTHORIZATION  INC LUO ED  IN  FOLLOWING  PROGRAM  .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  B4.TOO 

0.  REMAINING  DEFICIENCY .  IBB. SCO 

h.  GRAND  TOTAL .  B4B.3B0 


B.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATSOORY 

_£2SS _  _ PROJECT  TITLE. 


COST 

DESIGN  STATUS 

SCOPE 

tSOOOl 

START  COMPLITI 

131.18  SPEC  COMPART  INFO  FAC 
211.0*  MAINTENANCE  HANGARS  MOOS 
TOTAL 


1C, 380  SF  8.200  0C/S7  09/88 

LS  7,980  OS/B*  06/BB 

13. ISO 


9.  FyTtfRE  PRfifgTfl  ■  •  ■ 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

113.40  AIRFIELD  PVNNT  IMPV  PH  IV  LS  11.000 

11*18  AIRCRAFT  RINSE  FACILITY  820' SY  1.810 

211.21  A/C  ENGINE  MAINT  SHOP  31,000  SF  8.100 

722.10  MESS  HALL  42,800  SF  12.100 

740.74  CHILD  CARE  CENTER  LS  3.700 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Maintain  and  oparata  f»cilitiaa  and  provida  aarvicaa  and  matarial  to 
aupport  oparationa  of  a  Marina  Bngaoa,  or  unit!  tharaof.  and  otnar 
activitiaa  and  unite  aa  daaignatad  by  tha  Coa—andant  of  tha  Marina  Corps. 


11.  9VT5TAFg]iNg  P9UUIIW.ANP  PEHCmSIES: 

A: POLLUTION  ABATEMENT  0 
B:  INSTALLATION  RESTORATION  8.270 
C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


00  FORM  1390 
1DCC70 


PAGE  NO. 


207 


1 .  COMPONINt 

NAVY 

FY  19.24  MILITARY  CONSTRUCTION  PROJECT  DATA 

2  DATE 

3.  INSTALLATION  ANO  LOCATION 

MARINE  CORPS  AIR  STATION, 

4.  PROJECT  TITLE 

MAINTENANCE  HANGARS 

I.  PROQAAM  (LiMINT  $.  CATEGORY  CODE  I  7.  PROJECT  NUMBER 


la.  PROJECT  COST  ($000) 


020649< 


-JUAl 


I.  COST  ESTIMATES 


U/M  QUANTITY 


I4AINTBNANCE  HANGARS  MODIFICATIONS . 

BUILDINGS  MODIFICATIONS . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  .  . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

'  TTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5%). 

TOTAL  REQUEST . .  . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


6,400 
(5,300) 
(1,100) 
770 
(  470) 

(  300) 
7,170 
360 
7,530 
420 
7,950 
0) 


K' $.  .cations  to  five  hangar  buildings  including  two-story  reinforced 
cc  te  frame  structures  with  masonry  walls,  relocation  of  compressed  air 
sys,.  ■».  install  bridge  cranes,  fire  protection  systems,  air  conditioning, 
uti)  .es  upgrade. 


11.  REQUIREMENT:  As  Required. 

PROJECT:  Modifications  to  five  hangars  reconfiguring  existing  hangar 
spaces  provide  both  administrative  and  maintenance  shop  spaces  for 
Marine  *\rcraft  Group- 24  (MAG-24).  (Current  mission.) 

-.NT:  Adequate  spaces  to  support  first  and  second  levels  of 
maintenance  and  administrative  functions  for  five  medium  helicopter  (HMM) 
squadrons,  one  heavy  helicopter  (HMH)  squadron,  three  fixed  wing  (VMFA) 
squadrons,  one  headquarters  and  maintenance  squadron  (HfcMS) ,  one  station 
operations  and  maintenance  squadron  (SQMS) ,  and  the  supply  function  for 
MAG-24,  having  a  combined  total  of  80  helicopters  and  40  fixed  wing 
aircraft  worth  over  one  billion  dollars. 

CURRENT  SITUATION:  The  deficiency  in  squadron  administrative  spaces  causes 
overcrowding  of  personnel  and  office  equipment  and  results  in  decreased 
productivity.  Insufficient  shop  spaces  also  contribute  to  decreased 
productivity  because  of  overcrowded  working  conditions  and  the  inability  to 
secure  parts  and  equipment.  Presently,  shops  with  different  functions  are 
sharing  the  same  space,  limiting  storage  and  requiring  parts  and  equipment 
to  be  stored  on  the  hangar  deck  without  security  and  control,  creating 

(Continued  on  DD  1391c) 
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t/N  •IM.i,  Ml  Mio 


PREVIOUS  EDITIONS  MAY  SC  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO.  £ 


CD 


1.COMAONBNT 

NAVY 

FY  19J2-MIUTARY  construction  project  data 

OAT! 

3.  INSTALLATION  ano  location 

MARINE  CORPS  AIR  STATION,  KANEOHE  BAY,  HA  Will 

|4.  BAOJtCT  TITLC 

(.  PAOJBCTNUMII  A  j 

MAINTENANCE  HANGARS  MODIFICATIONS 

P-404 

11.  REQUIREWMT:  (Continued) 

Sgaca  SITUATION:  (Continued) 

operational  problems.  Ibis  situation  will  pet  worse  when  the  P/A-ll' s 
arrive  in  1989,  increasing  the  nuaber  of  fived  wing  aircraft  from  13  to  16 
per  equadron  and  raising  the  total  nuaber  of  fised  winged  aircraft  from  40 
to  S2. 

IMPACT  IF  MOT  PROVIDED i  Activity  will  not  be  able  to  Maintain  all 
assigned  aircraft.  Work  space  will  beooise  isore  crowded  as  the  larger 
F/A-18  squadrons  replace  the  P-4  squadrons.  The  MAO-24  will  not  be  able 
to  support  its  western  pacific  deployment  schedule.  A  decreased  overall 
perforaance  in  the  adainistrative  and  Maintenance  functions  will  cause  a 
severe  iapact  to  operational  readiness  and'  aission  capability  of  the 
squadrons. 

12.  SUPPLEMENTAL  DATA: 

a.  Estiaated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.”) 


(1)  Status: 

(a)  Date  Design  Started . 6-86 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  9-86 

(d)  Date  Design  Complete . 6-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A 

(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  375  ) 

(b)  All  Other  Design  Costs...; . (  320  ) 

(c)  Total... . . . . . . .  695 

(d)  Contract . (  615  ) 

(e)  In-house . * . (  80  ) 


(4)  Construction  start . .  4-90 


(aonth  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD  i  oac*«  1391c 


tabvious  boitions  may  sc  usao  intbanally 
UNTIL  aXMAUSTBO 


PAOI  NO. 


205 


) 


1.  COMPONENT 


a.  DAT! 


a.  installation  ano  location  a.  paojsct  titls 

MARINE  CORPS  AIR  STATION,  SPECIALIZED  COKPARTMENTED 

SAY,  HAWAII  INFORMATION  FACILITY 


FY  1fl_90  MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY 


S.  MOONAM  SLIMCNT  IS.  ANOJtCT  COST  (SOOO) 


5,200 


U/M  QUANTITY 


SPECIALIZED  COMPARTMENTEO  INFORMATION  FAC.  . 

WILDING . 

BUILT-IN  EQUIPMENT  .  .  . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

MCHANICAL  UTILITIES . 

PAVING  AMD  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5%). 

TOTAL  REQUEST.  ...  . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


Iftf.V.'  i  r,’  I*’  i  J*T4*17'  4J 


.  00 
(2,530) 
(1,470) 
700 
(  230) 

(  110) 
(  3  <0) 

4,700 
230 
4,930 
270 
5,200 
)  (  0) 


One- story  reinforced  concrete  and  masonry  building,  pile  foundation, 
concrete  floor,  built-up  roof,  thermal  and  sound  insulation  throughout; 
computer  flooring,  emergency  generator,  security  vaults;  communication 
center,  classrooem;  fire  protection  system,  air  conditioning,  utilities. 


11.  REQUIREMENT!  14.310  SP.  ADEQUATE!  0  SF.  SUBSTANDARD!  0  SP. 

PROJECT!  Constructs  s  secure  facility  for  Specialised  Compartmented 
Information  (SCI)  operations,  training,  and  storage  of  SCI  documents  and 
equipment.  (Current  mirsion.) 

REQUIREMENT!  Adequate  nnd  properly  configured  facility  to  control  access 
and  egress  and  with  special  design  characteristics  to  eliminate  audio, 
electronic  «nd  optical  penetration  by  unauthorised  personnel.  The  first 
Radio  Battalion  needs  the  operational  spaces  to  handle,  on  a  daily  basis, 
highly  classified,  coapartmented  information  and  equipment  for  the  First 
Marina  Expeditionary  Brigade  (MB) . 

CURRENT  SITUATION!  The  existing  facility  has  only  42%  cf  the  necessary 
space  for  mission  requireamnt.  These  facilities  wars  originally  designed 
as  a  barracks  and  do  not  offer  the  necessary  level  of  security  to  conduct 
SCI  operations,  planning,  or  training.  The  mission  elementr  are  conducted 
in  borrowed  work  spaces  having  the  appropriate  security  rating.  The  40 
safes  which  store  the  cryptographic  equipment  are  currently  at  capacity  and 
will  not  be  able  to  store  the  edditional  equipment  scheduled  to  arrive  in 
1990.  There  is  no  available  facility  at  this  activity  which  can  accommodate 
all  the  specific  intelligence  needs  of  this  unit. 

(Continued  on  DD  1391c) 
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PACVIOUS  IOITIONS  MAY  e*  U»iO  INTI  ANALLY 
UNTIL  IXHAUSTID 


9  1  n 
C  I  u 


1.  COMPONINT  2  DAT* 

FY  Ifl  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY _ _ _ _ _ 

3.  installation  ANO  LOCATION 


MARINE  CORPS  MR  STATION,  KANEOHE  BAY,  HAWAII 
4.  PKOJICT  TITLI 


I.  PNOJSCT  NUMI 


SPECIALI  ZED  COMP ART MENTKD  INFORMATION  FACILITY 


P-618 


11.  REQUIREMENT:  (Continued) 

IMPACT  IF  NOT  PROVIDED:  Tbe  current  space  deficiency  will  get  worse  with 
the  scheduled  arrival  of  additional  coeounication  cryptographic 
equipment.  Continued  operations  in  the  present  facilities  is  in  violation 
of  defense  directives.  Without  SCI  capability  First  MBB  will  not  be  able 
to  exchange  highly  classified  and  compartmented  information  with  other 
cosnand  elements,  thus  greatly  limiting  their  combat  readiness. 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  statust  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Statust 

(a)  Date  Design  Started . . .  6-87 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Data  Design  35»  Complete .  10-87 

(d)  Date  Design  Complete . 9-88 


(2)  Basis: 

(a)  Standi cd  or  Definitive  Design: 

(b)  Where  Design  Was  Most  Recently  Used: 


Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (c)  : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . . . 

(c)  Total . . . 

(d)  Contract . . . . 

(e)  In-house . 


(8000) 
145  ) 
105  ) 
250 
230  ) 
20  ) 


(4)  Construction  start. 


_ 4-90 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


D0 1  Die“.  t391c 


AMVIOUS  IOITIONS  MAV  SI  UIID  INTtSNALL* 
UNTIL  eXHAUSTIO 


AAOi  NO.  /  ] 


1 .  COMPONENT  I 

!  FY 

NAVY 

1990  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

1 

3.  INSTALLATION  ANO  LOCATION 

14.  COMMAND 

jS.  AREA  CONSTR. 

i  COST  INOEX 

NAVA.  MAGAZINE . 

COMMANDER  IN  CHIEF. 

LUALUALEI .  HAWAII 

;  PACIFIC  FLEET 

i  1.39 

5.  PERSONNEL 
STRENGTH 

a.  AS  OF 
08/30/M 

b.  END  FY 

1984 


PERMANENT 


STUDENTS 


OFFICER 

ENUSTEO 

CIVILIAN 

34 

63 

330 

481 

124 

124 

a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  reouested  in  this  program  .  . 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


a.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


7.  INVENTORY  OATA  (*000) 


(  12,143) 


102.8S0 
9.020 
4.600 
1,400 
37 . eso 
13.000 
1 68.820 


421 .72 

TOMAHAWK  MISSLE  MAGAZINES 

16.250  SF  _ 

TOTAL 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 
812.30  ELECTR  OIST  LINES  RELOC 
TOTAL 

B-  MAJOR  PLANNED  NEXT  THREE  YEARS: 
316.10  MSL  TEST  CEL  ADDITION 
132  10  AMMUNITION  WHARF 


23,300  LF 


1 .  130 
36.700 


DESIGN  STATUS 
TAPT 


10/88  09/89 


Racaiwaa.  transship*,  storss  and  issuas  axploslv*  ordnanc#  for  tha 
military  sarvicas  in  Hawaii  and  tha  Pacific  Ocaan  araa. 


CTM-MWi  (-IWM'MIU  4IM-H J  M I 


pollution  abatement 
installation  restoration 

OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH): 


(SOOO) 


OD  FORM  1390 
1DEC76 


FY  19 _aa.  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  LOCATION 
NAVAL  MAGAZINE, 


S.  MOOH«M  ILtK'INT 


7.  RAOJECT  NUMEER 


4.  RAOJECT  TITLt 


IS.  RAOJBCT  COST  (SOOO) 


tomahawk  missile  magazines  . 

SUPPORTING  facilities . 

UTILITIES . 

PAVING  and  site  improvement . 

SUBTOTAL . 

CONTINGENCY  (5%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  A  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST, . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

COST 

COST 

($0001 

SF 

16,250 

188.00 

3,060 

- 

- 

-  1 

1,090 

LS 

- 

- 

(  310) 

LS 

- 

- 

(  780) 

- 

- 

4,150 

- 

- 

210 

- 

- 

- 

4,360 

- 

- 

- 

240 

- 

- 

- 

4,6C0 

-(NO 

4- ADD) 

_ i 

(  0) 

T.M.l  Ji-T-Uv  J  M-MT1 


Three  earth-covered  reinforced  concrete  three-bay  missile  magazines, 
16-foot  wide  doors,  fire  protection  systems  and  alarms,  utilitiea. 


11.  REQUIREMENT;  16,250  SF.  ADEQUATE*  0  SF.  SUBSTANDARD*  0  SF. 
PROJECT*  Provides  storage  facilities  for  the  TOMAHAWK  cruise  missile. 
(New  mission.) 

REQUIREMENT*  Adequate  and  properly-configured  storage  facilities  to 
accommodate  TOMAHAWK  cruise  missiles.  Balance  of  requirement  will  be 
satisfied  by  future  program  year  projects,  based  on  delivery  of  missiles. 
CURRENT  SITUATION*  There  are  no  adequate  magazines  to  store  the  new 
missile.  Existing  magazines  have  raised  floors,  eight-foot  wide  doors, 
and  interior  columns  spaced  17-feet  apart.  TOMAHAWK  containers  are 
presently  lifted  with  a  crane  and  rotated  for  passage  through  the  narrow 
doora  into  the  magazines.  Inside  the  magazines,  the  missiles  must  be 
maneuvered  around  columns  for  storage  and  removal. 

IMPACT  IF  NOT  PROVIDED:  Lualualei  will  not  be  able  to  adequately  support 
the  TOMAHAWK  missile.  Hazardous  and  inefficient  operations  will 
continually  increase  as  more  TOMAHAWK  missiles  arrive  at  this  activity. 


(Continued  on  DD  1391c) 


DO’  Dec  3.1391 

tm  old  u  got  J*'0 


PREVIOUS  COITIONS  MAY  SC  USED  INTERNALLY 
UNTIL  EXHAUSTED 


RAGE  NO 


1.  COMAONSNT 

NAVY 

FY  wILmILITARY  CONSTRUCTION  PROJECT  DATA 

3.  OAT* 

3.  installation  ano  location 

NAVAL  MAGAZINE,  LU ALU ALE I ,  HAWAII 

|4.  RROJSCT  TITLS 

S.  PROJECT  NUMBS  A 

TOMAHAWK  MISSILE  MAGAZINES 

P-128 

12.  SUPPLEMENTAL  DATA* 


a.  Estimated  design  stilus:  (Project  design  conforms  to  Part  II  cf 
Military  Handbook  1190,  “Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . . .  3-87 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete . . . . 6-8? 

(d)  Date  Design  Complete...*. . . . . . .  9-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  «  (a)  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  90  ) 

(b)  All  Other  Design  Costa . (  140  ) 

(c)  Total..,.. .  230 

(d)  Contract.... . (  195  ) 

( e)  In-house . . (  35  ) 

(4)  Construction  start . . 4-90 _ 


v  (month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD  i  1391c 


AABVI0U8  SOITIONS  MAY  se  ut«o  intsrnally 
until  SXHAUSTIO 


aao*  no. 


1.  COMPONENT 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE, 

PEARL  HARBOR.  HAWAII 

4 .  COMMAND 

• 

COMMANDER  IN  CHIEF. 
PACIFIC  FLEET 

1 _ 

is. 

j 

.  AREA  CONSTR. 
COST  INDEX 

1 .39 

6.  PERSONNEL 

PERMANENT 

STUOENTS 

SUPPORTED  i 

STRENGTH 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

A.  AS  OF 

09/30/88 

430 

4111 

252 

32 

238 

0 

21 

82 

0 

5166 

b.  END  Fv 

1984 

428 

4145 

252 

47 

i 

324 

0 

21 

82 

0 

5299 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  106) 


b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  .  68.700 

C.  AUTHOR  1 2  AT  I  ON  NOT  YET  IN  INVENTORY .  24.060 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  18.600 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  2.000 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  151.110 

g.  REMAINING  DEFICIENCY .  38.820 

h.  GRAND  TOTAL .  304.390 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE  _ PROJECT  TITLE 

152.20  GEN  PURPOSE  BERTHING  WHARF 
TOTAL 


9.  FUTURE  PROJECTS: 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

812.30  ELEC  DIST  SY5  IMPROVES 

TOTAL 

LS  _ 

2.000 

2.000 

10/88 

09/89 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

151.20  BERTHING  PIER 

151.20  PIER  MODERNIZATION 

213.30  SIMA 

74074  CHILD  CARE  CTR  ADDITION 

33.000  SF 

LS 

170, 190  SF 
13.700  SF 

19,000 

21.780 

32.400 

950 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Maintain  and  oparata  shore  facl 1 itlaa  for  training  and  axpar imantal 
operations  of  the  submarine  forces;  provide  logistic  support  to 
submarines.  Services  the  Commander,  Submarine  Forces,  US  Pacific 
Fleet  and  two  submarine  attack  squadrons. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES^ (SOOO) 
A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  230 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


SCOPE 


COST 

(SDOOt 


420  FB 


. ) $ 1 599 


18.600 


DESIGN  STATUS 
START  COMPLETE 

06/88  03/89 


DO  FORM  1390 
10EC76 


PAGE  NO. 


1. COMPONSNT 


NAVY 


3.  installation  ano  location 
NAVAL  SUBMARINE  BASE, 


S.  PROGRAM  (LEMCNT 


FY  19  Ji  MILITARY  CONSTRUCTION  PROJECT  DATA 


4.  PROJECT  TITLE 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

152.20 

P-116 

•.  PROJECT  COST  (SOOOI 


18,600 


9.  COST  ESTIMATES 


ITEM 

U/M 

GENERAL  PURPOSE  BERTHING  WHARF  . 

FB 

WHARF  DECK  . 

SY 

MARINE  PILING . 

LF 

FENDER  SYSTEM . 

LF 

SHEET  PILE  BULKHEAD . 

LF 

DREDGING  . 

CY 

BUILDING  RENOVATION . 

LS 

SUPPORTING  FACILITIES . 

- 

UTILITIES . 

LS 

PAVING  AND  SITE  IMPROVEMENT.  . 

LS 

SUBTOTAL . . 

- 

CONTINGENCY  (5%)  . 

- 

TOTAL  CONTRACT  COST . 

- 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5«).  . 

- 

TOTAL  REQUEST . 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

COST 

($000) 

11, 

750 

(  2, 

660) 

(  4, 

060) 

( 

470) 

(  1, 

870) 

( 

760) 

(  1» 

930) 

5, 

040 

(  4, 

830) 

( 

210) 

17,63 

97 


18,600 
(  o; 


Concrete  pile  supported  concrete  wharf,  100-ton  mobile  crane  support 
capacity,  dredging,  building  alterations  and  renovations;  3, 2 00- ampere 
alternating  current  electric  power;  high  pressure  (4,500-psi)  compressed 
air,  low  pressure  (125-psi)  compressed  air;  potable  water;  wastewater 
collection  system;  saltwater  fire  protection  system;  security  fencing, 
paving. 


11.  REQUIREMENT:  420  FB.  ADEQUATE:  0  FB.  SUBSTANDARD:  0  PB. 

PROJECT:  Provides  waterfront  berthing  facility  for  submarines.  (Current 
mission. ) 

REQUIREMENT:  Adequate  waterfront  berthing  facilities  to  berth  and  repair 
transient  and  homeported  submarines  including  Los  Angeles  Class  688  and  the 
new  S&N  21  class  submarines. 

CURRENT  SITUATION:  Pearl  Harbor  does  not  have  sufficient  waterfront 
berthing  facilities  to  adequately  support  transient  and  homeported 
submarines.  Ships  are  berthed  close  together  along  the  wharves  without 
adequate  separation  between  them  or  nested  when  space  along  the  wharves  is 
fully  occupied.  The  existing  wharves  were  constructed  in  the  1930's  and 
1940's  and  do  not  have  the  structural  capacity  to  support  the  heavier 
mobile  cranes  required  to  service  the  newer  submarines. 

IMPACT  IF  NOT  PROVIDED;  Insufficient  waterfront  berthing  facilities  to 
support  transient  and  homeported  submarines  for  repair  and  resupply. 

(Continued  on  DD  1391c) 


DD:  o?c?.1 

S/NOtOn*  0O1  3910 


1391 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


-216 


1.  COMPONENT 

NAVY 

F-Y  19_*LmILITARY  CONSTRUCTION  PROJECT  DATA 

a.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE,  PEARL  HARBOR,  HAWAII 

1*.  PROJECT  TITLE 

S.  PROJECTNUMBER  j 

GENERAL  PURPOSE  BERTHING  WHARF 

P-116 

12 .  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started. .  6-88 

(b)  Percent  Complete  as  of  January  1989 .  50 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete .  3-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  865  ) 

(b)  All  Other  Design  Costs . * . (  1100  )  ■ 

(c)  Total . . .  1965 

(d)  Contract . (  1770  ) 

(e)  In-house . (  195  ) 


(4)  Construction  start.. . . 4-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None.  ' 


DDi  os"  7S  1391c 


PREVIOUS  EDITIONS  MAY  SC  USED  INTERNALLY 
UNTIL  EXHAUSTED 


P  AQS  NO. 


i  7 


a/N 


1.  COMPONENT 


FY  i99o  MILITARY  CONSTRUCTION  PROGRAM 


NAVY  | 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  TRAINING  CENTER  PACIFIC 
PEARL  HARBOR.  HAWAII 


4.  COMMAND 


2.  DATE 


(  5 .  AREA  CONSTR . 
COST  INDEX 


CHIEF  OF  NAVAL 
EDUCATION  AND  TRAINING 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/ 30/ SB 

b.  END  FY 
1994 


PERMANENT 


a.  TOTAL  ACREAGE  TENAI 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

c.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


STUDENTS  SUPPORTED 


OFFICES  ENLISTED  CIVILIAN  OFFICER  I  ENLISTED  I  CIVILIAN 


7.  INVENTORY  DATA  ($000) 


TENANT  OF  NSB 


TOTAL 


O 

1,780 

5,550 

O 

0 

4,850 

12,180 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

- 1 

CATEGORY 

CODE  PROJECT  TITLE 

SCOPE 

COST 

ISOOO) 

DESIGN 

START 

STATUS 

COMPLETE 

171.35  FF  &  DAM  CTRL  TRAINER  FACS 

15.460  SF 

5.550 

04/88 

05/89 

TOTAL 

5,550 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


ION  OR  MAJOR  FUNCTIONS: 

Provide  facilities  and  training  courses  pacul lar  to  submarinas  for  officer 
and  anlistad  parsonnal  assigned  to  the  Submarine  Force,  Pacific  Fleet,  and 
perform  such  other  training  and  related  functions  as  may  be  directed. 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


($000) 

0 

0 

c 


DD  FORM  1390 
1DEC76 


PAGE  NO. 


218 


1.  COMPONENT 


FY  19_2fi  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


WAVY _ | _ _ 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  TRAINING  CENTER 
PACIFIC.  PEARL  HARBOR.  HAWAII _ 

S.  PROGRAM  ELEMENT  I  8.  CATEGORY  CODE 


4.  PROJECT  TITLE 

FIRE  FIGHTING  AND  DAMAGE 
CONTROL  TRAINER  FACILITIES 

7.  PROJECT  NUMBER  la.  PROJECT  COST  (S000) 


9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

FIRE  FIGHTING  4  DAMAGE  CONTROL  TRAINER  FACS  . 

SF 

15,460 

- 

TRAINER  AND  SUPPORT  BUILDINGS  . 

SP 

12,400 

171. 0C 

DAMAGE  CONTROL  FACILITY  . 

SF 

3,060 

235. Ot 

BUILT-IN  EQUIPMENT . 

LS 

- 

- 

TECHNICAL  OPERATING  MANUALS  . 

LS 

— 

— 

SUPPORTING  FACILITIES  . 

- 

- 

UTILITIES  . 

LS 

- 

“ 

PAVING  6  SITE  IMPROVEMENT  . 

LS 

- 

- 

SUBTOTAL . 

- 

- 

- 

CONTINGENCY  (5«) . 

- 

- 

- 

TOTAL  CONTRACT  COST  . 

- 

- 

- 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%)  .  . 

- 

- 

- 

TOTAL  REQUEST  . 

- 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS. 

-(NC 

N-ADD) 

3,470 
(2,130) 
(  720) 

(  470) 

(  150) 

1,540 
(1,270) 
(  270) 

5,010 
250 
5,260 
290 
5,550 
(4,750) 


Two  one-story  and  one  two-story  masonry,  concrete,  and  steel-frame 
buildings,  spread  footing  supported  concrete  foundations  and  floors, 
built-up  roofing,  fire  protection  systems,  air  conditioning,  utilities; 
building  alterations  to  provide  high-bay  compartment  to  accommodate 
22,000-gallon  tank;  staging  areas,  water  storage  tank,  oxygen  breathing 
apparatus  area,  classrooms,  locker  and  shower  rooms,  administrative 
spaces,  workshop,  storage  spaces. 

Tl.  REQUIREMENT:  27,110  SF^  ADEQUATE:  11,650  jFI  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  buildings  to  support  a  fire  fighting  trainer  and  a 
damage  control  trainer.  (Current  mission.) 

REQUIREMENT:  Adequate  and  properly-configured  training  facilities  to 
accoanodate  and  support  a  submarine  fire  fighting  trainer  and  a  submarine 
damage  control  trainer.  The  newer  nuclear  submarines  pose  damage  control 
and  fire  fighting  problems  far  more  complex  than  earlier  versions.  With 
less  compartmentalization,  quick  corrective  action  is  necessary  in  a  fire 
or  flooding  situation.  To  prevent  damage,  personnel  loss,  or  loss  of  the 
entire  submarine,  crews  must  be  trained  in  a  realistic  setting  with 
up-to-date  techniques  and  equipment.  No  fire  fighting  facility  of  this 
type  is  available  in  the  Pearl  Harbor  area.  Advances  in  submarine 
technology,  configuration  and  operating  depths  increase  the  urgency  of 
this  project. 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 
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1 . COMPONENT 

NAVY 

FY  192LMIUTARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  SUBMARINE  TRAINING  CENTER  PACIFIC,  PEARL  HARBOR,  HAWAII 

4.  MOJCCT  TITLt 

FIRE  FIGHTING  AND  DAMAGE  CONTROL  TRAINER  FACILITIES 

S.  AAOJICT  NUMSIA 

P-021 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION i  Da  rug «  control  training  la  conducted  using  an 
improvised  training  device  no  longer  representative  of  modern  submarines. 
It  is  manually  operated,  has  only  limited  capabilities,  and  requires 
constant  repairs.  It  lacks  water  storage  and  recycling  capabilities,  and 
wastes  eight  million  gallons  of  freshwater  annually.  Practical  training 
currently  consists  of  extinguishing  a  large  uncontrolled  oil  fire.  Other 
training  is  limited  to  classroom  presentations  and  demonstrations. 

IMPACT  IF  NOT  PROVIDED:  Existing  facilities  and  equipment  will  continue 
to  be  used.  Personnel  will  not  be  trained  under  conditions  designed  for 
submarine  fire  fighting  or  damage  control  and  will  not  gain  the  skills  and 
confidence  necessary  for  either  combat  or  routine  operation.  The  combat 
readiness  of  operating  submarines  will  be  degraded. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.”) 


(1)  Status: 

(a) '  Date  Design  Started .  4-88 

(b)  Percent  Complete  as  of  January  1989 .  50 

(c)  Date  Design  35%  Complete .  9-88 

(d)  Date  Design  Complete .  5-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A 


(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e)  :  (>000) 

(a)  Production  of  Plans  and  Specifications . (  265  ) 


(b)  All  Other  Design  Costs... . (  155  ) 

(c)  Total .  420 

(d)  Contract . (  385  ) 

(e)  In-house . (  35  ) 

(4)  Construction  start... . . . . 4-90 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provide^ 
from  other  appropriations: 

Fiscal  Year 

Equipment  Procuring  Appropriated  Cost 

Nomenclature  Appropr la t ion  or  Requested  (<000) 


Submarine  Damage  Control  OPN-7 

Trainer 

Submarine  Fire  Fighting  OPN-7 

Trainer 

DDip°c:.  1391c 


1990  1,200 

1991  3,550 

TOTAL  4,750 


VN 


EACVIOUS  COITIONS  USID  INTI ANALLY 

UNTIL  IXMAUSTIO 


PAOS  NO. 


220 


1.  COMPONENT 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


|  2.  DATE 


3.  installation  and  location 

NAVY  PUBLIC  WORKS  CENTER, 
PEARL  HARBOR,  HAWAII 


«.  PERSONNEL 
STRENGTH 


14.  COMMAND 


IS.  AREA  CONSTR. 
COST  INDEX 


NAVAL  FACILITIES 
ENGINEERING  COMMAND 


STUDENTS 


SUPPORTED 


AS  OF 
09/30/88 
END  FY 

1994 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  BB  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 

e.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

B.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL  . 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


2.0B3) 


2BB, 100 
38. ISO 
7S0 
fi.BOO 
aa.770 
54. BOO 
380, 170 


CATEGORY 

CODE 

811 .GO 


SANITARY  WASTEWATER  SYSTEM 
TOTAL 


MSIGN  STATUS 
05/88  08/88 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

a  14. 20  AUTO  VEHICLE  MAINT  SHOP 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

812.30  UTILITY  SYSTEMS  IMPROVS 

218. 20  PW  SHOP  FIRE  PROTECTION 

811.10  ELEC  POWER  I 

812.30  ELEC  OISTR  SYSTEM  IMPVS 


43,200  SF. 


LS 

52.770  SF 
'  LS 

3.900  EA 


8.900 

8.900 


8,370 

500 

2,200 

2.700 


11/88  01/90 


Provide  public  works,  public  utilities,  housing,  snglnsoring  ssrvlcss. 
shers  facilities  planning  support,  and  all  otnsr  public  works  logistics 
support  incident  thereto,  required  by  the  operating  forces,  dependent 
activities,  end  other  commends  located  in  the  vicinity  of  the  Pearl  Harpor 
Naval  Complex. 


Naval  Shipyard 

Naval  Air  Station,  Barbara  Point 

Marine  Barracks 

Naval  Magazine.  Lualualei 


Navel  Submarine  Base 
Naval  Station 
Naval  Supply  center 
Family  Housing  Areas 


niT-TBnrwnrij 


INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(Ifififi 
13,840 
10. 180 
1 . 100 


DO  FORM  1390 
10CC76 


PAGE  NO. 


1.  COMPONENT 

NAVi 


2.  DATE 


FY  19*0  MILITARY  CONS  AUCTION  PROGRAM 


3.  INSTALLATION  and  location  • 

naval  communications  area  master  station 

EASTERN  PACIFIC.  WAHIAWA,  HAWAII 


4 .  COMMAND 


CHIEF  OF  NAVAL 
OPERATIONS 


5.  AREA  CONSTft. 
COST  INDEX 

1,39 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 

00/30/M 

b.  END  FY 
1M4 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLlSTEO 

CIVILIAN 

OFFICER  ENLISTED  CIVILIAN 

ma 

123 

0 

0 

0 

0  0  i  0 

539 

113 

1 

123 

0 

0 

0 

0  :  0  1  0 

539 

7.  INVENTORY  DATA  ISOOO) 


A.  TOTAL  ACREAGE 

t>.  INVENTORY  TOTAL  AS  OF  30  SEP  ••  .  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

Q.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  . 
A.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL 


(  2,422  ) 


49,170 

7 , 380 
8 , 000 
0 
0 
0 

64,550 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM : 


RROJECT  TITLE 


CATEGORY 

c,as« .  . 

131.25  COMMS  CTR  SECURITY  IMPVS 
TOTAL 


_S£QR|_ 


COST 

ISOOO) 


DESIGN  STATUS 
START  COMPLETE 


LS 


04/86  06/89 


8.000 


9.  ‘WM  PROMTS: 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10  MISSION  OR  MAJQP  FUN<— IONS: 

As  an  activity  tha  Naval  talacommuni cat  ions  systam,  managas,  oparatas. 
and  maintain-  ...osa  facilities,  systems,  equipment  and  devices  necessary 
to  provide  requisite  communications  for  the  command,  operational  control, 
and  administration  of  the  Naval  establishment,  to  manage,  operate,  and' 
maintain  those  facilities  and  equipment  of  the  Defense  telecommunications 
systam  and  the  Coast  Guard  as  assigned;  and  to  perform  such  other  func¬ 
tions  as  may. be  directed  by  the  Chief  of  Naval  Operationa. 


ii.  QUTSIAMBJNfi.  PBLUITIBN  5»F£JV  : 

T. POLLUTION  ABATEMENT 


INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


Tsooco 

o 

0 

0 


PAGE  NO. 


I 


DO  FORM  mo 
10CC76 


2.  DATE 


FY  19  lH  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  COMMUNICATION  AREA  MASTER  STATION 


4.  PROJECT  TITLE 

COMMUNICATIONS  CENTER 


E.  FRODR'.M  ELEMENT 


7.  PROJECT  NUMBER 


S.  PROJECT  COST  (EOOO) 


t.  corr  ISTMATIS 


ITEM 

U/M 

QUANTITY 

COMMUNICATIONS  CENTER  SECURITY  IHPROVS  .  .  . 

LS 

- 

FACILITY  HARDENING  . 

LS 

- 

STANDBY  POKER  BUILDING  ADDITION . 

SF 

€,000 

BUILDING  MODIFICATIONS  . 

LS 

- 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

BUILT-IN  EQUIPMENT  . 

LS 

- 

SUPPORTING  FACILITIES . 

- 

- 

ELECTRICAL  UTILITIES  . 

LS 

- 

MECHANICAL  UTILITIES  . 

LS 

- 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

SUBTOTAL  . 

- 

- 

CONTINGENCY  (5%)  . 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

SUPERVISOR  INSPECTION  t  OVERHEAT  (5.5%)  .  . 

- 

- 

TOTAL  REQUEST . 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-  (N 

COST 

(EOOO) 

6, 

,790 

(2 

,350) 

(2, 

,330) 

( 

560) 

( 

110) 

(1 

,440) 

430 

( 

200) 

( 

130) 

( 

100) 

7,580 

420 


8,000 

(  0) 


100-db  High  Altitude  Electromagnetic  Pulse  (HEMP)  protection;  wall  and 
roof  shielding,  wave-guide  entry  cotridor,  radio  frequency  vestibule, 
shielded  standby  power  building  addition,  security  alara  system, 
penetration  plates,  lightning  protection  system,  ground  ring,  surge 
arrestors,  cathodic  protection  system,  utilities. 


11.  REQUIREMENT:  As  Required. 

PROJECT :  Provides  High-Altitu*d«  Electromagnetic  Pulse  (HEMP)  hardening 
for  the  Satellite  Communication  (SATCOM)  facility.  (Current  mission.) 
REQUIREMENT:  Adequate  HEMP  protection  for  the  SATCOM  facility  to  insure 
uninterrupted  operations  during  a  high-altitude  nuclear  attack.  HEMP 
hardening  is  necessary  to  prevent  electromagnetic  radiation  from  damaging 
electronic  and  electrical  systems  at  the  SATCOM  facility.  This  radiation 
could  cause  failure  of  critical  coomunication  paths  between  the  National 
Command  Authority  and  the  Joint  Chiefs  of  Staff  and  the  unified  and 
specified  commanders- in-chief. 

CURRENT  SITUATION:  ,  The  SATCOM  building  and  its  standby  power  building  are 
not  shielded  from  HEMP  radiation.  The  existing  protective  devices  on  the 
power  and  signal  lines  cannot  react  quickly  enough  to  protect  electronic 
communications  equipment  from  the  damaging  power  surges  induced  by  HEMP 
radiation. 

IMPACT  IF  NOT  PROVIDED:  Command  and  control  systems  of  the  Pacific  Fleet 
will  continue  to  be  vulnerable  to  the  disruptive  and  damaging  effects  of 
HEMP  radiation.  (Continued  on*DD  1391c) 


FORM 
1  OEC  76 


1391 


PREVIOUS  EDITIONS  MAY  SI  USED  INTERNALLY 
UNTIL  EXHAUSTED 


smote  t'  Mtnio 


1,  COMPON8NT  OATt 

FY  19_!lMILITARY  CONSTRUCTION  PROJECT  DATA 
NAVY  - 

3.  installation  ano  location 

NAVAL  COMMUNICATION  AREA  MASTER  STATION  EASTERN  PACIFIC,  MAH I AKA,  HAWAII 

4.  PMOJCCT  tTTlS  |  8.  PROJECT  NUMHK 


COMMUNICATION  CENTER  SECURITY  IMPROVEMENTS 


P-151 


12.  SUPPLEMENTAL  DATA: 

a.  Estiauted  design  atatuas  (Projaet  daalgn  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Oaaign  Quid*.") 

(1)  Statu at 

(a)  Data  Daaign  Star  tad... . 6-86 

(b)  Parcant  Complete  aa  of  January  1988. .  45 

(c)  Data  Daaign  35%  Coaqalete .  10-86 

(d)  Data  Daaign  Coaplata .  6-89 


(2)  Basin 

(a)  Standard  or  Dafinitiva  Daaigns 

(b)  Whara  Daaign  Naa  Most  Racantly  Used: 


Yea  No  X 
N/A 


(3)  Total  coat  (c)  ■  (a)  ♦  (b)  or  (d)  +  (a):  ($00 

(a)  Production  of  Plans  and  Specifications . I  27s  ) 

(b)  All  other  Design  Coats . (  67b  ) 

(c)  Total . . .  950' 

(d)  Contract . . (  540  ) 

(e)  In -house . (  410  ) 


(4)  Construction  start. 


_ 4-90 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DO  i  oic  7«  1391c 


PREVIOUS  SDITIONS  MAY  SI  USED  INTS ANALLY 
UNTIL  SXHAUSTIO 


PAOS  NO. 


1.  COMPONENT 


2.  DATE 


FY  ,990  MILITARY  CONSTRUCTION  PROGRAM 


r- - —  ■■■■■—  —  -  ■  ■ 

3.  INSTALLATION  ANO  LOCATION 

i4.  COMMAND 

5.  AREA  CONSTR. 
COST  INDEX 

NAVAL  HOSPITAL, 

NAVAL  MEDICAL 

GREAT  LAKES.  ILLINOIS 

!  COMMAND 

i  _  _ 

1  ,0€ 

6.  PERSONNEL 
STRENGTH 


PERMANENT 


STUDENTS 


SUPPORTED 


A.  AS  OF 
09/30/88 
b.  END  FY 

OFFICER 

324 

1994 

351 

lESBEEPi  mmm 


7.  INVENTORY  DATA  ttOOOl 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  ••  . 

C.  AUTHOR I ZAT 1 ON  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


29.330 

0 

12.270 

0 

0 

0 

41  .GOO 


CATIOORY 
COM 


171.10 

721 . 1 1 


T  TIT 


HOSPITAL  CORPS  SCHOOL  ADON 
BACHELOR  ENLISTED  OUARTERS 
TOTAL 


14,920  SF 
82,700  SF 


1.800 
lo! 470 
12.270 


DESIGN  STATUS 
TART  COMF 


05/88  07/89 

05/88  07/89 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
NONE 

8.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
NONE 


Provide  •  comprehensive  rang*  of  wwrgancy,  outpatient,  ana  inpat, ant 
neeith  car*  aarvicaa  to  activ*  duty  Navy  and  Marin*  Corps  p*raonn*i .  and 
active  duty  members  of  other  F*o*ral  Uniformed  Services.  Ensure  that  all 
assigned  military  personnel  are  properly  trained  for  the  performance  of 
their  assigned,  contingency,  and  wartime  duties.  Conduct  appropriate 
education  programs  for  Naval  Medical  students. 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH); 


00  FORM  1390 
1DEC76 


PAGE  NO. 


C-Tf 


FY  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  and  location 
NAVAL  HOSPITAL, 


5.  PROGRAM  ELEMENT 


4.  PROJECT  TITLE 


U/M  QUANTITY 


BACHELOR  ENLISTED  QUARTERS  .  ... 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

paving  and  site  improvement . 

SUBTOTAL  . 

CONTINGENCY  (5*)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


(NON- ACC) 


Multi-story-steel  frame  building,  concrete  foundation  and  floors,  masonry 
walls  with  brick  facing,  built-up  roofing,  elevator,  fire  protection  and 
alarm  systems,  air  conditioning,  utilities;  104  two-bedroom  modules  wich 
private  bathrooms,  lounges,  laundry,  vending,  storage,  mechanical 
equipment. 

Grade  mix:  416  E1-E4 .  Total:  416. 


11.  REQUIREMENT:  669  PN.  ADEQUATE:  0  PN.  SUBSTANDARD:  £  PN. 

PROJECT:  Provides  adequate  billeting  for  416  enlisted  personnel. 

(Current  mission.) 

REQUIREMENT:  Adequate  housing  for  669  enlisted  personnel  assigned  to  the 
Naval  Hospital  Corps  School. 

CURRENT  SITUATION:  There  are  no  adequate  berthing  spaces  available  for 
the  Naval  Hospital  Corps  School.  Enlisted  personnel  are  berthed  in 
overloaded  facilities  presently  below  approved  Department  of  Defense 
berthing  standards.  After  construction  of  the  spaces  requested  by  this 
project,  the  remaining  projected  space  deficit  of  253  spaces  will  be 
satisfied  by  a  follow-on  project  currently  unprogrammed.  All  projected 
space  requirements  are  revalidated  annually  by  a  new  survey  which  updates 
planning  projections. 

IMPACT  IF  NOT  PROVIDED:  Enlisted  personnel  will  continue  to  be  berthed  in 
overcrowded  facilities,  to  the  detriment  of  morale  and  career  retention 
efforts. 

(Continued  on  DD  1391c) 


previous  coitions  may  sc  used  internally 
UNTIL  EXHAUSTED 


PAGE  NO. 


\\~  COMfQN«NT 


J.  DAT! 


NAVY 


90 

FV  10  MILITARY  CONSTRUCTION  PROJECT  DATA 


J.  INSTALLATION  ano  location 


NAVAL  HOSPITAL,  GREAT  LAKES,  ILLINOIS 
a.  anojscT  titli 


S  AAOJCCT  NUMStR 


BACHELOR  ENLISTED  QUARTERS 


P-301 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  5-88 

(b)  Percent  Complete  as  of  January  1989 .  45 

(c)  Date  Design  35%  Complete . 9-88 

(d)  Date  Design  Complete .  7-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No__x _ 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 

(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e)  :  (1000) 

(a)  Production  of  Plans  and  Specifications . (  560  ) 

<b)  ‘All  Other  Design  Costs . - . (  45  ) 

(c)  Total . . .  60S 

(d)  Contract . (  563  ) 

(e)  In-house . (  40  ) 


(4)  Construction  start . . 10-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


’OMM  4M4.  AMVIOUS  SDITIONSMAY  SI  US1D INTSNNALLY 

UUi  P*C)i  M91G  until ixhaustso 

•Wl^kiWIiil 


aao«  no.  ^ 

L 


1  COMPONENT 
NAVY 


FY  19_9j2_  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  INSTALLATION  AND  location 
NAVAL  HOSPITAL, 


4.  project  title 


1  GREAT  LAKES,  ILLINOIS _ 

HOSPITAL 

CORPS  SCHOOL  ADDITION 

B.  PROGRAM  ELEMENT 

«.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

•  PROJECT  COST  (.000) 

171.10 

P-302 

1,800 

•.  COST  ESTIMATES 


ITEM 


U'M 


QUANTITY 


UNIT 

COST 


COST 

(•000) 


HOSPITAL  CORPS  SCHOOL  ADDITION  . 

SUPPORTING  FACILITIES . 

UTILITIES,  PAVING  AND  SITE  IMPROVEMENT  .  . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  S  OVERHEAD  (5.5«).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


SF 

LS 


14, 9201  106.  dO 


(NON-ADD) 


1,580 

50 

( _ 50) 

1,630 

_ 80 

1,710 

_ 90 

1,800 
(  0) 


10.  DESCRIPTION  O*  PR(5.O9E0  CONSTRUCTION 

Two-story  steel  frame  building,  concrete  foundation  and  floors,  masonry 
walls,  built-up  roof,  fire  protection  system,  utilities,  air  conditioning. 


11.  REQUIREMENT:  74,120  SF.  ADEQUATE:  59,200  SF.  SUBSTANDARD:  0  SF . 
PROJECT:  Provides  additional  hands-on  medical  training  space,  instructor 
work  areas,  and  computer-aided  instruction  area  with  secure  storage. 
(Current  mission.) 

REQUIREMENT:  Adequate  facilities  to  accommodate  increased  hands-on 
training  areas  in  the  form  of  two  mocK-up  30-bad  hospital  wards  complete 
with  nurses  stations,  instructors  worn  areas,  and  a  computer  aided 
instruction  center  with  secure  storage  for  sensitive  testing  materials. 
Because  of  growth  in  patient  care  technology  and  in  an  effort  to  improve 
patient  care  levels,  the  hospital  corpsman  A-school  training  course  was 
increased  in  length  from  ten  to  twelve  weeks.  Simultaneously,  curriculum 
changes  increased  the  amount  of  hands-on  training  in  mock-up  hospital 
wards  by  two  classes  per  day.  These  changes  have  increased  by  30%  the 
average  on-board  student  population  and  require  greater  instructor  to 
student  ratios.  The  school  staff  has  been  increased  from  103  to  147 
positions.  Additionally,  50  computer-aided  instruction  systems  have  been 
procured. 

CURRENT  SITUATION:  The  corps  school  facility  is  used  to  its  fullest  extent 
with  the  two  mock-up  ward  areas  being  temporarily  converted  to  instructor 
work  spaces.  The  displaced  hands-on  training  is  being  conducted  on  an 

(Continued  on  DD  1391c) 


Ft  ore  7.1391 

VN  0109  >.•  001  M10 


PREVIOUS  EDITION.  MAY  M  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO.  'J  O 
/  s 


CO 


|1 .  COMPONENT 


FY  19l£_MILITARY  CONSTRUCTION  PROJECT  DATA 


13.  INSTALLATION  and  LOCATION 


NAVAL  HOSPITAL,  GREAT  LAKES,  ILLINOIS 
4.  PROJECT  TITLE 


|  S.  PROJECT  NUMBER 


HOSPITAL  CORPS  SCHOOL  ADDITION 


P-302 


11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION :  (Continued) 

as-available  basis  in  unused  ward  space  in  the  hospital  building  a  quarter 
o£  a  mile  from  the  School.  Continuity  of  subject  matter  and  class 
scheduling  require  the  classes  to  move  in  formation  one  or  more  times 
daily  between  the  school  and  the  hospital.  Each  such  movement  is  time 
consuming,  disruptive  to  the  class,  and  unnecessarily  exposes  the  students 
to  severe  winter  weather. 

IMPACT  IF  NOT  PROVIDED;  Hands-on  training,  a  prime  element  of  the 
curriculum,  will  be  jeopardized  by  the  space  shortage  and  the  movement  of 
classes  between  the  school  and  hospital.  Students  will  continue  to  be 
exposed  to  severe  winter  weather.  With  increasing  student  loading  in 
other  schools  at  the  Naval  Training  Center,  the  hospital  wards  may  cease 
to  be  available  for  corpsman  training. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(])  Status: 

(a)  Date  Design  Started . 5-88 

(b)  Percent  Complete  as  of  January  1989 .  45 

(c)  Date  Design  35%  Complete.... .  9-88 

(d)  Date  Design  Complete .  7-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  x 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


Total  cost  (c)  «  (a)  +  (b)  or  (d)  +  (e) : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . 

(c)  Total . . . 

(d)  Cor  tract . . . 

(e)  In-house . 


($000) 

(  105  ) 

(  25  ) 

130 

C  110  ) 

(  20  ) 


(4)  Construction  start, 


_ 11-89 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD.  DEC  TE  1391c 

»N  otojcf-ooijtu 


PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


FY  19JLQ.  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  ano  location 
NAVAL  TRAINING  CENTER, 


S.  PROGRAM  ELEMENT 


4.  PROJECT  TITLE 


7.  PROJECT  NUMBER 


) 8.  PROJECT  COST  (8000) 


9.  COST  ESTIMATES 


CHILD  CARE  CENTER . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL . . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  6  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY 


SP  23,000  77.0 


77.00  1,770 

300 

(  110) 
(  190) 

2,070 
110 
2,180 
120 
2,300 

NON-ADD)  (  0) 


Rr.mnmr.sd 


One-story  steel  frame  building,  concrete  foundation  and  floor,  masonry 
walls,  built-up  roofing  on  rigid  insulation  over  metal  decking,  fire 
protection  system,  air  conditioning,  utilities;  covered  and  uncovered 
fenced  playing  areas. 


11.  REQUIREMENT:  41,100  SF.  ADEQUATE:  18,100  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  a  child  care  center  to  accommodate  300  school  and 
pre-school  age  children  and  infants.  (Current  mission.) 

REQUIREMENT:  A  child  care  center  provides  supervised  care  for  infants, 
pre-school,  and  school  age  children  in  a  common  facility,  on  a  regularly 
scheduled  or  drop-in  basis,  when  parents  are  employed  or  at  times  when  the 
family  is  temporarily  unable  to  care  for  them.  Child  care  centers  are  a 
necessary  element  in  today's  environment  as  their  availability  alleviates 
many  problems  incurred  by  military  parents  who  are  single,  both  working,  or 
with  other  special  needs.  These  centers  make  the  quality  of  life  more 
appealing  to  military  personnel  and  their  dependents. 

CURRENT  SITUATION:  Present  adequate  facilities  can  accommodate  only  14%  of 
the  children  needing  care,  resulting  in  a  long  waiting  list.  Children  that 
cannot  be  accommodated  are  cared  for  in  civilian  care  facilities,  by 
private  sitters,  or  in  inadequate  facilities  operated  by  the  Veteran's 
Administration  Hospital. 
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1.  COMPONENT 

NAVY 

FY  19.H.MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  ano  location 

NAVAL  TRAINING  CENTER,  GREAT  LAKES,  ILLINOIS 

14.  PROJECT  TITLE 

8.  PROJECT  NUMBER  | 

CHILD  CARE  CENTER 

P-459 

11.  REQUIREMENT:  (Continued) 

IMPACT  IF  MOT  PROVIDED :  Some  eligible  children  will  be  cared  for  under 
less  than  adequate  conditions.  Continued  care  of  some  children  in 
expensive  commerical  facilities.  The  provision  for  safe  care  will  be 
jeopardized.  The  needs  of  newly  assigned  personnel  will  not  be  met, 
resulting  in  a  negative  impact  on  morale  and  retention. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Pacility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  5-88 

(b)  Percent  Complete  as  of  January  1989 .  60 

(c)  Date  Design  35%  Complete .  9-88 

(d)  Date  Design  Complete .  2-89 


(2)  Basis: 

•  (a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  N/A 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  (SOOO) 

(a)  Production  of  Plans  and  Specifications . (  125  ) 

(b)  All  Other  Design  Costs . (  80  ) 

(c)  Total . . .  205 

(d)  Contract . (  170  ) 

(e)  In-house . (  35  ) 

(4 )  Construction  start . . . . . . . 6-90 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PAGE  NO. 


1 .  COMPONENT 


NAVY 


3.  INSTALLATION  and  location 
NAVAL  TRAINING  CENTER, 


5.  PROGRAM  ELEMENT 


FY  19  MILITARY  CONSTRUCTION  PROJECT  DATA 


0805796N 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

171.20 

P-512 

4.  PROJECT  TITLE 

ELECTRICIANS  AND  COMMUNICATIONS 
TRAINING  BUILDING 


8.  PROJECT  COST  ($000) 

13,600 


8.  COST  ESTIMATES 


ELECTRICIANS  &  COMMUNICATIONS  TRNG  BLDG.  .  . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

DEMOLITION  . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY 


120,000 


100 

160 

320 

_ 460 

12,290 

_ 6  ijO 

12,390 

710 


13, '>00 
(  0) 


10.  DESCRIPTION  OP  PRQPOSEO  CONSTRUCTION 

Three-story  steel  frame  building  with  casement,  concrete  foundation  and 
floors,  masonry  walls,  aluminum  windows  and  doors,  built-up  roof  over 
insulated  steel  deck,  fire  protection  system,  utilities,  air  conditioning; 
demolition  of  one  building. 


11. REQUIREMENT:  92  b,  570  SF.  ADEQUATE;  808,570  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  *v  instruction  building.  (Current  mission.) 
REQUIREMENT:  Adequate  and  properly-configured  training  facilities  to 
accommodate  advanced  maintenance  training  for  the  interior  communications 
and  electricians  rating,  and  to  integrate  the  Basic  Electric  and 
Electronic  School  into  the  electricians  curriculum. 

CURRENT  SITUATION:  Tne  existing  Interior  Communications  and  Electricians 
School  is  housed  in  two  separate  buildings.  One  building,  an  academic 
instruction  building  built  in  1964,  is  sorely  deficient  in  electric  power 
service  and  distribution  and  cannot  accommodate  the  present  laboratory 
needs.  The  other  building,  a  warehouse  built  in  1942,  has  deteriorated 
and  is  to  be  demolished. 

IMPACT  IF  NOT  PROVIDED:  Interior  communications  and  electricians  training 
will  continue  in  deteriorated  buildings,  unsuitable,  and  poorly  configured 
for  training,  and  the  advanced  maintenance  training  will  not  be 
implemented . 
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SIN  0103  l,  001  3010 


1. COMPONENT 


NAVY 


90 


FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 


a.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  TRAINING  CENTER,  GREAT  LAKES,  ILLINOIS 


4.  PROJECT  TITLE 

ELECTRICIANS  AND  COMMUNICATIONS  TRAINING  BUILDING 


B.  PROJECT  NUMBER 

P-512 


12.  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Pact  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  4-88 

(b)  Percent  Complete  as  of  January  1989 .  60 

(c)  Date  Design  35«  Complete .  9-88 

(d)  Date  Design  Complete .  7-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  640  ) 

(b)  All  Other  Design  Costs . (  140  ) 

(c)  Total . .  780 

(d)  Contract . (  700  ) 

(e)  In-house . (  80  ) 


(4)  Construction  start . . 12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DDi  dec  7. 1391c 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


23 


1.  component 


FY  19JUL  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  AVIONICS  CENTER, 


liTTnilTf V^pifticMaCiMt.Vr 


S.  PROORAM  SLCMCNT 


Iifcr/iWiWl 


4.  PROJECT  TITLS 


1 1  »'l  ■ •  to  4 :  *#  J  .1 :  *  *  *  it  *  4 


7.  PROJECT  NUMBER 


8.  PROJECT  COST  1 8000) 


S.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

INDUSTRIAL  PARTS  FACILITY . 

SF 

42,000 

SUPPORTING  FACILITIES . 

- 

ELECTRICAL  UTILITIES  .  .  . 

LS 

- 

MECHANICAL  UTILITIES  . 

LS 

- 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

SUBTOTAL  . 

- 

- 

CONTINGENCY  (5»)  . 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5«).  . 

- 

- 

TOTAL  REQUEST . 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-  1 

6, 

190 

1, 

030 

( 

190) 

( 

70) 

( 

770) 

7,580 
420 
8,000 
-ADO)  (  0) 


1ST  -f-  W.1I  AJMJX.l  J  J.KK  1 


One-story  steel  frame  building,  concrete  foundation  and  floor,  insulated 
metal  and  masonry  walls,  built-up  roof,  computer  room,  storage  apron, 
computer  flooring,  air  filtering  system,  air  conditioning,  security 
lighting,  fire  protection  systems,  utilities;  technical  operating  manuals. 


11.  REQUIREMENT:  42,000  SF.  ADEQUATE:  0  SP.  SUBSTANDARD:  0  SF. 

PROJECT:  Provides  facility  for  the  prototype  printed  wiring  assembly  (PWA) 
cell  of  the  rapid  acquisition  of  manufactured  parts  (RAMP)  project  and 
associated  soldering  training  facility.  (Current  mission) . 

REQUIREMENT:  The  RAMP  project  is  a  research  and  development  project  which 
seeks  to  integrate  automated  manufacturing,  robotics,  computer-based  data 
management,  and  telecommunications  techniques  into  a  fully  functional, 
flexible  system  capable  of  producing  parts  on  demand.  It  will  greatly 
improve  performance  by  decreasing  response  time  to  fleet  needs  for  spare  or 
emergency  repair  parts  which  otherwise  may  not  be  available  in  suppliers' 
inventories.  The  prospects  of  cutting  the  manufacturing  cycle  time  from 
300  to  30  days  will  yield  millions  of  dollars  in  savings  in  the  paper  trail 
alone.  Additionally,  in  the  case  of  mission  essential  parts,  it  will 
return  repaired  parts  or  systems  to  active  service  in  30  days  or  less.  The 
major  savings  in  time  will  be  in  the  areas  of  procurement,  administrative 
lead  time,  and  manufacturing  administrative  lead  time  (23  days  vice  270 
days).  The  Navy  presently  has  a  very  high  inventory  value  of  low  usage 
parts.  RAMP  implementation  should  greatly  decrease  this  inventory.  The 
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1.  COMPONENT 

NAVY 

FY  19^L.MIL!TARY  CONSTRUCTION  PROJECT  DATA 

a.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  AVIONICS  CENTER,  INDIANAPOLIS,  INDIANA 

|4.  PROJECT  TITLE 

S.  PROJECT  NUMBER  ! 

INDUSTRIAL  PARTS  FACILITY 

P-018 

11.  REQUIREMENT:  (Continued) 

knowlege  gained  in  the  operation  of  the  RAMP  cell  will  be  essential  in 
developing  additional  cells  in  government  production  facilties.  The 
soldering  training  facility  is  required  to  train  RAMP  personnel  and  DOD 
contractors  to  the  requirements  of  DOD  specifications.  Such  training  is 
presently  provided  by  only  three  DOD  recognized  schools  and  is  mandatory 
to  fabricate,  assemble,  or  manufacture  electronic  equipment  for  DOD.  The 
center  provides  repair,  overhaul,  and  software  support  for  a  wide  variety 
of  electronics,  radars,  communication  equipment,  and  specialises  in 
aircraft,  avionics.  The  center  provides  interservice  support  to  the  Air 
Force  and  the  Marine  Corps.  It  also  develops  specifications  which  are 
used  for  commerical  production  of  electronic  and  avionics  systems.  It 
performs  final  acceptance  testing  on  end-products. 

CURRENT  SITUATION:  No  facility  exists  to  provide  a  location  for  the 
printed  wiring  assembly  cell  of  the  RAMP  project,  which  is  currently  under 
development.  Existing  soldering  training  space  is  not  sufficient  to 
process  the  required  number  of  personnel,  creating  a  student  backlog  which 
continues  to  increase.  Conditions  in  the  14-acre,  former  WW  II  bombsite 
factory  have  become  more  and  more  crowded  with  the  advent  of  technological 
developments  in  avionics  and  on-board  computers  used  in  today’s  modern 
weapons.  Testing  and  calibration  are  much  more  precise  and  require  more 
support  equipment  and  highly  trained  personnel.  Miniturization  demands 
better  trained  technical  personnel  to  assemble  and  solder  the  systems. 
Computer  systems  which  produce  software  for  weapons  computers  and  avionics 
and  aid  in  the  manufacture  of  integrated  circuits  and  other  electronic 
subsystems  have  been  installed  in  the  facility. 

IMPACT  IF  NOT  PROVIDED:  The  Navy  in  investing  approximately  $50  million 
into  the  RAMP  development  over  the  next  five  years.  Failure  to  provide 
this  facility  will  leave  the  Navy  without  a  location  for  the  PWA  cell, 
delaying  implementation  of  RAMP  and  allowing  an  estimated  $12  million 
worth  of  PWA  production  equipment  to  sit  idle.  In  addition,  the  student 
backlog  for  soldering  certification  training  will  continue  to  increase, 
eventually  impacting  DOD’s  ability  to  contract  for  electronic  equipment  in 
a  timely  manner. 

ADDITIONAL:  An  economic  analysis  has  been  performed  which  shows  a  simple 
payback  on  the  MILCON  investment  of  under  three  years. 


(Continued  on  DD  1391c) 


Previous  EDITIONS  MAY  •«  USID  INTERNALLY  ^77 

1  OIC  7s1w91C  UNTIL  aXHAUSTIO  PACE  NO.  £j{ 
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1.  COMPONENT 

NAVY 

FY  19-lQ-MILITARY  CONSTRUCTION  PROJECT  DATA 

J.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  AVIONICS  CENTER,  INDIANAPOLIS,  INDIANA 

|4.  PROJECT  TITLE 

8.  PROJECT  NUMBER  j 

INDUSTRIAL  PARTS  FACILITY 

P-018 

12 .  SUPPLEMENTAL  DATA? 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  9-86 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete . 12-88 

(d)  Date  Design  Complete . 6-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  «  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  310  ) 

(b)  All  Other  Design  Costs . . (  140  ) 

(c)  Total.... . . .  450 

(d)  Contract . '. . . . . (  385  ) 

( e)  In-house . . . (  65  ) 


(4)  Construction  start . . 12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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1 .  component  1 

i  FY 

NAVY 

,990  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

i  4  - 

COMMAND 

5.  AREA  CONSTR. 

COST  INDEX 

NAVAL  STATION, 

COMMANDER  IN  CHIEF  . 

LAKE  CHARLES,  LOUISIANA 

i 

i 

ATLANTIC  FLEET 

96 

6.  PERSONNEL 

strength 

I.  AS  OF 
09/30/86 
0.  END  FY 
1994 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  86  . 

c.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  . 

«.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL 


e.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


7.  INVENTORY  DATA  ($000) 


(  0) 


0 

19,000 

3.600 

0 

0 

3.700 

26.300 


CATEGORY 

CODE 


721.11 

740.43 


BACH  ENL  OTRS  &  MESS  HALL 
PHYSICAL  FITNESS  FACILITY 
TOTAL 


10.660  SF 
16.600  SF 


1.340 

2,  ..269 

3.300 


DESIGN  STATUS 
TART  - 


03/87  07/88 

06/88  08/89 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


New  homeport  for  Naval  Raaarva  Force  Fleet  Oiler  and  two  minesweepers. 
Snip  arrivals  at  thlR  nomeport  are  scheduled  for  1991. 


1 1 .  OUTSTAN 

POLLUTION  ABATEMENT 
»:  INSTALLATION  RESTORATION 
: :  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

0 

0 

0 
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1. COMPONENT 


NAVY 


3.  INSTALLATION  and  location 
NAVAL  STATION, 

LAKE  CHARLES,  LOUISIANA 


G204696N 


FY  19__  MILITARY  CONSTRUCTION  PROJECT  DATA 


S.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

721.11 

P-009 

4.  PROJECT  TITLE 

BACHELOR  ENLISTED  QUARTERS 
AND  MESS  HALL 


1,340 


9.  COST  ESTIMATES 


U/M  QUANTITY 


HOUSING . 

MESS  HALL . 

SUPPORTING  FACILITIES . 

UTILITIES,  PAVING  AND  SITE  IMPROVEMENT  .  .  LS 

SUBTOTAL  . 

CONTINGENCY  (54).  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  (.  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


SF  9,640  93.00 
SF  1,020  157.00 


1,210 

_ 60 

1,270 

_ 70 

1,340 

(NON-AC  D)  (  0) 


TO.  DESCRIPTION  op  PROPOSED  CONSTRUCTION 

Two-story  concrete  and  masonry  building,  concrete  foundation  and  floors, 
insulated  metal  roof,  fire  protection  system,  air  conditioning,  utilities; 
12  two-bedroom  modules  with  private  bathrooms,  lounges,  laundry,  storage, 
vending,  mechanical  equipment;  kitchen,  galley,  food  preparation,  and 
dining  areas. 

Grade  mix:  24  E1-E4,  10  E5-E6,  1  E7-E9.  Total;  35. 


11.  REQUIREMENT;  35  PN .  ADEQUATE;  0  PN .  SUBSTANDARD;  0  PN . 

PROJECT ;  Provides  bachelor  enlisted  quarters  and  mess  hall  for  35 
personnel.  (New  mission.) 

REQUIREMENT;  Adequate  billeting  for  bachelor  enlisted  personnel  stationed 
at  Naval  Station,  Lake  Charles  to  support  horoeporting  a  fleet  oiler  and 
two  Naval  Reserve  Force  minesweeping  ships.  This  homeporting  at  Naval 
Station,  Lake  Charles  is  part  of  the  Navy's  strategic  homeporting 
initiative  on  the  Gulf  Coast. 

CURRENT  SITUATION;  Naval  Station  Lake  Charles  is  under  construction  and 
bachelor  enlisted  housing  and  dining  facilities  dc  not  exist. 

IMPACT  IF  NOT  PROVIDED;  Personnel  support  facilities  for  homeporting  the 
oiler  and  minesweepers  will  not  be  available,  delaying  the  ability  of 
Naval  Station,  Lake  Charles  to  effectively  support  strategic  homeporting. 


(Continued  on  DD  1391c) 
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1.  COm^ONCNT 

NAVy 

FY  1990  MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATC 

3.  INSTALLATION  ano  location 

naval  STATION,  LAKE  CHARLES,  LOUISIANA 

4.  'SOJiCTTlTLC 

c.  aaojcct  numcca 

BACHELOR  ENLISTED  QUARTERS 

P-009 

12.  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  3-87 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  8-87 

(d)  Date  Design  Complete... .  7-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  60  ) 

(b)  All  Other  Design  Costs . (  35  ) 

(c)  Total .  95 

(d)  Contract . . (  70  ) 

(e)  In-house . (  25  ) 


(4)  Construction  start . . 12-89 


•  .  (month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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FY  19_1  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location 
NAVAL  STATION, 


5.  PROGRAM  El. (MINT 


4.  PROJECT  TITLE 


7.  PROJECT  NUMBER 


9.  COST  ESTIMATtS 


PHYSICAL  FITNESS  FACILITY . 

GYMNASIUM . 

INDOOR  PLAYING  COURTS . 

MULTI-PURPOSE  RECREATION  FACILITY . 

OUTDOOR  PLAYING  COURTS  AND  FIELDS . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5*) . . . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY 


87. 
1,800  89. 

1,400  79. 


I 


COST 

ISOOO) 

1 

,630 

(1 

,160) 

( 

160) 

( 

110) 

( 

200) 

410 

( 

200) 

( 

210) 

2 

,040 

100 

2 

,140 

120 

2 

,260 

0)  ( 

0) 

One-story  masonry  building,  concrete  foundation  and  floor,  insulated  metal 
roof,  indoor  playing  courts,  multi-purpose  recreation  facility,  fire 
protection  and  security  systems,  air  conditioning,  utilities;  outdoor 
playing  courts  and  fields,  paving,  lighting,  fencing. 


11.  REQUIREMENT;  16,600  SF.  ADEQUATE;  0  SF.  SUBSTANDARD;  0  SF. 
PROJECT;  Provides  physical  fitness  facilities.  (New  mission.) 
REQUIREMENT;  Adequate  facilities  for  maintaining  physical  fitness  of 
ships'  crew  and  shore  personnel  to  support  homeporting  a  fleet  oiler  and 
two  Naval  Reserve  Force  minesweeping  ships  that  are  part  of  the  Navy's 
strategic  homeporting  initiative  on  the  Gulf  Coast. 

CURRENT  SITUATION;  Naval  Station  Lake  Charles  is  under  construction  and 
physical  fitness  facilities  do  not  exist. 

IMPACT  IF  NOT  PROVIDED;  Personnel  support  facilities  for  homeporting  the 
oiler  and  minesweepers  will  not  be  available,  delaying  the  ability  of 
Naval  station  Lake  Charles  to  effectively  support  strategic  homeporting. 


(Continued  on  DD  1391c) 


previous  editions  may  be  used  internally 
UNTIL  exhausted 


PAGE  NO. 


1.  COMPONENT 

NAVY 


3.  installation  and  location. 


MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


NAVAL  STATION,  LAKE  CHARLES,  LOUISIANA 


4.  PROJECT  TITLE 

8.  PROJECT  NUMBER 

PHYSICAL  FITNESS  FACILITY 

P-013 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . 6-88 

(b)  Percent  Complete  as  of  January  1989 .  40 

(c)  Date  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete . 8-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

( b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  co3t  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  105  ) 

(b)  All  Other.  Design  Costs . .,.v . (  70  ) 

(c)  Total . / .  175 

(d)  Contract . . . .' . (  135  ) 

(e)  In-house . (  40  ) 


(4)  Construction  start . . . . 12-89 


(month  ana  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD  i  oect,  1391c 


PREVIOUS  EDITIONS  MAV  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1 .  COMPONENT  i 

FY  1990  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

4,  COMMAND 

5.  AREA  CONSTR. 

COST  INDEX 

NAVAL  AIR  STATION, 

COMMANDER  IN  CHIEF, 

BRUNSWICK ,  MAINE 

..  , -  -  -  -  ■  -  -  ,  — 

ATLANTIC  FLEET 

1  .  12 

6.  PERSONNEL 
STRENGTH 


PERMANENT 


STUDENTS 


SUPPORTED 


a.  AS  OF 
09/30/88 

b.  END  FY 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

596 

3053 

780 

10 

1994 

598 

3163 

780 

10 

mnnsa 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

«.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

S.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


7.  INVENTORY  DATA  ($000) 


(  8,742) 


95 , 970 
9, 180 
1  .000 
0 

16,250 

6,640 

129,040 


6.  PROJECTS  REOUESTED 

IN  THIS  PROGRAM: 

CATEGORY 

COST 

DESIGN  STATUS 

CODE 

PROJECT  TITLE 

SCOPE 

(SOOO) 

start  complete 

740.74  CHILD  CARE 

TOTAL 

CENTER 

LS 

1.000 

1,000 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

171  20  DIFAR  TRAINER  AODN 
21105  AIRCRAFT  MAINT  HANGAR 
143.46  BACHELOR  ENLISTED  QUARTERS 

218-61  GRD  SPT  EQUIP  FAC 


LS 

67,850  SF 
27.870  SF 
32,000  SF 


1 ,200 
9.800 
2,650 
2,600 


in.  MISSION  OR  MAJOR  FUNCTIONS: 

Maintain  and  oparata  facilities  and  provide  services  and  material  support 
for  tne  si*  P-3  land-based,  anti-submarine  warfare  squadrons  homeported. 
These  Atlantic  Fleet  ASW  Squadrons  conduct  operational  and  training 
flights  from  Brunswick,  end  rotational ly  deploy  to  bases  in  the  Atlantic 
Ocean  and  Mediterranean. 


5HB9Z3ZE 


ING  POLLUTION  AND  SAFETY  DEFICIENCIES: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


8,400 

O 


OD  FORM  1390 
1DEC76 


PAGE  NO.  2  4  4 


1  .  COMPONENT 


NAVY 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  BRANCH  MEDICAL  CLINIC. 
BRUNSWICK,  MAINE 


j  4 .  COMMAND 

'  NAVAL  MEDICAL 

!  COMMAND 


5.  AREA  CONSTR. 
COST  INDEX 

1.12 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 

b.  END  FY 
1994 


PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

OFFICER' 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

_  . 

CIVILIAN 

12 

34 

10 

0 

0 

0 

0 

0 

0 

56 

1  1 

34 

10 

0 

• 

0 

0 

0 

0 

0 

55 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  TENANT  OF  NAS 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

a.  AUTF 1RIZATI0N  INCLUDED  IN  FOLLOWING  PROGRAM  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

0-  REMAINING  DEFICIENCY . 

h .  GRAND  TOTAL 

8.  PROJECTS  REOUESTED  iN  THIS  PROGRAM: 


O 

0 

2.650 
0 
0 
0 

2.650 


CATEGORY 

CODE 

171 .20 


PROJECT  TITLE 


SCOPE 


AVIA  PHYS  TRNG  FACILITY 
TOTAL 


12.600  SF 


COST 

($0001 


DESIGN  STATUS 
START  COMPLETE 


-2.650 


05/88  06/89 


2.650 


9.  FUTURE  PROJECTS: 

A .  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

(Aviation  Physiology  Training  Unit):  Provide  indoctrination  and 
rafrashar  training  to  aircrew  in  aviation  physiology  and  lifa  support 
aquipmant.  Instruction  on  respiration,  circulation,  acceleration, 
spatial  orientation  and  vision  to  enable  pilots  afid  aircrawmen  to 
become  familiar  with  tnair  physical  limitations  and  thus  raact  better 
to  emergency  situations. 


1 1 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES : 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


DD  FORM  1390 
1DEC76 


PAGE  NO.  241 


FY  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  BRANCH  MEDICAL  CLINIC, 


4.  PROJECT  TITLE 

AVIATION  PHYSIOLOGY  TRAINING 


AVIATION  PHYSIOLOGY  TRAINING  FACILITY.  .  .  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOO) 

SF 

12,600 

96.00 

LS 

- 

- 

(  410) 

LS 

- 

- 

(  140) 

LS 

- 

- 

(  470) 

LS 

- 

- 

(  160) 

(NON-ADDh 


2,650 
(  0) 


ION  OF  PROPOSED  CONSTRUCTION 

One-story  reinforced  concrete  frame  building,  pile  foundation,  engineered 
fill,  concrete  floor,  masonry  walls,  single-ply  roof,  fire  protection 
system,  air  conditioning,  utilities;  specialized  equipment  and  utilities 
to  support  training  units. 


11.  REQUIREMENT:  12,600  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Constructs  an  aviation  physiology  training  facility  including 
administrative  space,  classrooms,  and  low-pressure  chamber  and  ejection 
seat  training  devices.  (Current  mission.) 

REQUIREMENT:  An  adequate  and  properly-configured  facility  to  accommodate 
and  support  aviation  physiology  and  water  survival  training  for  all 
aviation  personnel  in  the  northeast  region  of  the  U.S.,  including 
activities  in  Michigan,  Illinois,  Massachusetts,  and  Pennsylvania. 

CURRENT  SITUATION:  Because  of  a  lack  of  space  in  the  existing  facility, 
training  is  presently  limited  to  30  persons  per  class,  with  600  to  700 
aircrew  personnel  annually  in  aviation  physiology,  and  another  300 
personnel  in  water  survival  training.  However,  there  are  1,200  flight 
personnel  alone  stationed  at  Brunswick.  Because  of  a  lack  of  adequate 
facilities,  all  of  the  vital  training  in  flight  stress  and  emergency 
procedures  required  by  regulations  are  not  made  available.  The  lack  of 
existing  storage  space  means  aviation  life  support  equipment  used  in  water 
survival  training  must  be  stored  in  a  trailer  where  rapid  deterioration 
causes  more  frequent  replacement. 

(Continued  on  DD  1391c) 


FORM 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


9  /  4 

C.  *T  L 


S/N  0107  L-F  001  39 10 


1.  COMPONENT 

NAVY 

FY  19ii_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL.  BRANCH  MEDICAL  CLINIC ,  BRUNSWICK,  MAINE 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

AVIATION  PHYSIOLOGY  TRAINING  FACILITY 

P-304 

11 »  REQUIREMENT:  (Continued) 

IMPACT  IF  NOT  PROVIDED:  Fleet  aviation  personnel  will  not  be  provided 
with  sufficient  aviation  physiology  and  aircrew  flight  equipment  training 
to  be  fully  aware  of  their  limitations  and  to  react  properly  in  emergency 
situations. 


12 ,  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . 5-88 

(b)  Percent  Complete  as  of  January  1989 .  SO 

(c)  Date  resign  35%  Complete .  9-88 

(d)  Date  Design  Complete .  6-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  «  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  140  ) 

(b)  All  Other  Design  Costs . .....(  90  ) 

(c)  Total .  230 

(d)  Contract . . . (  210  ) 

(e)  In-house . . . . . (  20  ) 


(4)  Construction  start . . . . 10-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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pervious  edition*  may  m  used  internally 
UNTIL  EXHAUSTED 


PAGE  NO. 


1 .  COMPONENT 

NAVY 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

PORTSMOUTH  NAVAL  SHIPYARD. 
KITTERY ,  MAINE 


4.  COMMAND 

NAVAL  SEA  SYSTEMS 
COMMAND 


1 5.  AREA  CONSTR. 
COST  INDEX 

!  1.08 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 

b.  END  FY 

PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

74 

197 

9737 

0 

10 

0 

1  18 

1000 

0 

1 1 136 

1994 

74 

197 

9737 

0 

10 

0 

1  18 

1000 

0 

11136 

7.  INVENTORY  DATA  ($000) 


( 


a.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88 . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


237) 


143.130 
23,170 
1  .000 
30.500 
25.130 
343.220 
566,150 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

740.74 


PROJECT  TITLE 


SCOPE 


COST 

ISOOOI 


DESIGN  STATUS 
START  COMPLETE 


CHILD  CARE  CENTER 
TOTAL 


LS 


1.000 


1  ,000 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

213.10  DRY  DOCK  MODERN  &  COVER-I 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

451.10  YARD  LANDFILL  CLEANUP 

890.46  PIER  UTILITY  UPGRADE 


124.360  SF 


LS 

LS 


30.500  01/e9  09/90 


30,500 


3,830 

21.300 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Maintenance  and  overhaul  of  modern  attack  and  Flaat  Ballistic  Missile 
submarinas.  Logistic  support  provided  includes  conversion,  ovarhaul, 
repair,  alterations,  and  drydocking  of  submarines.  Support  is  also  pro¬ 
vided  for  submarine  warfare  weapon  systems.  The  yard  integrates 
requirements  and  manages  the  planning  and  engineering  effort  for 
overhauls  of  complex  submarines. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOg) 

0 

7,500 

0 


DD  FORM  13S0 
1DEC76 


PAGE  NO.  248 


1.  COMPONENT 

NAVY 


FY  1990 _ MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  ACADEMY, 
ANNAPOLIS^  MARYLAND 


A.  COMMAND 
CHIEF  OF  NAVAL 
OPERATIONS 


6.  PERSONNEL 
STRENGTH: 


».  AS  OF 
b.  ENO  FY  1994 


9/30/88  1356 


PERMANENT 


B56 


375 

383 


1688 

L755 


5.  AREA  CONSTR. 
COST  INDEX 


1.03 


STUDENTS 


4689 

4689 


SUPPORTED 


0 

0 


total 


7108 

7183 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  1,"747T 


b.  INVENTORY  TOTAL  AS  OF  30  SEP  1988  229,760 

c.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  19,800 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM .  48,000 

«.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS .  1,750 

g.  REMAINING  DEFICIENCY .  5,080 

h  GRAND  TOTAL . 304,390 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATIOOAV 

C008  AAOJSCT  TITtE 


SCO,  2 


COST 

ISOOOI 


OSSIQN  STATUS 
STAAT  COM, LETS 


721.12  Bancroft  Hall  Expan  (Phase  I)  341,000  SF 
TOTAL 


48,000*  06/88 

48,000 


01/90 


♦Appropriation  Request:  $24,000,000. 


9.  Future  Projects: 


a. 

Included  in  following  program: 

721.12 

Bancroft  Hall  Expan  (Phase  II) 
TOTAL 

LS 

b. 

Major  Planned  Next  Three  Years: 

441.10 

General  Warehouse 

LS 

♦Appropriation  Request:  $24,000,000. 


0*  06/88  01/90 

0 


1,750 


10.  Mission  or  Major  Functions:  Prepare  young  people  morally,  mentally, 
and  physically  to  be  professional  officers  in  the  naval  service. 


11.  Outstanding  pollution  and  safety  deficiencies: 

a.  Pollution  Abatement: 

b.  Installation  Restoration: 

c.  Occupational  safety  and  health  (OSH) : 


($000) 

0 

0 

0 


DD  I  DEC  76  1390 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1 1 . COMPONENT 


FY  19_2fl_  MILITARY  CONSTRUCTION  PROJECT  DATA 


13.  INSTALLATION  ANO  LOCATION 


NAVAL  ACADEMY, 
.ANNAPOLIS,.,  MLRYI 

8.  PROGRAM  ELEMENT 


4.  PROJECT  TITLE 

BANCROFT  HALL 


6.  category  code 


7,  PROJECT  NUMBER 


8.  PROJECT  COST  (80001 

AUTH:  48,000 


9.  COST  ESTIMATES 


BANCROFT  HALL  EXPANSION.  . .  SF  341,000  -  38,900 

BUILDING  .  ...  SF  341,000  99.00  (33,600) 

BUILT-IN  EQUIPMENT .  LS  -  -  (  5,240) 

TECHNICAL  OPERATING  MANUALS . .  .  LS  -  -  (  60) 

SUPPORTING  FACILITIES .  -  -  -  4,430 

SPECIAL  CONSTRUCTION  FEATURES .  LS  -  -  (1,190) 

ELECTRICAL  UTILITIES . LS  -  -  (  820) 

MECHANICAL  UTILITIES . LS  -  -  (  840) 

PAVING  AND  SITE  IMPROVEMENT .  LS  -  -  (  1,580) 

SUBTOTAL .  -  -  -  43,330 

CONTINGENCY  (5%) . -  -  -  2,170 

TOTAL  CONTRACT  COST .  -  -  -  45,500 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  .  -  2,500 

TOTAL  AUTHORIZATION  REQUEST .  -  -  -  48,000 

FUNDING  REQUEST:  FY  1990 .  -  -  -  24,000 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  -  -  (N3N-ADD)  (  0) 

10.  DESCRIPTION  OP  PROPOStO  CONSTRUCTION 

Two  six-story  reinforced  concrete  frame  building  additions,  pile 
foundations,  concrete  floors,  slate  and  copper  roofs  on  steel  roof  trusses, 
granite  exterior  facing  to  match  existing,  fire  protection  systems,  air 
conditioning  and  environmental  control,  utilities;  dormitory  rooms  to 
accommodate  924  midshipmen,  built-in  room  furniture,  storage. 


11.  REQUIREMENT:  4,689  PN.  ADEQUATE:  3,765  PN .  SUBSTANDARD:  0_  PN. 
PROJECT:  Provides  additions  to  Bancroft  Hall  to  house  924  midshipmen. 
(Current  mission.) 

REQUI RE ME NT :  Adequate  housing  to  alleviate  overcrowding.  A  third  person 
has  been  added  in  the  two-man  rooms. and  each  midshipman  has  been  issued  a 
computer.  With  more  in-room  3tudy  required  because  of  computer-related 
courses,  the  room  study  environment  must  be  suitable  for  the  midshipmen 
to  maintain  an  expected  high-level  of  academic  excellence. 

CURRENT  SITUATION:  Bancroft  Hall  houses  4,689  midshipmen  in  facilities 
designed  for  3,765.  The  problem  of  housing  three  men  in  two-man  rooms  is 
further  compounded  by  the  additional  space  requirement  to  accommodate  each 
midshipman's  computer  which  is  necessary  for  present  and  future  curricula. 
This  project  is  being  phased  within  the  FY  1990/1991  biennial  program  to 
eliminate  the  space  deficiency. 

IMPACT  IF  NOT  PROVIDED:  Academic  excellence  will  be  severely  impeded  by 
the  absence  of  a  quality  study  environment.  Midshipmen  will  continue  to 
experience  overcrowding  conditions  adversely  affecting  their  training  and 
morale.  (Continued  on  DD  1391c) 
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PREVIOUS  COITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1.  COMPONENT 


2.  DATE 


j  NAVY 

FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  INSTALLATION  AND  LOCATION 

NAVAL  ACADEMY,  ANNAPOLIS,  MARYLAND 

j4.PRO.ISCT  TITLE 

S,  PROJECT  NUMBER  j 

BANCROFT  HALL  EXPANSION  (PHASE  I) 

P-256 

12.  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  landbook  1190,  "Facility  Planning  and  Design  Guide.*) 


(i)  Status: 

(a)  Date  Design  Started..... . . .  6-88 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete .  1-90 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  «  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  2880  ) 

(b)  All  other  Design  Costs . (  720  ) 

( c Total . . . . .  3600  » 

(d)  Contract . . . .'  (  3200  ) 

(e)  In-house . (  400  ) 


(4)  Construction  start. . . . 3-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


*  Estimated  total  for  phases  I  and  II. 


DD  i  dec  76 1391c 


PREVIOUS  EDITIONS  MAY  EE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


•/ft  •)N'kP4»VMi| 


PAQ8  NO. 


25 


1  .  COMPONENT 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION  1 4.  COMMAND  ,5.  AREA  CONSTR . 

‘  COST  INDEX 

NAVAL  EXPLOSIVE  ORDNANCE  DISPOSAL  I  NAVAL  SEA  SYSTEMS 

TECHNOLOGY  CENTER.  INDIAN  HEAO,  MARYLAND  I  COMMAND  '  1.03 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/86 

b.  END  FY 

PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

enlisted 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER' 

ENLISTED 

CIVILIAN 

15 

84 

254 

0 

0 

0 

0 

0 

0 

1994 

15 

84 

296 

0 

0 

_ 

0 

0 

0 

0 

HI 

7.  INVENTORY  DATA  ($0001 


a.  TOTAL  ACREAGE  TENANT  OF  NOS 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88 .  0 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  0 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  7.700 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  0 

f  .  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS .  TOO 

g.  REMAINING  DEFICIENCY .  680 

h.  GRANO  TOTAL  . 9.080 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE  _ PROJECT  TITLE 

316.10  ORD  COUNTERMEASURES  LAB 

TOTAL 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

316.10  ORDNANCE  TEST  FAC  2.150  SF  700 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Conduct  ordnance  countermeasure  research  and  deve  1  opmant  for  foralgn 
ordnanca  componant  axpl ol tat i on .  Lifa  eycla  manegar  for  EOD  procaduras, 
*  publications  and  aquipmant  to  countar  axplosive  ordnanca  baing  dsvalopad 
by  major  powers,  third  world  countrias  and  tarrorist  groups.  Sola 
rasponstbl 1 ity  within  OQD  to  provida  tha  tachnology  and  aquipmant  to 
countar  tarrorist  initlatad  Improvised  Nuclear  Devices.  Serve  as  lead 
for  Range  Clearance  Program  to  affectively  detect  and  clear  surface/ 
sub-surface  and  underwater  unexploded  ordnance  contamination  from 
Government  property . 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


SCOPE 


62.250  SF 


COST 

($000) 


DESIGN  STATUS 
START  COMPLETE 


?.,.2<?o 


11/86  07/88 


7.700 


PAGE  NO.  2^2 


OD  FORM  1390 
1DEC76 


1  COMPON8NT 


FY  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  and  location 
NAVAL  EXPLOSIVE  ORDNANCE  DISPOSAL 


5.  PROG  NAM  ELEMENT 


4.  PROJECT  TITLE 

ORDNANCE  COUNTERMEASURES 


8.  PROJECT  COST  (SOOOI 


».  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

ORDNANCE  COUNTERMEASURES  LABORATORY.  .... 

SF 

62,250 

BUILDING  . 

SF 

62,250 

BUILT-IN  EQUIPMENT  . 

LS 

- 

TECHNICAL  OPERATING  MANUALS . 

LS 

-  ' 

SUPPORTING  FACILITIES . 

- 

- 

ELECTRICAL  UTILITIES  . 

LS 

- 

MECHANICAL  UTILITIES  . 

LS 

- 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

DEMOLITION  . 

LS 

- 

SUBTOTAL  . 

- 

- 

CONTINGENCY  (5%)  . 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

TOTAL  REQUEST . 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-  ( 

6,  310 
>.00  (5,970) 

(  240) 

(  100) 
640 
(  90) 

(  50) 

(  450) 

( _ 50) 

6,950 
350 
7,300 
400 
7,700 
-ADD)  (  0) 


10.  DESCRIPTION  O 


O  CONSTRUCTION 


Two-3tory  brick  faced  masonry  building,  steel  frame,  concrete  foundation 
and  floors,  metal  roof,  intrusion  detection  system,  emergency  generator, 
elevator,  hoist  and  monorail  system,  fire  protection  system,  air 
conditioning,  utilities;  demolition  of  two  buildings. 


11.  REQUIREMENT:  66,450  SF.  ADEQUATE:  4,200  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Constructs  laboratory  facilities  for  ordnance  countermeasures 
research  and  development  and  for  foreign  ordnance  component  exploitation. 
(Current  mission.) 

REQUIREMENT:  Adequate  laboratory  space,  exploitation  facilities,  and 
support  space  for  research,  engineering  development,  testing, 
documentation,  and  preparation  of  render-safe  procedures,  tools,  and 
equipment  on  all  ordnance,  foreign  and  domestic  including,  improvised 
explosive  chemical,  biological  and  nuclear  devices  in  support  of  the  Joint 
Service  Explosive  Ordnance  Disposal  (SOD)  Program  and  other  federal  and  law 
enforcement  agencies.  As  the  single  service  manager  for  explosive  ordnance 
disposal  (EOD)  technology,  this  center  is  tasked  With  life-cycle 
responsibility  Jor  EOD  procedures,  publications,  and  equipment  enabling  the 
EOD  technician  to  counter  the  ever-increasing  types  of  explosive  ordnance 
being  developed  by  major  powers,  third  world  countries  and  various 
terrorist  groups,  is  solely  responsibile  within  the  Department  of  Defense 
for  providing  the  technology  and  equipment  to  counter  terrorist  initiated 
improvised  nuclear  devices,  and  serves  as  lead  laboratory  for  the  Range 

(Continued  on  DD  1391c) 


DO,  DEC  78 1391 

S/N  0107  l»  001  7010 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


i.n 


1.  COMPONENT 

NAVY 

FY  19.H.MIUTARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  EXPLOSIVE  ORDNANCE  DISPOSAL  TECHNOLOGY  CENTER,  INDIAN  HEAD 

,  MARYLAND 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER  j 

ORDNANCE  COUNTERMEASURES  LABORATORY 

P-034 

11.  REQUIREMENT:  (Continued) 

Clearance  Program  to  effectively  detect  and  clear  surface  and  sub-surface 
and  underwater  unexploded  ordnance  contamination  from  government  property. 
CURRENT  SITUATION:  Because  of  the  increased  workload  since  1983,  this 
center's  base  loading  has  increased  from  164  civilian  and  73  military 
personnel  to  a  loading  of  212  civilian  and  84  military  personnel.  The 
base  loading  is  projected  to  increase  to  238  civilian  and  102  military 
personnel.  Consequently,  the  situation  with  respect  to  facilities  is 
extremely  critical.  This  center's  most  recent  permanent  laboratory 
facility  was  constructed  in  1963.  Laboratory  space  has  reached  maximum 
utilization  and  cannot  support  the  increased  workload.  Office  space  is 
also  overloaded  so  that  personnel  cannot  work  effectively.  Conference 
facilities  cannot  accommodate  highly  classified  inter-agency  meetings. 
Library  space  is  not  sufficient  to  accommodate  the  classified  data  base. 
Personnel  are  crowded  into  some  trailers,  temporary  structures  and  very 
old  inadequate  buildings. 

IMPACT  IP  NOT  PROVIDED:  The  EOD  center's  ability  to  meet  vital  taskings 
will  be  greatly  impaired.  This  adverse  effect  on  technical  capability 
will  result  in  excessive  delays  in  development  of  EOD  procedures  required 
to  counter  the  expanding  terrorist  and  enemy  threats. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide. ") 


(1)  Status: 

(a)  Date  Design  Started .  11-86 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete . 9-87 

(d)  Date  Design  Complete .  7-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  N/A _ 


(3)  Total  cost  (c)  «  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  285  ) 

(b)  All  Other  Design  Costs . (  120  ) 

(c)  Total .  405 

(d)  Contract . (  390  ) 

(e)  In-house . (  15  ) 

(4)  Construction  start . . 1-90 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PREVIOUS  COITIONS  MAY  BE  USED  INTERNALLY 

UNTIL  exhausted 


PAOE  NO.  2  ^ 


/I 


•/N 


1 .  COMPONENT 


2 .  DATE 


,990  MILITARY  CONSTRUCTION  PROGRAM 


INSTALLATION  AND  LOCATION 

NAVAL  ORDNANCE  STATION, 
INDIAN  HEAD.  MARYLAND 


PERSONNEL 

STRENGTH 


PERMANENT 


I  4 .  COMMAND 

I 

NAVAL  SEA  SYSTEMS 
j  COMMAND 


STUDENTS 


AREA  CQNSTR. 
COST  INDEX 


SUPPORTED 


>1 . 

AS  OF 

OFFICER 

enlisted 

CIVILIAN 

OPFICIR 

ENLISTED 

09/30/88 

54 

2C9 

2570 

64 

351 

b. 

END  FY 

1994 

60 

329 

2595 

107 

736 

a.  TOTAL  ACREAGE  ( 

U.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


7.  INVENTORY  DATA  ($000) 


(  3.410) 


119.570 
9,590 
10,670 
6.400 
37.500 
53.400 
237 . 130 


CATEGORY 
CODE 


PROJECT  TITLE 


226.65  MIX,  CAST.  CURE  FAC 
TOTAL 


30.920  SF 


1SLSZS 

10.670 


DESIGN  STATUS 
START  COMPLETE 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

831 . 10  INDUST  WSTWTR  TRMNT  FACS 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

225.66  PROPELLANT  &  CHEMICAL  FAC 

841.10  WASTEWATER  TREATMENT 
143.60  BULK  EXPLOSIVE  FACILITY 
310.13  CHEMISTRY  LABORATORY 


LS  _  6.406 

6.400 

LS 

2.000 

LS 

5,400 

LS 

14,000 

.600  SF 

16. 100 

11/88  01/90 


ION  OR  MAJOR  FUNCT 
Provide  matarial  and  technical  support  for  weapon  systams.  waapons  or 
components.  Maintain  and  oparata  facilitias  for  mixing,  Dlandlng,  casting 
and  axtruding  cnamicals.  propellants  and  expiosivas  and  for  tha  assambly 
and  tast  of  rockat  and  missila  motors.  Conduct  rasaarcn  in  propallants, 
axplosivas  and  ralatad  fields,  including  producing  pilot  plant  quantities 
of  new  chemicals.  Repair,  rework,  and  modify  fleet  returned  guided 
missile  propulsion  units.  Provide  logistic  support  for  the  Naval 
Explosive  Ordnance  Disposal  Facility  and  the  Naval  School,  Explosive 
Ordnance  Disposal . 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

5,400 

0 

0 


DD  FORM  1390 
1DEC76 


PAGE  NO. 


i.  component 


2.  DATE 


NAVY 


3.  installation  and  location 
NAVAL  ORDNANCE  STATION, 
INDIAN  HEAD,  MARYLAND 


S.  PROGRAM  ELEMENT 

0702096N 


FY  19_i!  MILITARY  CONSTRUCTION  PROJECT  DATA 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

226.65 

P-059 

4.  PROJECT  TITLE 

MIX,  CAST,  CURE  FACILITY 


8.  PROJECT  COST  (8000) 

10,670 


9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

MIX,  CAST,  CURE  FACILITY  . 

SF 

30,920 

- 

MIX  BUILDING  . 

SF 

226.00 

ASSEMBLY  BUILDINGS  . 

SF 

18,020 

220.00 

CURE  BUILDING . 

SF 

3,820 

157.00 

CONTROL  BUILDING  . 

SF 

1,160 

207.00 

SUPPORTING  FACILITIES . 

- 

- 

- 

ELECTRICAL  UTILITIES  ....  . 

LS 

- 

- 

MECHANICAL  UTILITIES  . 

LS 

- 

- 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

SUBTOTAL  . 

- 

- 

- 

CONTINGENCY  (5%)  . 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

SUPERVISION,  INSPECflON  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

TOTAL  REQUEST . 

- 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

■4 -ADD) 

9, 

630 

480 

10, 

110 

560 

10, 

670 

<  6, 

000) 

OSED  CONSTRUCTION 

Mix  building,  two  explosive  processing  and  assembly  buildings,  explosive 
cure  building,  control  building;  robotic  assembly  areas,  high  temperature 
and  low  humidity  environment,  blast  and  fire  resistant  construction, 
lightning  protection,  static  electrical  grounding,  intrusion  detection 
system,  fire  protection  system,  utilities. 


11.  REQUIREMENT:  30,920  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Constructs  processing  building  for  start-up  and  low-rate 
production  of  high-energy  composite  propellant  and  warhead  explosives. 
(Current  mission.) 

REQUIREMENT:  Adequate,  secure,  and  properly-configured  facilities  to 
produce  tactical  missile  propulsion  systems,  load  small  Navy  classified 
warheads,  and  increase  production  capacity  for  the  growing  advanced 
composite  workload  on  Navy  tactical  weapons  with  classified  components 
including  guided  projectiles,  torpedoes,  and  tactical  rockets.  The 
proposed  facilities  are  necessary  to  accommodate  new  warheads  for  the  MK 
50  torpedo  and  Standard  Missile  which  are  assigned  to  the  station  for 
production  in  the  early  1990's  and  must  have  secure  assembly  and  curing 
areas.  The  station's  firm  workload  commitments  have  increased  rapidly 
because  of  Navy  requirements  for  composite  insensitive  munitions  and  for 
loading  plastic  bonded  explosive  warheads  in-house.  The  station's 
workload  projections  for  1992  will  exceed  current  capacity  by  37%  for  the 
mix  and  cast  operations,  56%  for  curing,  and  20%  for  assembly.  This 

(Continued  on  DD  1391c) 
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1.  COMPONENT 

NAVY 

FY  19_!£_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3  INSTALLATION  AND  LOCATION 

NAVAL  ORDNANCE  STATION,  INDIAN  HEAD,  MARYLAND 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

MIX,  CAST,  CURE  FACILITY 

P-059 

11.  REQUIREMENT:  (Continued) 

workload  requires  facilities  designed  specifically  for  the  new  materials, 
ingredients,  and  processes  that  will  be  used  in  the  1990 's,  as  well  as  for 
occupational  health  and  safety  regulations.  The  only  feasible  alternative 
to  meet  these  requirements  is  to  construct  secure  integrated  facilities 
for  mixing,  ass-rabling  and  curing  composite  propellants  and  explosives. 
CURRENT  SITUATION:  No  secure  propellant  and  warhead  explosive  production 
and  loading  facilities  exist  at  Indian  Head,  or  elsewhere  within  the 
Navy.  Safety  requirements  for  separation  of  explosive  process  buildings 
prevent  the  upgrading  and  expansion  of  current  facilities. 

IMPACT  IF  NOT  PROVIDED:  Production  of  the  new  warheads  for  the  MK  50 
torpedo  and  the  Standard  Missile  will  not  be  possible  and  upgraded  weapons 
will  not  be  available  to  support  the  modern  Navy.  Production  cut-backs  of 
36%  will  be  required  from  several  weapon  system  programs. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  4-98 

(b)  Percent  Complete  as  of  January  1939 .  100 

(c)  Date  Design  35%  Complete .  8-88 

(d)  Date  Design  Complete .  12-88 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


Total  cost  (c)  »  (a)  +  (b)  or  (d)  +  ie) : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . 

(c)  Total . . . 

(d)  Contract . 

(e)  In-house . 


($000) 

(  560  ) 

(  520  , 

1080 

(  1025  ) 

(  55  ) 


(4)  Construction  start. 


_ 4-90 

(month  and  year) 


(Continued  on  DD  1391c) 
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t/N  OiOl  LF  001 -3*11 


1.  COMPONENT 
NAVY 


FY  192!LmIUTARY  construction  project  data 


a.  OATE 


3.  installation  ano  location 

NAVAL  ORDNANCE  STATION,  INDIAN  HEAD,  MARYLAND 


4.  PROJECT  TITLE 

MIX,  CAST,  CURE  FACILITY 


5.  PROJECT  NUMBER 
P-059 


12.  SUPPLEMENTAL  DATA:  (Continued) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations: 


Equipment 

Nomenclature 


Fiscal  Year 

Procuring  Appropriated  Cost 

Appropriation  or  Requested  ($000) 


Mixers,  Robotics  NIF  (ACP)  1989  -  1990  6,000 

Machines,  Ingredients 
Transport  System 


DDoec-,  1391c 
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VN0m>i.F>001  3t1« 


COMPONENT 


INSTALLATION  AND  LOCATION 

NAVAL  AIR  TEST  CENTER, 
PATUXENT  RIVER,  MARYLAND 


5.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 
o.  END  FY 
1994 


1990  MILITARY  CONSTRUCTION  PROGRAM 


COMMAND 

NAVAL  AIR  SYSTEMS 
COMMAND 


AREA  CQNSTR. 
COST  INDEX 


PERMANEN1 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

- 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED  j  CIVILIAN 

519 

2903 

3476 

57 

0 

0 

4 

12  !  0 

562 

2956 

3550 

57 

0 

0 

3 

7  i  0 

a.  TOTAL  ACREAGE  ( 

b .  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

Q.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h .  GRAND  TOTAL . 


7.  INVENTORY  DATA  ($000) 

(  7,127) 


222.540 

27,840 

17,000 

3,000 

21.660 

58.970 

350,810 


3.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

311.10 

311.10 


_ PROJECT  TITLE 

AIRCRFT  FLIGHT  SYS  EQP  LAB 
FLIGHT  TEST  HANGAR 
TOTAL 


SCOPE 

26.380  SF 
125.840  SF 


17.000 


DESIGN  STATUS 
START  complete 


05/88 

04/88 


05/89 

04/89 


3.  Future  projects" 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 
872. 10  SECURITY  IMPROVEMENTS 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

211.81  JEST  ENGINE  TEST  CELL 
317.20  ELEC/ELEX  SYS  LAB  MOON 

441.30  HAZ/FLAMM  MATRL  STRG  FAC 

311.25  ADVANCED  WARFARE  FACILITY 


LS 

LS 

12.860  SF 
83.720  SF 


3,000 

3.000 


5.  100 
1  .  180 
•  2.250 
13.130 


11/88  01/90 


MISSION  OR  MAJOR  FUNCTIONS : 

Test  and  evaluate  aircraft  and  waapon  systems,  components,  and  thalr 
ralatad  equipment  for  Fleet  use.  Station  also  supports  tactical  support 
squadrons  and  the  Navy  Tast  Pilot  School. 

Fleet  Air  Reconnaissance  Squadron  VQ-4 
Oceanographic  Development  Squadron  VXN-8 
Air  Tost  and  Evaluation  Squadron  VX-1 
Navy  Test  Pilot  School 


OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  ($000) 

A:  POLLUTION  ABATEMENT  0 

8:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  2,250 


DD  FORM  1390 
1DEC76 


PAGE  NO.  259 


3.  installation  and  location 
NAVAL  AIR  TEST  CENTER, 


B  3 :  v  m  •  M  aft  v  «■ :  i  v  J  at  :9K :  V4  *:Vl» 


5.  PROGRAM  ELEMENT 


l■u^tET:vl.lv 


FY  19_9A  MILITARY  CONSTRUCTION  PROJECT  DATA 


4.  PROJECT  TITLE 

AIRCRAFT  FLIGHT  SYSTEMS 


I  >  *1 1 B  tUu  1 u  ;  Mi  u«l ;  V4 


7.  PROJECT  NUMBER 


IS.  PROJECT  COST  (*000) 


9.  COST  ESTIMATES 


AIRCRAFT  FLIGHT  SYSTEMS  EQUIPMENT, LABORATORY 
BUILDING  CONVERSION  AND  RENOVATION  .... 

ASBESTOS  REMOVAL  . 

BUILT-IN  EQUIPMENT  . 

SUBTOTAL . . . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  6. OVERHEAD  (5.5%).  . 

TOTAL  REQUEST.  .....  . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


1,810 
(  990) 

(  430) 

(  390) 


1,810 

90 


1,900 

100 


2,000 

0) 


TO.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Renovate  a  two-story,  wood-frame  building  including  handicapped 
accessibility  provisions,  ele.vator,  400  Hz  power,  vault,  partitions,  new 
wall,  floor,  and  ceiling  coverings;  extension  of  sprinkler  system,  air 
conditioning,  utilities;  asbestos  removal. 


11.  REQUIREMENT;  26,680  SF .  ADEQUATE;  £SF.  SUBSTANDARD;  (26,680)  SF. 
PROJECT;  Provides  a  renovated  facility  to  support  a  variety  of  assigned 
research  and  development  mission  programs  slated  for  start-up  during 
FY  1991/1992.  Project  includes  removal  of  asbestos  and  the  installation 
of  a  security  vault.  (Current  mission.) 

REQUIREMENT;  Adequate  and  properly-configured  engineering  space  to 
accommodate  new  specific  research,  development,  testing,  and  evaluation 
mission  programs  for  the  S-3  Software  Support  Activity;  LRAACA  (follow-on 
Shore-based  anti-submarine  warfare  aircraft) ;  SV-22  anti-submarine  warfare 
(ASW)  version  of  the  tilt-rotor  Osprey  aircraft;  development  of  new 
electronic  warfare  reconnaissance  carrier-based  aircraft;  KC-2A  new  tanker 
aircraft;  and  advanced  multi-mission  sensor  system.  Other  programs  which 
are  on-going  at  the  center  include  anti-submarine  warfare;  airborne  early 
warning;  witness  of  contractor  demonstrations;  developmental  test  phases; 
aircraft  trials;  and  follow-on  evaluations  of  modifications  designed  to 
correct  deficiencies  discovered  as  a  result  of  Fleet  operations.  The 
number  of  work-years  for  the  Force  Warfare  Aircraft  Test  Directorate  which 
will  be  assigned  the  above  new  programs  has  increased 

(Continued  on  DO  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USIO  INTERNALLY 
UNTIL  EXHAUSTED 


«'n  oin  oot  3tio 


1. COMPONENT 

NAVY 


FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  TEST  CENTER,  PATUXENT  RIVER,  MARYLAND 


4.  PROJECT  TITLE 

AIRCRAFT  FLIGHT  SYSTEMS  EQUIPMENT  LABORATORY 


S.  PROJECT  NUMBER 

P-475 


11.  REQUIREMENT:  (Continued) 

over  100%  since  the  early  1980's  (665  work-years  in  1986).  The  number  of 
individual  test  projects  has  also  grown  dramatically  during  this  period 
(266  in  1986) .  The  growth  is  expected  to  continue  as  new,  more  complex 
programs  are  added  to  the  workload  (975  work-years  and  400  projects 
planned  xy  1995).  Utilizing  an  existing  building  will  provide  logistical 
advantages  by  establishing  engineering  laboratory  spaces  in  close 
proximity  to  hangar  spaces.  This  arrangement  is  advantageous  for 
interaction  between  flight  line  operations  for  aircraft  flight  testing  and 
engineering  support  functions. 

CURRENT  SITUATION:  There  is  an  engineering  space  deficit  at  this  center 
for  supporting  all  the  existing  and  planned  test  and  development  programs 
assigned.  Engineering  spaces  located  in  the  aircraft  hangars  are  crowded 
and,  in  some  cases,  engineers  have  only  70  square  feet  of  space.  This 
project  will  remodel  a  structurally  sound  building  to  provide  improved 
work  spaces,  with  asbestos-free  environment,  an  elevator,  a  security 
vault,  and  upgraded  utilities.  The  building  currently  houses  the  main 
Navy  exchange  which  will  move  to  a  new  building  in  1989.  The  savings 
generated  by  rehabilitating  this  building  vice  constructing  a  new  one  to 
support  the  new  programs  is  over  $2  million. 

IMPACT  IF  NOT  PROVIDED:  The  lack  of  aircraft  flight  systems  equipment 
laboratory  space  would  lead  to  an  overall  degradation  of  Fleet  readiness 
support  and  a  greater  expenditure  in  conducting  development  and  test 
programs.  Engineers  and  technical  personnel  will  continue  to  crowd  into 
hangar  spaces.  The  vacated  exchange  building  cannot  be  utilized  for  this 
much  needed  requirement. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  5-88 

(b)  Percent  Complete  as  of  January  1989 .  60 

(c)  Date  Design  35%  Complete . 10-88 

(d)  Date  Design  Complete . . .  5-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(Continued  on  DD  1391c) 
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RAQE  NO. 


26 


1 

I 


i/m  vinif-Nimi 


1.  COMPONENT 

NAVY 

FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  TEST  CENTER,  PATUXENT  RIVER,  MARYLAND 

|4.  PROJECT  TITLE 

5.  PROJECT  NUMBER  j 

AIRCRAFT  FLIGHT  SYSTEMS  EQUIPMENT  LABORATORY 

P-475 

12.  SUPPLEMENTAL  DATA:  (Continued) 

(3) 

Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e)  : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . . 

(c)  Total . . . . . 

($000) 

.(  105  ) 

.(  75  ) 

.  180 

(d)  Contract . 

(e)  In-house.... . . . . . 

.(  0  ) 

.(  180  ) 

(4) 

Construction  start . . . _ 

4-90 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PREVIOUS  EOtTIONS  MAY  EE  USEO  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


On 


1  COMPONENT 


ma 


FY  19  JIL  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  TEST  CENTER, 
PATUXENT  RIVER.  MARYLAND 


4.  PROJECT  TITLE 


FLIGHT  TEST  HANGAR 


6.  PROGRAM  ELEMENT 


OAQSaSfiM. 


«.  CATEGORY  CODE 


HULA 


7.  PROJECT  NUMBER 


8.  PROJECT  C08T  (8000) 


P-4SQ. 


9.  COST  ESTIMATES 


-ISaOM. 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(8040) 

FLIGHT  TEST  HANGAR  . 

SF 

125,840 

- 

10,640 

BUILDING  . 

SF 

125,840 

72.00 

(  9,020) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(  1,480) 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

- 

(  140) 

SUPPORTING  FACILITIES . 

- 

- 

- 

2,900 

ELECTRICAL  UTILITIES  . 

LS 

- 

- 

(  300) 

MECHANICAL  UTILITIES  . 

LS 

- 

- 

(  300) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  2,300) 

SUBTOTAL  . 

- 

- 

- 

13,540 

CONTINGENCY  (5«) . 

- 

- 

680 

TOTAL  CONTRACT  COST . 

- 

- 

- 

14,220 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

780 

TOTAL  REQUEST . 

- 

- 

15,000 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NC 

fJ-ADD) 

(  0) 

id.  description  op  proposed  construction 

Three-module  aircraft  hangar,  mechanical  equipment  building,  aircraft 
operators  building,  storage  building  and  sentry  house;  steel-frame, 
concrete  foundations  and  floors,  masonry  walls,  built-up  roofs,  400  Hz 
electric  power,  motorized  hangar  doors,  grounding,  vaults,  intrusion 
detection  system,  computer  flooring,  compressed  air  system,  shielding, 
fire  protection  system,  air  conditioning,  utilities. 

IT.  REQUIREMENT:  125,840  SP.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  sF! 
PROJECT:  Constructs  a  flight  test  hangar  in  which  up  to  nine  test 
aircraft  will  be  readied  for  flight  test  in  a  secure,  access  controlled 
facility.  As  a  Type  I  design,  the  hangar  is  intended  to  serve  only 
tactical  carrier-based  size  aircraft.  (New  mission.) 

REQUIREMENT:  Adequate  and  properly-configured  three-module  aircraft 
hangar  and  associated  shops  and  laboratory  spaces  to  be  used  for 
preparation  of  aircraft  for  flight  tests  and  for  testing  classified 
weapons  systems  before  and  after  flight  tests.  Space  within  the  hangar 
for  up  to  nine  tactical  aircraft  is  required  to  ensure  that  aircraft  are 
ready  to  meet  the  planned  flight  schedules.  The  programs  are  highly 
classified  and  require  unusual  security  measures  and  separation  from  other 
project  spaces.  A  separate  storage  building  and  sentry  guardhouse  are 
also  required.  This  facility  is  required  at  this  activity  because  the 
test  and  development  programs  will  also  require  unique  facilities  already 
in-place.  These  include  the  Chesapeake  Test  Range,  anachoic  chamber, 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 

UNTIL  exhausted 


PAGE  NO 


'1  7 

40  J 


It.  COMPONENT 


1 . COMPONENT 

NAVY 

FY  19.!LmILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  AIR  TEST  CENTER,  PATUXENT  RIVER,  MARYLAND 

4.  PROJECT  TITLt 

S.  PROJECT  NUMBER  j 

FLIGHT  TEST 

HANGAR 

P-480 

11.  REQUIREMENT:  (Continued) 

electconic  warfare  laboratories,  steam  catapult,  carrier  landing  systems 
test  facility,  manned  flight  simulator,  closed-loop  simulation  facility, 
antenna  test  facility,  TEMPEST  laboratories,  and  electro¬ 
magnetic  pulse  facilities.  The  cost  to  duplicate  these  at  another 
location  is  in  excess  of  $200  million.  This  project  continues  the  program 
of  constructing  facilities  capable  of  providing  simulated  testing  and 
on-ground  evaluation  of  state-of-the-art  avionics  and  aircraft  systems 
and,  thus,  reducing  expensive  flight  testing  to  an  absolute  minimum. 
CURRENT  SITUATION:  There  are  no  existing  hangars  available  to  support  the 
additional  requirements  of  these  classified  programs.  The  existing 
hangars  are  too  small,  fully  utilized,  and  do  not  provide  the  security 
needed  to  protect  the  test  and  develonment  work.  The  program  needs  to  be 
conducted  at  Patuxent  River  because  of  its  dependence  on  existing 
facilities  and  test  ranges. 

IMPACT  IF  NOT  PROVIDED:  The  programs  will  have  to  use  undersized  or 
crowded  hangars  with  an  almost  assured  possibility  of  security  breaches 
and  loss  of  sensitive  developments  to  the  outside.  The  impact  of  security 
degradation  and  the  loss. of  advanced  developments  will  most  certainly 
compromise  multi-million  dollar  weapon  systems  in  the  future. 

12.  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  “Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . 4-89 

(b)  Percent  Complete  as  of  January  1989 . 95 

(c)  Date  Design  35%  Complete . 9-88 

(d)  Date  Design  Complete .  4-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 

(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  765  ) 

(b)  All  Other  Design  Costs . (  305  ) 

(c)  Total .  1070 

(d)  Contract . (  1040  ) 

( e)  In-house . . . (  30  ) 

(4)  Construction  start . .  4-90 _ 


(r  "th  and  year) 


b.  Equipment  associated  with  this  project  which  w ■ 
from  other  appropriations:  None. 
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a  provided 


PAQ!  NO.  ^  , 

^  64 


1 .  COMPONENT  j 

| 2 .  DATE 

FY  1990  MILITARY 

CONSTRUCTION 

PROGRAM 

j 

NAVY 

3.  INSTALLATION  AND  LOCATION 

4.  COMMAND 

I  5 .  AREA  CONSTR . 

COST  INDEX 

NAVAL  ELECTRONIC  SYSTEMS  ENGINEERING 

SPACE  AND 

NAVAL  WARFARE 

ACTIVITY,  ST  INIGOES.  MARYLAND 

SYSTEMS 

COMMAND 

1  .03 

6.  PERSONNEL 
STRENGTH 

*.  AS  Of 

09/30/88 
D.  END  FY 
1994 


PERMANENT 


STUDENTS  SUPPOPTED 


OFFICER  ENLISTED  CIVILIAN  OFFICER  ENLISTED  I  CIVILIAN 


33 

343 

37 

1 _ 1 

342 

7. 

A.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  L.UTHQR  I Z  AT  I  ON  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  Tl'IS  PROGRAM  .  . 
•  .  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

0.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


7.  INVENTORY  DATA  ($000) 


(  969) 


20, 1 40 
0 

2,950 
3,900 
8,800 
23.300 
59 . 090 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

— 

CATEGORY 

CODE  PROJECT  TITLE 

SCOPE 

COST 

(SOOO) 

dfsign 

START 

STATUS 

COMPLETE 

812  30  UTILITIES  IMPVS  (INCR  II) 

LS 

2.950 

07/88 

12/88 

TOTAL 

2.950 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

317.25  FACSFAC  ELEC  SYS  INTEG 

25.400  SF 

3. 900 

11/88 

09/89 

TOTAL 

3.900 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS 

317.25  ACLS  INTEGRATED  TEST  FAC 

217.77  ELECTRONICS  STORAGE  FAC 

LS 

57.56C  SF 

700 

8. 100 

10  MISSION  OR.  MAJOR  FUNCTIONS: 

Performs  test  ara  •valuation  on  «1«ctronics  systems  and  equipment: 
provides  technical  support  and  sarvicss  to  users  of  Navy  electronic 
systems  and  equipment;  integrates  electronics  systems  for  new  ship 
types  and  develops  prototype  equipment  modifications. 


TY  DEFICISNCIE 


OUTSTANDING  POLLUTION  AND 
A  POLLUTION  ABATEMENT 
B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH): 


($000 


00  FORM  1390 
10EC76 


PAGE  NO 


FY  1914.  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  ELECTRONIC  SYSTEMS  ENGINEERING 


s.  program  element 


4.  PROJECT  TITLE 

UTILITIES  IMPROVEMENTS 
(INCREMENT  II 


7.  PROJECT  NUMBER  8.  PROJECT  COST  ($000) 


P-719 


9.  COST  ESTIMATES 


2.950 


ITEM 

U/M 

quantity 

UTILITIES  IMPROVEMENTS . 

LS 

- 

ELECTRICAL  DISTRIBUTION  LINES . 

LF 

13,000 

COMMUNICATIONS  SYSTEM . 

LF 

6,000 

MATER  DISTRIBUTION  LINES  . 

LS 

- 

SUPPORTING  FACILITIES . 

- 

- 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

SUBTOTAL  . 

- 

- 

CONTINGENCY  (5%)  . 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

TOTAL  REQUEST . 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-  (NO 

Expand  electrical  distribution  system,  cable,  transformers,  manholes;  water 
distribution  system,  fire  protection  system,  pump  and  distribution  lines; 
telephone  conduit  system  to  provide  service  to  newly  developed  areas  of  the 
station. 


11.  REQUIREMENT:  As  Required. 

PROJECT :  Provides  second  increment  for  upgrade  and  expansion  of 
freshwater,  fire  protection,  communications,  and  electrical  distribution 
systems.  (Current  mission.) 

REQUIREMENT:  Adequate  utility  systems  to  support  construction  and  rectify 
severe  deficiencies.  Starting  with  the  FY  1986  Military  Construction 
Program  and  continuing  through  the  following  five  years,  construction  at 
this  activity  will  increase  the  station's  loading  from  1,190  to  1,740 
personnel  by  1992.  These  facilities  and  personnel  will  enhance  Navy's 
command,  control,  and  communication  systems  and  production  of  radio 
communications  suites  for  the  CG-47  (AEGIS)  and  DDG-51  combatants. 

CURRENT  SITUATION:  Some  of  the  activity's  utility  systems  were  built  in 
1945  and  expanded  in  1975.  The  freshwater  system  is  supplied  by  only  one 
well  with  no  stand-by  power.  The  water  distribution  system  is  a  non-looped 
system  and  can  deliver  only  10%  of  the  fire  protection  demand  at  the 
required  residual  pressure  to  most  sections  of  the  activity.  The 
electrical  distribution  system  does  not  have  the  capacity  to  support 
current  or  projected  loadings  and  is  responsible  for  downtime  of  the 

(Continued  on  DD  1391c)  j 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
•  UNTIL  EXHAUSTED 


1.  COMROKSNT 

NAVY 

FY  ia  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  ELECTRONIC  SYSTEMS  ENGINEERING  ACTIVITY,  ST.  INIGOES,  MARYLAND 

A,  PROJECT  TlTLt 

UTILITIES  IMPROVEMENTS  (INCREMENT  II) 

S.  PROJECT  NUMBER 

P-719 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION :  (Continued) 

activity's  computer  systems  approximately  50  hours  a  month  because  of 
outages  and  surges.  The  communications  system  lacks  the  capacity  to  handle 
current  and  projected  loads.  The  first  increment  in  FY  1986  provided  a 
66  KV  electric  power  substation,  electric  power  transmission  lines,  and 
water  system  improvements  including  a  well,  storage  tank,  and  pumping 
system. 

IMPACT  IF  NOT  PROVIDED:  Loss  of  potable  water  and  fire  fighting 
capability.  An  estimated  plant  account  of  $38,000,000  and  installed 
equipment  valued  in  excess  of  $60,000,000  will  be  placed  at  risk.  Unable 
to  support  future  construction  with  adequate  utilities. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  r.tatua:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  '  Date  Design  Started .  7-88 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  8-88 

(d)  Date  Design  Complete .  12-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  115  ) 

(b)  All  Other  Design  Costs . (  100  ) 

(c)  Total . . 215 

(d)  Contract . (  190  ) 

( e)  In-house . (  25  ) 

(4)  Construction  start . . 1-90 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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1  .  COMPONENT 

FY 

NAVY 

i99o  MILITARY  CONSTRUCTION  PROGRAM 

I  a .  DATS 

3.  INSTALLATION  AND  LOCATION 

4.  COMMA NO 

S  AREA  CQN$TR. 

cost  nosx 

NAVAL  AIr"sTATION, 

CHIEF  OF  MAVAL 

MERIDIAN,  MISSISSIPPI 

EDUCATION  AND  TRAINING 

99 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 

09/30/88 
B.  END  FY 
1994 


PERMANENT 


STUDENTS 


OFFICSR 

SNLI9T9D 

193 

1397 

1399 

a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  M  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


7.  INVENTORY  DATA  MOOI 


(  13.909) 


7.9*0 

11.900 

0 

<90 

10.920 

134.700 


CATEGORY 

CODE 

211  .05 


_ PROJECT  TITLE 

AIRCRAFT  MAINT  FACS 
TOTAL 


1UI as 

11.900 


OCSlOM  STATUS 
START 

09/99  09/99 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
141.60  PHOTOGRAPHIC  BLDG 


S.690  SF 


10  MISSION  OR  MAJOR  FUNCTI 

Maintain  ana  oparata  facilitias  ana  pr-ovida  sarvicts  and  matarials  to 
support  oparations  of  Aviation  activitias  and  units  of  tha  Naval 
Training  Command. 

Thraa  Jat  training  squadrons. 

Naval  Tachnical  Training  Cantar . 


1 1 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES :  ( $000 ) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


DO  FORM  1390 
1DEC76  ' 


PAGE  NO. 
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1  .  COMPONENT  2  DATE 

FY  19_|0.  MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY _ _ _ 

3.  INSTALLATION  AND  LOCATION  PROJECT  TITLE 

NAVAL  AIR  STATION, 

MERIDIAN.  MISSISSIPPI _ _  AIRCRAFT  MAINTENANCE  FACILITIES 

*.  PROGRAM  ELEMENT  I  6.  CATEGORY  CODE  j  7.  PROJECT  NUM1ER  Is.  PROJECT  COST  ($000) 


[J5 _ I  P-266 

9.  COST  ESTIMATES 


AIRCRAFT  MAINTENANCE  FACILITIES . 

BO  I LO  IMG  ALTERATIONS . 

TRAINING  FACILITY . 

TRANSITION  FACILITIES . 

CORROSION  CONTROL  FACILITY  .  . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES . 

FAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (SI)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.51) .  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


11,800 


U/M 

QUANTITY 

UNIT 

COST 

COST 

ISOOO) 

LS 

- 

- 

9,550 

LS 

- 

- 

(  4,550) 

SF 

21,900 

85.00 

(  1,880) 

SF 

20,000 

30.00 

(  600) 

SF 

18,850 

135.00 

(  2,540) 

- 

- 

- 

1,100 

LS 

- 

- 

(  90) 

LS 

- 

- 

(  70) 

LS 

- 

- 

(  940) 

- 

- 

— 

10,650 

- 

- 

- 

530 

- 

- 

- 

11,180 

- 

- 

- 

620 

- 

- 

- 

11,800 

-(NC 

N-ADD) 

(139,000) 

Upgrades  facilities;  constructs  reinforced  concrete  frame  training 
building,  concrete  foundation  and  floors,  masonry  walls,  built-up  roof; 
constructs  3-bay  reinforced  concrete  frame  corrosion  control  building, 
concrete  foundation  and  floor,  masonry  walls,  built-up  roof;  constructs 
pre-engineered  metal  transition  buildings,  concrete  foundation  and  floors; 
flight  simulators,  academics  and  training  integration  system  equipment, 
associated  classrooms,  administrative  offices,  supply  warehouse, 
maintenance  spaces;  fire  protection  system,  air  conditioning,  utilities 
upgrade. 

11.  REQUIREMENT:  As  Required. 

PROJECT:  Upgrades  aircraft  operational,  training,  and  maintenance 
facilities  to  support  a  new  basic  jet  trainer  aircraft.  (Current  mission.) 
REQUIREMENT:  Adequate  and  properly-configured  operational,  maintenance, 
and  support  facilities  to  accommodate  the  T-45  aircraft  training  system 
(T45TS)  .  This  new  mission  supports  the  Navy's  new  undergraduate  jet 
flight  training  system.  The  station  will  transition  from  the  T-2  and  TA-4 
jet  training  aircraft  to  a  modern  T-45  aircraft.  Facilities  provided  to 
accommodate  the  T-45  aircraft  include  flight  simulators,  academics  and 
training  integration  equipment,  associated  classrooms,  administrative 
offices,  supply  warehouse,  maintenance  spaces  and  engine  test  cells. 

CURRENT  SITUATION:  Existing  facilities  are  configured  to  support  the  T-2 
and  TA-4  jet  training  aircraft  and  cannot  support  the  new  T-45  jet 
training  system.  (Continued  on  DD  1391c) 
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1.  COMPONENT 

NAVY 

FY  IsI^LmILITARY  CONSTRUCTION  PROJECT  DATA 

2  DATE 

3.  installation  and  location 

NAVAL  AIR  STATION,  MERIDIAN,  MISSISSIPPI 

|4.  fSOJSCT  TITLE 

s.  project  number 

AIRCRAFT  MAINTENANCE  FACILITIES 

P-266 

11.  REQUIREMENT t  (Continued) 

IMPACT  IF  NOT  PROVIDED:  The  T-45  jet  flight  training  system  cannot  be 
supported.  The  T-2  and  TA-4  jet  aircraft  training  system  will  continue  to  be 
used,  delaying  a  more  modern  pilot  training  program. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.*) 


(1)  Status: 

(a)  Date  Design  Started .  6-88 

(b)  Percent  Complete  as  of  January  1989 . 35 

(c)  Date  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete..... .  6-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e)  :  ($0  00) 

(a)  Production  of  Plans  and  Specifications . (  495  ) 

(b)  All  Other  Design  Costs . (  260  ) 

(c)  Total .  755 

(d)  Contract . (  645  ) 

(e)  In-house . (  110  ) 


(4)  Construction  start . . 12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 


from  other  appropriations. 

Equipment 

Procuring 

Fiscal  Year 

Appropr iated 

Cost 

Nomenclature 

Appropriation 

or  Requested 

($000) 

Instrument  Flight 

APN-1 

1990  -  1991 

30,000 

Trainers 

Operational  Flight 

APN-1 

1990  -  1991 

105,000 

Trainers 

Academics  and  Training 

APN-1 

1990 

4,000 

Integration  System 

TOTAL 

139,000 

DEVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 

UU  1  OEC  7«  IJ9IC  UNTIL  EXHAUSTED 

4 age  no. 

«/n  otoa  lp-ooi  a«it 


1  .  COMPONENT 

FY 

NAVY 

1990  MILITARY  CONSTRUCTION  PROGRAM 

2. 

DATE 

3.  installation  and  location 

i 4 .  COMMAND  • 

i  5. 

AREA  CONSTR. 

i 

COST  INDEX 

NAVAL  STATION, 

COMMANDER  IN  CHIEF, 

PASCAGOULA,  MISSISSIPPI 

j  ATLANTIC  FLEET 

, 

.84 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 

b.  END  FY 
1994 


PERMANENT 


OFFICER  ,  ENLISTED  j  CIVILIAN 


0  j  0 

119  1525 


STUDENTS 


SUPPORTED 


OFFICER  '  ENLISTED  :  CIVILIAN 


1  0 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h .  GRAND  TOTAL 


7.  INVENTORY  DATA  ($0001 


(  0) 


0 

67,800 

2,220 

0 

0 

0 

70.020 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATEGORY 

CODE  PROJECT  TITLE 

SCOPE 

COST 

(SOOO) 

DESIGN  STATUS 
START  COMPLETE 

740.43  PHYSICAL  FITNESS  FACILITY 

16,600  SF 

2.220 

05/88  03/89 

TOTAL 

2,220 

9.  FUTURE  PROJECT 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MI5SI0N  OR  MAJOR  FUNCTIONS: 

New  nomeport  for  two  guided  missile  cruisers  and  two  guided  missile 
destroyers.  Ship  arrivals  at  this  homeport  are  scheduled  for  1991. 


ANDING  POLLUTION  AND  SAFETY  DEFICI 
POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 


1. COMPONENT 

FY  19_  MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY 


5.  PROGRAM  ELEMENT  6.  CATEGORY  CODE  7.  PROJECT  NUMBER  !».  PROJECT  COST  (*000) 


3.  INSTALLATION  AND  LOCATION  4.  PROJECT  TITLE 

NAVAL  STATION, 

AGOULA,  MISSISSIPPI  _ _ PHYSICAL  FITNESS  FACILITY 


2,220 


9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOOI 

PHYSICAL  FITNESS  FACILITY . 

SF 

16,600 

mam 

1,690 

GYMNASIUM . 

SF 

14,800 

(1,200) 

INDOOR  PLAYING  COURTS . 

SF 

1,800 

1961 

(  150) 

OUTDOOR  PLAYING  COURTS  AND  FIELDS . 

LS 

- 

(  340) 

SUPPORTING  FACILITIES . 

- 

- 

- 

310 

UTILITIES . 

LS 

- 

- 

(  180) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  130) 

SUBTOTAL  . 

- 

- 

- 

2,000 

CONTINGENCY  (5%)  . 

- 

- 

- 

100 

TOTAL  CONTRACT  COST . 

- 

- 

- 

2,100 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

120 

TOTAL  REQUEST . 

-  | 

- 

- 

2,220 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

1 

(NON-AD! 

»  (  0) 

CRIPTION  OP  PROPOSED  CONSTRUCTION 

One-story  masonry  building,  concrete  foundation  and  floor,  insulated  metal 
roof,  fire  protection  and  security  systems,  air  conditioning,  utilities; 
outdoor  playing  courts  and  fields,  paving,  lighting,  fencing. 


11.  REQUIREMENT:  16,600  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  physical  fitness  facilities.  (New  mission.) 
REQUIREMENT:  Adequate  facilities  for  maintaining  physical  fitness  of 
3hips'  crew  and  shore  personnel  to  support  homeporting  two  guided  missile 
cruisers  and  two  guided  missile  destroyers  of  the  Carrier  Battle  Group 
that  are  part  of  the  Navy's  strategic  homeporting  initiative  on  the  Gulf 
Coast. 

CURRENT  SITUATION:  Naval  Station  Pascagoula  is  under  construction  and 
physical  fitness  facilities  do  not  exist. 

IMPACT  IF  NOT  PROVIDED:  Personnel  support  facilities  for  homeporting 
ships  of  the  Gulf  Coast  Carrier  Battle  Group  will  not  be  available, 
delaying  the  ability  of  Pascagoula  to  effectively  support  strategic 
homeporting . 


(Continued  on  DD  1391c) 
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1.  COMPONENT 

NAVY 

FY  19l!!_MIUTARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  STATION,  PASCAGOULA,  MISSISSIPPI 

14.  PAOJiCT  TITLE 

PHYSICAL  FITNESS  FACILITY 

R9HH 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  5-88 

(b)  Percent  Complete  as  of  January  1989 .  60 

(c)  Date  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete .  3-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ x 

(b)  Where  Design  Was  Most  Recently  Used: _ N/A _ 


(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  115  ) 

(b)  All  Other  Design  Costs . (  85  ) 

(c)  Total . . .  200 

(d)  Contract . (  150  ) 

(e)  In-house . (  50  ) 


(4)  Construction  start . . 12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


1 
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PAGE  NO. 


1 .  COMPONENT 


2.  DATE 


FY  lego  MILITARY  CONSTRUCTION  PROGRAM 


NAVY 


3.  installation  and  location 

NAVAL  AIR  STATION, 
FALLON,  NEVADA 


COMMAND 

COMMANDER  IN  CHIEF, 
PACIFIC  FLEET 


i  5 . 


AREA  CONSTR. 
COST  INDEX 

1 . 3a 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 

b.  END  FY 
1994 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

- n 

ENLISTED 

CIVILIAN 

97 

755 

319 

20 

0 

0 

295 

1245 

0 

1  14 

790 

353 

20 

_ 

0 

0 

295 

1245 

0 

TOTAL 


2731 

2817 


7.  INVENTORY  DATA  ($0001 

—  . -  —  —  ■  —  - - - - - .11-  . 

*.  TOTAL  ACREAGE  (  141,060) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

B-  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

COPE 


PROJECT  TITLE 


SCOPE 


740.74  CHILD  CARE  CENTER 
TOTAL 


LS 


9.  FUTURE  PROJECTS: 


95.660 
75,720 
1  .000 


3,340 

13.930 

11.000 

200,650 


COST 

(SOOOI 


DESIGN  STATUS 
START  COMPLETE 


JL322 


1,000 


A.  INCLUDEO  IN  FOLLOWING  PROGRAM 
•  134.70  RANGE  AIR  SURVEILLANCE  SYS 
TOTAL 


LS 


3.340  04/88  03/89 

3.340 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
421.72  MISSILE  MAGAZINE 
841.09  WATER  TREATMENT  SYS 

211.05  MAI NT  HANGaK 

721.11  BEO  MODERNIZATION 


LS  2,000 

300  SF  750 

LS  9.000 

330  PN  2. 180 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Maintains  and  oparatas  facllitiaa  and  prnvidas  sarvlcas  and  matarials  to 
support  aarial  waapons  training  for  flaat  squadrons  and  carrier  air  wings 
on  rotational  d«*>l oymants  . 

Navy  Strlka  Warfare  Cantar 
Four  air-to-ground  ranges 
On*  electronic  warfare  range 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: <$000) 
A:  POLLUTION  ABATEMENT  870 

B:  INSTALLATION  RESTORATION  44,330 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


DO  FORM  1390 
10£C78 


PAGE  NO. 
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1.  COMPONENT 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


NAVY 


3.  INSTALLATION  ano  location 

NAVY  PUBLICATIONS  t  PRINTING  SERVICE  DET 
OFFICE.  BAYONNE.  NEW  JERSEY 


14.  COMMAND 


jS.  AREA  CONSTR. 
COST  INDEX 


NAVAL  SUPPLY  SYSTEMS 
COMMAND 


«.  PERSONNEL 
STRENGTH 

•.  AS  OF 
08/30/BB 
b.  RAC  FY 

1194 


PERMANENT 


OFFICER  ENLISTIO 


STUDENTS 


SUPPORTED 


A.  TOTAL  acreage  ( 

b.  INVENTORY  TOTAL  AS  OF  10  SEP  BB  . 

C.  AUTHORIZATION  NOT  VET  IN  INVENTORY . 

d .  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  •  .  .  . 

0.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


7.  INVENTORY  DATA  (BOOO) 


(  0) 


B.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 

- 

CATIQOPV 

COST 

DESIGN 

STATUS 

COO*  PROJECT  TITLE 

isoooi 

START 

COMPLETE 

231. SO  PRINTING  PLANT 

LS 

1.000 

06/88 

05/89 

TOTAL 

1  ,ooo 

mWJTiiT  I  Hi 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


Provides  printing  and  publication  services  to  the  Flest  and  sho^e 
activitiss  m  the  Northeast  area. 


POLLUTION  ABATEMENT 

installation  restoration 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO 


DO  FORM  13*0 
1DCC78 
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i .  COMPONENT 

NAVY 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  installation  and  location 

NAVAL  WEAPONS  STATION. 
EARLE.  NEW  JERSEY 


4 .  COMMAND 


NAVAL  SEA  SYSTEMS 
COMMAND 


AREA  CONSTR. 
COST  INDEX 

1.11 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 

09/30/86 

0.  END  FY 

PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

enlisted 

CIVILIAN 

€9 

1  163 

T47 

0 

r 

0 

0 

0 

0 

1979 

1994 

120 

2333 

747 

0 

0 

0 

0 

0 

0 

3200 

7.  INVENTORY  DATA  (SOOO) 


a.  TOTAL  ACREAGE  (  11.1  SB) 

D .  INVENTORY  TOTAL  AS  OF  30  SEP  B8  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  .  , 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

fl.  REMAINING  DEFICIENCY . 

h .  GRAND  TOTAL 


81 ,E30 
73.980 
14.270 
20.000 
58 , 660 
14,550 
263 , 390 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

421 .52 
740.25 


PROJECT  TITLE 


SCOPE 


COST 

(Sooo) 


projectile  magazines 

FAMILY  SERVICES  CTR 
TOTAL 


54,000  SF 
LS 


13.700 

.322 


DESIGN  status 
start  complete 

06/88  03/89 


14.270 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 


15<.10  TRESTLES  REPLACE  (INCR  I) 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

LS  _ 

_ 22x222 

20.000 

148.25 

TRUCK  HOLDING  YARD 

LS 

1  .000 

151.10 

TRESTLES  REPLACE  (INCR  II) 

LS 

14 . 100 

151  ■  10 

TRESTLES  REPLACE  1 INCR  III) 

LS 

36.700 

421 .72 

MISSILE  MAGAZINES 

18.000  SF 

4.460 

06/89  07/90 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Raeaiva,  ranovata,  maintain,  stora.  and  iasua  ammunition,  axploaiva*. 
axpandaoia  ordnanca  itams,  waapons ,  and  tacnnical  ordnanca  matarlal . 
Maintain  basic  and  war  rasarva  ammunition  stocks.  Act  as  ovarsaas 
ammunition  transshipmant  point  for  Armad  Forcas .  Conduct  RDT&E 
In-sarvica  anglnaaring  and  flaat  support  for  packaging,  handling, 
storaga,  and  transportation  of  ammunition.  Provida  logistics  and 
port  tarminal  sarvicss  in  support  of  homaportad  ammunition  ahips. 


1 1 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH): 


(SOOO^ 

0 

39.690 

0 


OD  FORM  1390 
1DEC76 


page  no.  276 


FY  19_iH  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INITALLATION  and  LOCATION 

NAVA:,  WEAPONS  STATION, 


B.  pbooaam  eliment 


*.  PROJECT  TITLE 


[  t.  COST  ESTIMATES  1 

ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOOI 

projectile  magazines  . 

SF 

54,000 

- 

8,240 

MAGAZINES . 

SF 

54,000 

140.00 

(  7,560) 

loading  docks . 

LS 

- 

- 

(  680) 

supporting  facilities . 

- 

- 

- 

4,130 

utilities . 

LS 

- 

- 

(  1,160) 

PAVING  AND  SITE  IMPROVEMENT,  RAILROAD.  .  . 

LS 

- 

- 

(  2,970) 

SUBTOTAL . 

CONTINGENCY  (5«) . 

Minuw 

PBS 

TOTAL  CONTRACT  COST . . 

- 

- 

12,990 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

710 

TOTAL  REQUEST . 

- 

-{NO 

- 

13,700 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

ti-ADD) 

(  0) 

Six  earth-covered  reinforced  concrete  five-bay  magazines,  25- foot  wide 
doors;  loading  docks  and  aprons;  railroad  siding;  fire  protection  system, 
utilities. 


11.  REQUIREMENT:  478,620  SF.  ADEQUATE;  424,620  SF.  SUBSTANDARD:  0  SF. 
PROJECT;  Provides  six  projectile  magazines  to  support  home porting  two 
fast  combat  auxiliary  oil  and  explosives  (AOE)  ships.  (New  mission.) 
REQUIREMENT:  Adequate  facilities  to  provide  safe  storage  of  ammunition 
staged  for  loading  on-board  AOE  ships  and  for  the  safe  storage  of 
ammunition  off-loaded  from  homeported  AOE  ships.  This  station  provides 
direct  ammunition  re-supply  support  to  homeported  ships.  Presently,  Earle 
is  the  hoaeport  for  three  ammunition  ship's  (AE's)  and  has  been  selected 
as  the  future  hosmport  for  two  AOE's.  These  vital  ships  resupply  the 
Atlantic  Fleet  underway  with  fuel,  ammunition,  and  other  supplies  and  are 
now  berthed  at  Norfolk,  Virginia  under  an  explosive  safety  waiver. 

CURRENT  SITUATION i  The  existing  smokeless  powder  and  projectile  magazines 
do  not  have  the  capacity  to  store  the  increased  ammunition  associated  with 
AOE  home porting . 

IMPACT  IF  NOT  PROVIDED;  This  activity  would  be  seriously  hampered  in 
providing  the  storage  capability  to  successfully  store  ammunition  froir 
future  homeported  AOE  ships  without  violating  explosive  safety  criteria. 


(Continued  on  DD  1391c) 
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1. COMPONENT 


NAVY 


FY  191P.JVIIUTARY  CONSTRUCTION  PROJECT  DATA 


J.  OATS 


3.  INSTALLATION  AND  LOCATION 

NAVAL  WEAPONS  STATION,  EARLE,  NEW  JERSEY 


4.  PROJECT  TITLE 

PROJECTILE  MAGAZINES 


S.  PROJECT  NUMSIR 

P-825 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status!  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide."! 


(1)  Status: 

(a)  Date  Design  Started .  6-88 

(b)  Percent  Complete  as  of  January  1989 .  50 

(c)  Date  Design  35%  Complete . 9-88 

(d)  Date  Design  Complete . 3-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (__ _ 210  ) 

(b)  All  Other  Design  Cost3 . (  155  ) 

(c)  Total . . .  365 

(d)  Contract . (  330  ) 

(e)  In-house . . . (  35  ) 


(4)  Construction  start . . . 10-89 


(month  nnd  year) 

b.  Equipment  associated  with  this  project ‘which  will  be  provided 
from  other  appropriations:  None. 


DD 


PORM 
1  DSC  76 


1391c 


P AOS  NO. 


PREVIOUS  EDITIONS  MAT  SC  USED  INTERNALLY 
UNTIL  SXHAUSTEO 


1  .  COMPONENT 


FY  ,990  MILITARY  CONSTRUCTION  PROGRAM 


NAVY 


3.  INSTALLATION  and  location 


j  4 .  COMMAND 


12.  DATE 


5.  AREA  CONSTR, 
COST  INDEX 


NAVAL  SPACE  SURVEILLANCE  FIELD  STATION.  1  CHIEF  OF  NAVAL 

ELEPHANT  BUTTE.  NEW  MEXICO  j  OPERATIONS  j  1.00 


6.  PERSONNEL 
STRENGTH 

a.  .  AS  OF 

o#/30/Ba 

b.  END  FY 

permanent 

_ 

STUDENTS 

SUPPORTED 

officer 

CNLISTCO 

CIVILIAN 

officer 

ENUSTFD 

CIVILIAN 

r 

or  pi cia 

inlistid 

- 

CIVILIAN 

L- 

0 

0 

0 

0 

0 

0 

0 

o 

14 

14 

1894 

0 

0 

0 

0 

0 

0 

0 

0 

. 

14 

14 

7.  INVENTORY  DATA  ($000) 


•.  TOTAL  ACREAGE  (  0) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  99 .  0 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  0 

d.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  4,700 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  O 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  0 

g.  REMAINING  DEFICIENCY .  0 

H.  GRAND  TOTAL .  4.700 


B.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


category 

coot 

PPOJICT  TITLE 

SCOPE 

COST 

(SOOO) 

DESIGN 
ST  APT 

STATUS 

complete 

148.17 

SPACE  SURV 
TOTAL 

ANTENNAMODN 

LS 

818 

r~ 

06/88 

02/89 

9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Moint»in  constant  aurvailianc*  of  apnea  and  provide  satellite  data  to 
full  fill  Navy  and  national  requi rements . 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


DO  FORM  1390 
1DEC76 


PAGE  NO. 


2  79 


1  COMPONENT 

NAVY 

FY  19_22.  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCI 

NAVAL  SPACE  SURVEI 
ELEPHANT  BUTTE.  NX 

ETION 

LLANCE  FIELD  STATION, 

M  MEXICO 

4.  PROJECT  TITI 

SPACE  SU 
ANTENNA  J 

LB 

RVEI LLANCE 

MODERNIZATION 

S.  PROORAM  ELEMENT 

.21011178 _ 

E.  CATEGORY  CODE 

148.17 _ 

7.  PROJECT  NUMBER 

_ E=222 _ 

a.  PROJECT  COST  ($000) 

_ ic222 _ 

•.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(BOOO) 

SPACE  SUVE I LLANCE  ANTENNA  MODERNIZATION.  .  . 

LS 

- 

4,250 

ANTENNA  SUPPORT  STRUCTURE . 

LS 

- 

(3,500) 

PRE-AMPLIFIER  BUILDINGS . 

LS 

- 

- 

(  50) 

UTILITIES, PAVING  6  SITE  IMPROVEMENT , REMOVAL 

LS 

- 

- 

(  700) 

SUBTOTAL  . 

- 

- 

- 

4,250 

CONTINGENCY  (5%)  . 

- 

- 

- 

210 

TOTAL  CONTRACT  COST . 

- 

- 

- 

4,460 

SUPERVISION,  INSPECTION  6  OVERHEAD  (5.5%).  . 

- 

- 

- 

240 

TOTAL  REQUEST . 

- 

- 

- 

4,700 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

N-ADD) 

(  9,560) 

tc  TOeinsTigirgT  towib  ggiantoensg 


Twenty-seven  antenna  support  structures  and  prefabricated  metal  buildings; 
surveying;  security  fencing;  removal  of  antenna  supports. 


11.  REQUIREMENT:  As  Required. 

PROJECT :  Provides  support  structures  for  twenty-seven  1200-foot  linear 
arrays  of  dipoles  and  radio  frequency  energy  distribution  system. 

(Current  mission. ) 

REQUIREMENT:  Adequate  facilities  for  the  Naval  Space  Surveillance  Command 
(NAVSPASUR)  to  fully  exploit  its  unique  unaltered  detection  capability  by 
providing  the  higher  quality  data  required  for  early  orbit  calculations 
and  for  new  orbit  calculations  following  satellite  perturbations. 
Maintaining  constant  space  surveillance  and  securing  satellite  data  is 
necessary  to  fulfill  Navy  and  national  requirements. 

CURRENT  SI TO AT I ON:  The  configuration  of  existing  antenna  arrays  is  based 
on  an  angle  determination  technique  applicable  to  early  1960's  hardware 
and  does  not  exploit  the  capabilities  of  today's  technology  or  the 
increasing  emphasis  on  early  orbit  determination. 

IMPACT  IF  NOT  PROVIDED:  The  ability  of  NAVSPASUR  to  provide  high-quality, 
down-track  orbital  data  will  be  seriously  limited  by  the  constraints 
imposed  by  the  existing  configuration  of  antennas. 


(Continued  on  DO  1391c) 
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UNTIL  EXHAUSTEO 


PAGE  NO.  C  Q 

L  0  u 


1.  COMPONENT 


FY  192LMIUTARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ano  location 
NAVAL  SPACE  SURVEILLANCE  FIELD  STATION,  ELEPHANT  BUTTE,  NEW  MEXICO 


4.  PNOJSCT  TITLC  I  S.  PRQJtCT  NUMSSA 


SPACE  SURVEILLANCE  ANTENNA  MODERNIZATION 


P-009 


12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  tfandbook  1190,  "Facility  Planning  and  Design  Guide,") 

(1)  Status: 

(a)  Date  Design  Started . 6-68 

(b)  Percent  Complete  as  of  January  1989..... .  90 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete .  2-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Was  Most  Recently  Used: 


Yes _ No _ 

N/A 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . . . . (  80  ) 

(b)  All  Other  Design  Costs . (___100_) 

(c)  Total . . . .  180 

(d)  Contract . (  160  ) 

( e)  In-house . . . . . (  20  ) 


(4)  Construction  start. 


_ 12-89 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations: 


Equipment 

Nomenclature 

Antenna  and  Operational 
Equipment 


Procuring 

apcopriation 


Fiscal  Year 
Appropriated 
or  Requested 


Cost 

($000) 

9,560 


DD I  oecTt  1391c 


eeivious  ioitions  may  si  usio  intisnally 
UNTIL  IXHAUSTIO 


AAOI  NO.  <-\  r* 

'  Q 


t/N  •Itl  LP-ait  MlI 


1 .  COMPONENT 


FY  1930  MILITARY  CONSTRUCTION  PROGRAM 


installation  and  location 

NAVAL  STATION, 

NEW  YORK,  NEW  YORK 


A .  COMMAND 


2.  DATE 


5.  AREA  CONSTR , 
COST  INDEX 


COMMANDER  IN  CHI  EE , 
ATLANTIC  FLEET 


6.  PERSONNEL 
strength 


PERMANENT 


STUDENTS 


SUPPORTED 


e.  AS  OF 

OFF ICIP 

ENLISTtD 

;  CIVILIAN 

09/30/88 
b.  END  FY 

200 

1069 

2034 

1994 

425 

4756 

1831 

a.  TOTAL  ACREAGE  .  ( 

0.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d,  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  . 

«.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


7.  INVENTORY  DATA  ($0001 


(  143) 


3.  PROJECTS  REQUESTED  IN  THIS  PROGRAM; 


29.330 

172,530 

25.840 

0 

23.200 

5,050 

255.990 


CATEGORY 

CODE _ _ PROJECT  TITLE 


721.11  BACHELOR  ENLISTED  QUARTERS 

740.74  CHILD  CARE  CENTER 

932,20  UTILITIES  &  SITE  IMPROVE 
TOTAL 


20.310  SF 
13,370  SF 
LS 


4.600 

3,000 

18.040 

25.640 


DESIGN  STATUS 
T  APT  COMPLETE 


11/84  03/87 
06/85  04/89 
12/86  10/88 


INCLUDED  IN  FOLLOWING  PROGRAM. 
NONE 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS; 
721  12  BACHELOR  ENLISTED  QUARTERS 

724  11  BACHELOR  OFFICER  OUARTERS 

740.25  COMMUNITY  SERVICES  CENTER 
740  84  FITNESS  CENTER 


LS 

LS 

LS 

13,900  SF 


9.200 

2.000 

9.000 

3,000 


Provides  p«r*onn»l  support  for  crtwi  while  their  ships  are  undergoing 
overhaul  in  private  snipyarda  In  tne  New  York  area.  Operates  and 
maintains  family  housing  at  Mltchel  Field,  Beginning  in  1990,  NS  New  York 
will  be  homeport  to  a  battleship  surface  action  group  (five  ships)  and  two 

reserve  frigates. 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

0 

0 

0 


00  FORM  1390 
1DEC76 


PAGE  NO. 


1.  COMPONENT  90  a.  DATE 

FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  STATION, 

NEW  YORK,  NEW  YORK 


5.  PROGRAM  ELEMENT 

0204796N 


#.  COST  ESTIMATES 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

721.11 

P-092 

4.  PROJECT  TITLE 

BACHELOR  ENLISTED  QUARTERS 


8.  PROJECT  COST  ($000) 


4,600 


BACHELOR  ENLISTED  QUARTERS . 

SUPPORTING  FACILITIES  . 

SPECIAL  CONSTRUCTION  FEATURES  . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT  . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST  . 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5%) 

TOTAL  REQUEST  . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Three-story  steel  frame  building,  pile  foundation,  concrete  floors, 
masonry  walls,  composition  roof,  fire  protection  and  security  systems,  air 
conditioning,  utilities;  30  two-bedroom  modules  with  private  bathrooms, 
lounges,  laundry,  storage,  vending,  mechanical  equipment. 

Grade  mix:  24  E1--E4,  42  E5-E6,  3  E7-E9.  Total:  69. 


11.  REQUIREMENT:  496  PN.  ADEQUATE:  230  PN.  SUBSTANDARD: ‘  0  PN. 
PROJECT:  Provides  adequate  billeting  spaces  for  69  bachelor  enlisted 
personnel.  (New  mission. ) 

REQUIREMENT:  Adequate  housing  for  496  enlisted  personnel  in  grades  E1-E9 
assigned  to  the  Battleship  Surface  Action  Group  (BBS AG)  at  Staten  Island. 
CURRENT  SITUATION:  There  is  presently  housing  for  230  bachelor  enlisted 
personnel  under  construction  at  Ft.  Wadsworth.  This  project  provides  for 
69  billeting  spaces.  There  is  a  remaining  new  construction  deficiency  of 
197  billeting  spaces  which  will  be  programed  for  construction  in  a 
subsequent  fiscal  year. 

IMPACT  IF  NOT  PROVIDED:  Adequate  billeting  will  not  be  available  for  all 
enlisted  personnel  assigned  permanent  duty  with  the  BBSAG,  Staten  island. 


(Continued  on  DD  1391c) 


nn  form  , 
DU  DEC  76 

%/H  0103  LF -001  M10 


1391 


PAGE  NO.  ^  , 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


11.  COMPONENT 


FY  19.11  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  STATION, 


4.  PROJECT  TITLE 

CHILD  CARE  CENTER 


IS.  PROGRAM  ELEMENT  ]  8.  CATEGORY  CODE  7.  PROJECT  NUMBER 


8.  PROJECT  COST  (SOCO) 


9.  COST  ESTIMATES 


CHILD  CARE  CENTER  . 

SUPPORTING  FACILITIES  . 

ELECTRICAL  UTILITIES . . 

MECHANICAL  UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT  . 

SUBTOTAL  .....  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST  . 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5%) 

TOTAL  REQUEST  .  .  .  .' . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

COST 

COST 

($000) 

SF 

13,370 

|121.00 

1,620 

- 

- 

- 

1,080 

LS 

- 

- 

(  90) 

LS 

- 

- 

(  220) 

LS 

- 

- 

(  770) 

- 

- 

- 

2,700 

- 

- 

- 

140 

- 

- 

- 

2,840 

** 

- 

- 

160 

- 

- 

3,000 

-  (N 

DN-ADD) 

(  0) 

1 10.  description  i 


One-story  steel-frame  building,  masonry  walls,  concrete  foundation  and 
floor,  steel-frame  supported  composition  roof;  fire  protection  and 
security  systems,  air  conditioning,  utilities;  outdoor  playgrounds. 


11.  REQUIREMENT:  13,370  SF.  ADEQUATE  0  SF.  SUBSTANDARD:  0  SF. 

PROTECT:  Constructs  a  child  care  center  at  Ft.  Wadsworth.  (New  mission.) 
REQUIREMENT:  A  child  care  center  to  provide  supervised  care  for  infants, 
pre-school,  and  school  age  children  in  a  common  facility,  on  a  regularly 
scheduled  or  drop-in  basis,  when  parents  are  employed  or  at  times  when  the 
family  Is  temporarily  unable  to  care  for  them.  Child  care  centers  are  a 
necessary  element  in  today's  environment  as  their  availability  alleviates 
many  problems  incurred  by  military  parents  who  are  single,  both  working, 
or  with  other  special  needs.  These  centers  make  the  quality  of  life  more 
appealing  to  military  personnel  and  their  dependents. 

CURRENT  SITUATION:  Child  care  facilities  do  not  exist  at  the  Ft. 

Wadsworth  or  Stapleton  sites.  Working  military  parents  must  use  civilian 
child  care  establishments  that  are  expensive,  inconvenient,  and  unable  to 
accommodate  the  unique  schedules  and  needs  of  the  military  family. 

IMPACT  IF  NOT  PROVIDED:  Inadequate  facilities  for  day  care  of  pre-school 
children  will  adversely  effect  morale  and  retention  of  military  personnel. 


(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  *E  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO.  „ 

£  C 


/ 


in 


1.  COMPONENT 


NAVY 


2.  DATE 


FY  19_!!_MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AN  D  LOCATION 

NAVAL  STATION,  NEW  YORK,  NEW  YORK 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

CHILD  CARE  CENTER 

P-091 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . . .  6-8 S 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete .  7-86 

(d)  Date  Design  Complete . . . . .  4-89 


(2)  3asis: 

(a'  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  where  Design  Was  Most  Recently  Used:  N/A _ 


(3)  Total  cost  (c)  »  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . . . . (  175  ) 

(b)  All  Other  Design  Costs.... . • . (  120  ) 

(c)  Total .  295 

(d)  Contract . (  285  ) 

(e)  In-house . (  10  ) 


(i)  Construction  start . . 12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PREVIOUS  EOITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


rage  no. 


286 


II.  COMPONENT 


NAVY _ 1  - 

3.  INSTALLATION  and  location 
NAVAL  STATION, 

NEW  YORK,  NEW  YORK 
S  PROGRAM  ELEMENT  6.  CA1 

02047 96N 


FY  19_1^ILITARY  CONSTRUCTION  PROJECT  DATA 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

932.20 

P-090 

4.  PROJECT  TITLi 

UTILITIES  AND  SITE  IMPROVEMENTS 

T  NUMBER  ]8.  PROJECT  COST  (SOOO) 


18,040 


9.  COST  ESTIMATES 


QUANTITY 


UTILITIES  AND  SITE  IMPROVEMENTS . LS 

PAVING  AND  SITE  IMPROVEMENT . LS 

ELECTRICAL  UTILITIES  .  LS 

MECHANICAL  UTILITIES  .  LS 

DEMOLITION . LS 

SUBTOTAL  .  - 

CONTINGENCY  (5%)  . .  .  - 

TOTAL  CONTRACT  COST . . . - 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5*)  .  - 

TOTAL  REQUEST . - 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS.  - 


-  ( NON-ADD > 


16,290 
(  9,940) 
<  2,650) 
(  3,340) 
(  360) 

16,290 
810 
17,100 
940 
18,040 
(  0) 


Roads,  parking,  curbs  and  sidewalks;  water,  gas,  heat,  electric  and 
telephone  distribution;  storm  drainage;  sanitary  sewer;  paved  storage 
areas;  security  fencing;  gate  houses;  street  and  area  lighting;  signage; 
realignment  and  repair  of  paved  areas;  demolition  of  excess  structures. 

11.  REQUIREMENT:  As  Required. 

PROJECT :  Provides  roads,  utilities,  and  site  improvements.  (New  mission.) 
REQUIREMENT:  Adequate  roads,  utility  services  and  site  improvements  to 
serve  buildings  and  structures  programmed  to  support  the  Battleship 
Surface  Action  Group. 

CURRENT  SITUATION:  Utility  and  road  systems  are  either  inadequate  or 
non-existent. 

IMPACT  IF  NOT  PROVIDED:  Road  access,  storm  drainage,  and  utility  services 
will  not  be  available  to  facilitate  building  construction  or  enable 
occupancy  of  new  buildings. 


(Continued  on  DD  1391c) 
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PREVIOUS  SDITIONS  MAY  SE  USED  INTERNALLY 
UNflL  EXHAUSTED 


11.  COMPONENT 


NAVY 


2.  DATE 


FY  19_ii.MIUTARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  STATION,  NEW  YORK,  NEW  YORK 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

UTILITIES  AND  SITE  IMPROVEMENTS 

P-090 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  12-86 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  5-87 

(d)  Date  Design  Complete........... .  10-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  »  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  745  ) 

(b)  •  All  other  Dgsign  Costs . (  375  ) 

(c)  Total . • .  1120 

(d)  Contract . (  1075  ) 

(e)  In-house . (  45  ) 

(4)  Construction  start . . . 12-89 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DDioscV 1391c 


.  PREVIOUS  EDITIONS  MAY  SB  USED  INTERNALLY 
UNTIL  exhausted 


PAGE  NO.  -  -v  r 

iSb 


( 


( 


6.  PERSONNEL 
STRENGTH 

A.  AS  OF 
09/30/88 
b.  END  FY 

PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

INUSTtO 

CIVILIAN 

OFFICER 

OFFICER 

— 

KNUSTtD 

Civilian 

249 

2531 

2821 

41 

3311 

0 

2215 

28929 

1724 

41828 

1994 

497 

3099 

2496 

197 

3794 

0 

1934 

28135 

1552 

41704 

1 .  COMPONENT  I 

FY  1990 

NAV>i 

MILITARY  CONSTRUCTION  PROGRAM 

[*.  DATE 

i 

3.  INSTALLATION  AND  LOCATION 

,4.  COMMAND 

5.  AREA  CONSTR. 

' 

COST  INDEX 

MARINE  CORPS  BASE. 

:  COMMANDANT  OF  THE 

CAMP  LEJEUNE.  NORTH  CAROLINA 

|  MARINE  CORPS 

i  .92 

7.  INVENTORY  DATA  ($0001 


a. 

o. 

c. 

a. 


< 


TOTAL  ACREAGE 

INVENTORY  TOTAL  AS  OF  30  SEP  IS  . 

AUTHORIZATION  NOT  YET  IN  INVENTORY . 

AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
S.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f .  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


87,380) 


560.620 
119.750 
21.210 
4 1 . 580 
100.010 
361.490 
1.204. 860 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


category 

COST 

DESIGN  STATUS 

code 

PROJECT  TITLE 

SCORE 

(SOOOl 

start 

COMPLETE 

171 .20 

MECHANICS  TRNG  BLDG-INC  II 

47.700  SF 

4,400 

05/85 

10/87 

217.10 

•  LEC  COMMS  MAINT  SHOP 

44.520  SF 

4.200 

05/87 

08/88 

217.10 

. LEC  CORN  MAINT  SHOP 

SB. 4 10  SF 

7,200 

12/87 

04/89 

722.10 

MESS  HALL 

31.000  SF  _ 

5.410 

08/85 

02/87 

TOTAL 

• 

21 .210 

•  9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

171.20 

MECHANICS  TRG  BOG- I NCR  III 

34.010  SF 

3.000 

03/88 

08/89 

214.53 

FIELD  MAINTENANCE  COMPLEX 

210.300  SF 

20.900 

12/88 

06/90 

217".  10 

ELEC  COMM  MAINT  SHOPS 

26.010  SF 

4.  lOO 

02/87 

01/88 

721.11 

BACHELOR  ENLISTED  OUARTERS 

192.850  SF  __ 

13.580 

12/88 

06/90 

total 

4 1 . 580 

j  B.  MAJOR  PLANNED  NEXT  THREE  YEARS 

124.50 

VEHICLE  READY  FUEL  STORAGE 

154.000  GA 

1.800 

1  10.  MISSION  OR  MAJOR  FUNCTIONS: 

Provide  housing,  training  facilities. 

log  lot  lea  support,  and 

cor  tain 

admin istrativo  support  for  Float  Marino  Forco  unita  and  otnor 

units 

oaaignod.  Conduct  opocial izod  school  a 

for  otnor  training  aa 

diroctod. 

11  . 


INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


it OOP) 
18.600 
27 . 020 
2.000 


OD  FORM  1$«0 
1DEC7I 


PAGE  NO. 


28S 


J- 


1  COMAOWINT 

Fv  19_aH  MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  INSTALLATION  ANO  LOCATION  «.  PAOJCCT  TITL*  " 

MARINE  CORPS  BASE,  ELECTRONICS  COMMUNICATIONS 

;r^»llPJ1gTI?5:iitinR¥  r?kRm'TN> - 1 - — maimtomamt*  swop 

S.  PAOOAAM  KLlMINT  |S.  CATCQOAV  CODS  I).  AAOJICT  NUMSSN  la.  SAOJBCT 


3  OA-» 


IS.  CATBOOMV  COOS 


b.  PAOJCCT  NUMBS  A 


S.  SAOJCCT  COST  (SOOO) 


a.  cost  srriMATis 


ELECTRONICS  COMMUNICATIONS  MAINTENANCE  SHOP. 

BUILDING  . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5%) . . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . ~.  .  . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY 

COST 

COST 

(SOOOt 

SF  44,520 

2,950 

SF  44,520  62.00 

(2,750) 

LS  -  - 

(  200) 

-  - 

840 

LS 

(  240) 

LS 

(  200) 

LS 

(  400) 

-  - 

3,790 

- 

190 

-  - 

3,980 

-  -  - 

220 

- 

4,200 

-  (NON-ADC 

)  (  0) 

One-story  reinforced  concrete  and  masonry  building,  pile  foundation, 
engineered  fill,  concrete  floor,  built-up  roof  over  insulation,  compressed 
air,  400  Hz  electric  power,  grounding,  shielding,  security  fencing,  fire 
protection  system,  air  conditioning,  utilities;  remove  railroad  tracks, 

pumping  station,  and  steam  distribution  system. _ 

11.  REQUIREMENT;  44,520  SF .  ADEQUATE;  0  SF.  SUBSTANDARD:  0  SF. 

PROJECT:  Constructs  an  electronics  and  communications  maintenance  shop. 
(Current  mission.) 

REQUI RBMBNT;  An  adequate  and  properly  configured  maintenance  facility  to 
effectively  execute  the  prescribed  electronics  and  communications 
maintenance  program  for  an  artillery  regiment  of  the  Second  Marine 
Division.  This  regiment  repairs  and  stores  over  8,000  pieces  of  equipment, 
and  supports  the  mission  of  calibrating  and  repairing  electronic  test 
equipment.  The  workload  is  projected  to  increase  as  the  present  equipment 
becomes  older  and  new  items  are  introduced  into  the  system. 

CURRENT  SITUATION;  The  maintenance  program  is  b^ing  performed  in 
inadequate  buildings  constructed  in  the  1940's  and  metal  buildings 
constructed  in  the  1950' s.  These  facilities  are  inadequate  and  Inefficient 
as  electronics  communications  shops  for  use  in  maintenance  of  modern 
sophisticated  equipment  and  cannot  be  economically  upgraded. 

IMPACT  IF  NOT  PROVIDED;  Deadline  time  on  electronic  equipment  for 
personnel  and  vehicles  will  remain  adversely  affected  and  maintenance 
capability  and  combat  readiness  will  continue  to  be  '^paired. 

(Continued  on  DD  1391c) 
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AMVIOUS  COITIONS  MAY  SC  USCD  INTi ANALLY 

.  until  cxhaustio 


AAOC  NO.  r  O 


Ii.  componsnt 


NAVY 


FY  19^fl»MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  ano  location 

1 

MARINE  CORPS  BASE,  CAMP  LEJEUNE ,  NORTH  CAROLINA 

4.  PAOJtCT  TITL* 

s.  paojsct  Nuvaen 

ELECTRONICS  COMMUNICATIONS  MAINTENANCE  SHOP 

P-229 

12.  SUPPLEMENTAL  uATAt 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  5-87 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete . .  ♦  9-87 

(d)  Date  Design  Complete . .  8-88 


(2)  Basis: 

(4)  Standard  or  Definitive  Deaign: 

(b)  Where  Design  Was  Most  Recently  Used: 


No  X 


(3)  Total  cost  (c)  -  (a)  ♦  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  200  ) 

(b)  All  Other  Design  Costs.... . (  65  ) 

(c)  Total . .  265 

<d)  Contract . (  230  ) 

( e)  In-house . (  35  ) 


(4)  Construction  start. . . . . 1-90 _ 

(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD  i  o«c  ts  1391c 


encvious  soitionsmav  si  usso  ints anally 
until  IXMAUSTSO 


PAOS  NO. 


1  COM*ON6NT 


FY  19.2S.  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  OATS 


na\t; 


3.  INSTALLATION  AND  L  .CATION 

MARINE  CORPS  P  *E, 

CAMP  LEJEUNE .  NORTH  CAROLINA 


A.  SXOJtCT  TITLE 

ELECTRONICS  COMMUNICATIONS 
MAINTENANCE  SHOP _ 


S.  PftOORAM  CLIbCNT 


m&wu. 


t.  CATBOOAY  CODE 


_21Lt_lSL 


7.  saojsct  numbf n 


£=& a 


a.  mojECT  cost  <aooo) 


7.2QQ 


COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

tsoooi 

ELECTRONICS  COMMUNICATIONS  MAINTENANCE  SHOP. 

SF 

58,410 

- 

4,100 

BUILDING  . 

SF 

58,410 

65.00 

(3,800) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(  220) 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

- 

(  80) 

SUPPORTING  FACILITIES  . 

- 

- 

- 

2,400 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

- 

(  130) 

ELECTRICAL  UTILITIES  .  .... 

LS 

- 

- 

(  100) 

MECHANICAL  UTILITIES  . 

LS 

- 

- 

(  370) 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  . 

LS 

- 

- 

(1,800) 

SUBTOTAL  . 

- 

- 

- 

6,500 

CONTINGENCY  (5%)  . 

- 

- 

- 

330 

TOTAL  CONTRACT  COST . 

- 

- 

- 

wwrrm 

SUPERVISION,  INSPECTION  t  OVERHEAD  (5.5%).  . 

■  - 

- 

- 

TOTAL  REQUEST . 

- 

- 

- 

7,200 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

i 

9- ADD) 

(  0) 

One-story  reinforced  concrete  and  masonry  building,  pile  foundation, 
concrete  floor,  built-up  roof  over  insulation  on  concrete  decking,  roll-up 
doors,  high-bay  area  with  bridge  cranes,  monorail  and  hoists,  compressed 
air,  40u  Hz  electric  power,  grounding,  shielding,  exhaust  system,  wash 
aprons,  grease  rack,  hazardous  flammable  storage,  security  fencing, 
perimeter  lighting,  fire  protection  system,  air  conditionings,  utilities; 
demoli'Jon  of  three  buildings. 


11.  REQUIREMENT;  58,410  SP.  ADEQUATE;  0  SF.  SUBSTANDARD;  _ 0_  SF. 

PROJECT;  Provides  a  facility  in  which  to  perform  maintenance  on  organic 
communications  gear  and  combat  vehicles.  (Current  mission.) 

REQUIREMENT:  Adequate  and  properly-configured  facilities  to  accommodate 
the  Second  Marine  Division  Infantry  Regiment  in  performing  the  required 
maintenance  on  coLuuinic«tion  equipment  and  combat  vehicles.  A  facility  is 
also  rucui.red  to  maintain  over  1,400  pieces  ot  the  regiment's  radio  and 
wire  field  coi*rv.nication  equipment,  Including  40  vehicle-mounted  pieces. 
This  facility  will  employ  over  400  people  to  service  and  perform 
maintenance  on  the  communications  equipment  and  85  organic  tactical 
\enicles. 

CURRENT  SITUATION;  The  Second  Marine  Division  Infantry  Regiment  is  now 
performing  combat  vehicle  maintenance  in  a  facility  designed  for  smaller 
vehicles  and  lacking  common  maintenance  support  features  such  as  hydraulic 

(Continued  on  DD  1391c) 
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DEC  7f  lOSFl  UNTIL  EXHAUSTED  rmu c  nw.  /  O  y 

f/NOltt  If  *1  “ 


1.  COMPONINT 


PY  19_MILITARY  CONSTRUCTION  PROJECT  DATA 


a.  INSTALLATION  and  location 


MARINE  CORPS  BASE,  CAMP  LEJEUNE,  NORTH  CAROLINA 


4.  rAOjICT  TITH 

ELECTRON ICS  COMMUNICATIONS  MAINTENANCE  SHOP 


11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION:  (Continued) 

lifts,  arses*  lir.ss,  high  ceiling  and  door  heights.  Communication  and 
electronics  maintenance  is  now  being  performed  in  four  different 
facilities  constructed'  in  1942.  These  buildings  cannot  be  made  adequate 
because  they  lack  the  proper  ceiling  and  door  height,  bay  sis*,  electrical 
service,  lighting,  work  space,  environmental  controls,  storage,  and 
parking  space  required  for  mobile  field  communication  vehicles. 

IMPACT  IP  NOT  PROVIDED:  Work  will  continue  to  be  don*  in  inadequate 
facilities  causing  protracted  maintenance  efforts  with  a  resulting 
increase  in  deadlined  equipment,  adversely  affecting  the  regiment's  combat 
readiness  posture. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started . 12-87 

(b)  Percent  Complete  as  of  January  1989 .  50 

(c)  Date  Design  35%  Complete..... .  6-88 

(d)  Date  Design  Complete .  4-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . 

(c)  Total . ' . 

(d)  Contract . . . 

(*)  In-house . 


($000) 

_ 0J 

390  ) 
390 
35  ) 
355  ) 


(4)  Construction  start . . .  1-90 

(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PMSVIOUS  SOITIONS  MAY  SC  US«0  INTS ANALLY 
UNTIL  SXMAUSTIO 


FAQ!  NO. 


CW 


1.  COMPCNINT 


FY  19_au.  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location 
MARINE  CORPS  BASE, 


rw  a  t  ^  *  i  c1  [Bi :  4<  :  Br*  vr«i  ii « c1  * 


f.  MOORAM  (LSMtNT 


iirjii.T  iri.T. 


4.  PROJSCT  TITLI 

MECHANICS  TRAINING  BUILDING 


Hi? 


7.  PAOJICT  NUMSIA 


S.  PAOJICT  COST  (S000) 


*.  COST  tmMATM 


ITIM 

U/M 

OUANTITY 

UNIT 

COST 

COST 

ISOOO) 

MECHANICS  TRAINING  BUILDING . 

SF 

47,700 

- 

3,210 

BUILDING  . 

SF 

47,700 

60.00 

(2,850) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(  360) 

SUPPORTING  FACILITIES . 

- 

- 

- 

760 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

- 

(  50) 

UTILITIES,  PAVING  AND  SITE  IMPROVEMENT  .  . 

LS 

- 

- 

(  710) 

CONTINGENCY  (5%)  .......  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  6  OVERHEAD  <5.S«).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


N-ADD) 


4,400 
(  0) 


One-story  reinforced  concrete  and  masonry  building,  pile  foundation, 
concrete  floor,  built-up  roof  on  insulation  over  metal  decking,  high-bay 
area  with  monorail  and  hoist,  sound  attenuation,  compressed  air,  exhaust 
system,  fire  protection  system,  air  conditioning,  utilities;  stormwater 
run-off  containment  measures. 


11.  REQUIREMENT:  74,660  SP.  ADEQUATE:  26,960  SP.  SUBSTANDARD:  0  SP. 
PROJECT:  Constructs  applied  and  academic  instruction  facilities  for  the 
Marine  Corps  Mechanics  School.  This  project  is  the  second  of  three 
increments.  (Current  mission.) 

REQUIREMENT:  Adequate  facilities  for  training  military  personnel  in 
second,  third,  and  fourth  echelon  maintenance  of  Marine  Corps  equipment. 
This  facility  will  provide  academic  and  applied  instruction  space  for 
combat  vehicle  transmissions,  power  transfer  units,  power  train  units,  and 
space  for  organizational  maintenance  training  for  battalion  level  mechanics 
in  the  coiabat  and  combat  support  field  units.  The  third  increment  will 
complete  the  requirement.  The  present  facilities  are  used  to  capacity,  and 
it  is  anticipated  that  the  workload  will  increase  as  the  new  field 
logistics  system  is  introduced. 

CURRENT  SITUATION:  The  mechanics  school  has  a  full-time  instructing  staff 
of  58,  including  miiitary  and  civilian  personnel.  Over  400  operational 
vehicles  of  all  types  are  dismantled  and  reassembled  in  the  school.  The 
mechanics  school  is  now  being  operated  in  a  varied  assortment  of  inadequate 

(Continued  on  DD  1391c) 
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paivious  ioitions  may  si  usio  inti  anally 

UNTIL  IXMAUSTID 


PAQI  NO. 


294 


1  COMPONENT 


NAVY  - 

3  INSTALLATION  and  location 


FY  19__LMIUTARY  CONSTRUCTION  PROJECT  DATA 


MARINE  CORPS  BASE,  CAMP  LBJEUNE,  NORTH  CAROLINA 
«.  fAOJSCT  TITLE 


r>7>KOJICT  NUMli n 


MECHANICS  TRAINING  BUILDING  (INCREMENT  II) 


P-809 


11.  REQUIREMENT i  (Continued) 

CURRENT  SITUATION:  (Continued) 

40-ye«r  old  building*  scattered  throughout  the  Montford  Point  area.  Some 
are  abandoned  barracks,  maashalls,  warehouses,  and  temporary  metal 
buildings.  These  buildings  are  not  properly  configured  and  lack  adequate 
utility  systems. 

|MPACT  IP  NOT  PROVIDED i  Continue  training  Marine  Corps  personnel  in 
crowded,  inefficient,  and  inadequate  facilities  impairing  the 
effectiveness  and  readiness  of  the  Marine  Corps.  The  inadequacy  of  school 
facilities  will  continue  to  be  aggravated  with  the  introduction  of  new 
vehicular  equipment  into  the  Marine  Corps  inventory,  such  as  the  light 
assault  vehicle  and  the  high  mobility  multi-purpose  wheeled  vehicle. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started . i .  5-85 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  4-86 

(d)  Date  Design  Coop  lete. . . .  10-87 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  x 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (a) : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . 

(c)  Total . 

(d)  Contract . 

(e)  In-house . 


($000) 
180  ) 
35  ) 
215 
205  ) 
10  ) 


(4)  Construction  start. 


_ 1-90 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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previous  loiTioNa  may  be  usao  intbanallv 
until  exhausted 


PAQB  NO. 


1  COMPONENT 


NAVY _ |  - - 

3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  BASE, 

CAMP  LEJEUNE,  NORTH  CAROLINA 

S.  PROORAM  SLIMCNT  I  8.  CATEGORY 


FV  19_i£  MILITARY  CONSTRUCTION  PROJECT  DATA 


«.  PROJECT  TITLI 


i  CAROLINA _ _ [  MESS  HALL _ 

8.  CATEGORY  COOE  I  7  PROJECT  NUM88 A  Is.  PROJECT  COST  (SOOO) 


0206496M 


722.10 _ 1  P-663 

t.  COST  ESTIMATES 


5,410 


MESS  HALL . 

BUILDING . . . 

BUILT-IN  EQUIPMENT  .  .... 

SUPPORTING  FACILITIES . . 

UTILITIES.  ...  . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  £  OVERHEAD  (5.5*).  . 

TOTAL  REQUEST . . 

EQUIPMENT  PROVIDED  ’•ROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

SF 

31,000 

SF 

31,000  110.0 

LS 

- 

LS 

LS 

- 

1-ADD) 


4,110 
(3,400) 
(  710) 

780 
(  450) 

(  330) 

4,890 
240 
5,130 
280 
5,410 
(  0) 


One-story  reinforced  concrete  and  masonry  building,  concrete  foundation  and 
floor,  built-up  roof,  fire  protection  system,  air  conditioning,  utilities. 
11.  REQUIREMENT:  31,000  SF.  ADEQUATE:  0  SF .  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  a  centrally-located,  consolidated  mess  hall,  with  a  fast 
food  service  area,  for  the  Marine  Corps  Service  Support  Schools  and  the 
Navy  Field  Medical  School.  (Current  mission.) 

REQUIREMENT:  Adequate  food  preparation  and  serving  facilities  to 
accommodate  an  enlisted  student  loading  of  2,213  and  a  staff  of  305 
enlisted  personnel.  The  Marine  Corps  Service  Support  Schools  and  the  Na''y 
Field  Medical  School  are  located  at  Camp  Johnson,  an  isolated  camp  on  the 
north  border  of  Camp  Lejeune.  The  formal  schools  are  mechanics  school, 
staff  NCO  school,  driver  training  school,  food  services  school,  personnel 
and  administrative  schools,  and  a  Navy  field  medical  school.  The  facility 
will  be  utilized  18  hours  a  day,  seven  days  a  week. 

CURRENT  SITUATION:  Food  preparation  and  serving  of  meals  is  conducted  in 
two  40-year  old  facilities.  An  applied  instruction  building  where  the  noon 
meal  was  transported  to  personnel  in  a  remote  area  was  recently  declared 
unsanitary,  further  aggravating  the  feeding  situation.  The  main  mess  hall 
is  overcrowded  and  overtaxed,  with  prolonged  serving  times,  as  much  as  a 
two  hour  wait.  This  facility  will  be  converted  into  a  food  service 
school.  A  subordinate  mess  hall  will  be  converted  into  an  applied 
instruction  buildina. 


(Continued  on  DD  1391c) 
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1.  COMPONENT 

NAVY 

FY  19^_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  BASE,  CAMP  LEJEUNE,  NORTH  CAROLINA 

4.  PROJECT  TITLE 

MESS  HALL 

S.  PROJECT  NUMBER 

P-663 

11.  REQUIREMENT:  (Continued) 

IMPACT  IF  KPT  PROVIDED:  Prolonged  serving  times  will  continue,  cutting  into 
valuable  training  time  and  taxing  resources.  The  transporting  of  meals  will 
continue  to  be  an  expensive  burden. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 


Military  Handbook  1190,  "Pacility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started . 8-85 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  12-85 

(d)  Date  Design  Complete .  2-87 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  N/A _ 


(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications  . (  195  ) 

(b)  All  Other  Design  Costs . (  65  ) 

(c)  Total . .' . . .  260 

(d) .  Contract . . . (  225  ) 

(e)  In-house . . . (  35  ) 

(4)  Construction  start . .  1-90 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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previous  editions  may  ee  used  internally 
UNTIL  EXHAUSTED 


FADE  NO. 


1.  COMPONENT 


2.  DATE 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  AIR  STATION. 
CHERRY  POINT.  NORTH  CAROLINA 


4 .  COMMAND 


AREA  CONSTR. 
COST  INDEX 


COMMANDANT  OF  THE 
MARINE  CORPS 


6.  PERSONNEL 
STRENGTH 

A.  AS  OF 
09/30/98 
b.  END  FY 
1994 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

enlisted 

CIVILIAN 

OFFICER 

enlisted 

208 

1039 

4777 

110 

305 

0 

911 

7728 

226 

1051 

5019 

107 

292 

U 

966 

7686 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  ,  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 

8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


27.696) 


CATEGORY 

CODE 

171.20 

179.10 

721.11 
872.15 


PROJECT  TITL 


APPLIED  INSTR  FACILITIES 
A/C  BOWSING  RNG  MOOS-INCII 
BACHELOR  ENLISTED  OUARTERS 
FLIGHT  LINE  SECURITY  IMPRS 
TOTAL 


-  scon 
72.770  SF 
LS 

104,500  SF 
LS 


323.080 
100.350 
23 . 820 
10.400 
31.440 
254 . 530 
743,620 


COST 

DESIGN 

STATUS 

(SOOO) 

START 

COMPLETE 

5.350 

11/84 

08/89 

1  .800 

04/88 

05/89 

13.070 

12/87 

08/89 

— J-Jjgg 

23.820 

04/88 

09/89 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

179.10  A/C  BOMBING  RANGE -I NCR  III 
610.71  REGIMENTAL  GROUP  HEADQTRS 

841.10  WATER  TREATMENT  FACILITY 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
211.06  MAINT  HANGAR  RENMOVATION 
441.12  AVIATION  SUPPLY  WAREHOUSE 


LS 

13,190  SF 
LS 


35, 150  SF 
14. BOO  SF 


1  .050 

10/88 

09/89 

1.750 

01/87 

09/89 

7 .699 

10.400 

11/88 

01/90 

4.250 

1  ,  150 

Maintain  and  oparata  facllltlas  and  provlda  sarvicas  and  raatarials  to 
support  tha  oparatlons  of  a  Marina  Aircraft  Wing,  or  units  tharaof ,  and 
otnar  activitias  and  units  as  dasignatad  by  tha  Commandant  of  tha  Marina 
Corps  in  coordination  with  tha  Chlaf  of  Naval  Oparatlons. 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

0 

33,660 

300 
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1. COMPONENT 


FY  19_2fl.  MILITARY  CONSTRUCTION  PROJECT  DATA 


2,  DATE 


NAVY 

3.  INSTALLATION  ANO  LOCATION 


4.  PROJECT  TITLE 


MARINE  CORPS  AIR  STATION, 

HOKTB  CAROLINA 


AIRCRAFT  BOMBING  RANGE 
MODIFICATIONS  ( TNf!REMENT  TT) 


5.  PROGRAM  ELEMENT 


6.  CATEGORY  CODE 


7.  PROJECT  NUMBER 


8.  PROJECT  COST  ($000) 


Q2Q6496H 


179.10 


ITEM 


PrQifl 


1  .BQfl 


9.  COST  ESTIMATES 


U/M 


QUANTITY 


UNIT 

COST 


COST 

($000) 


AIRCRAFT  BOMBING  RANGE  MODIFICATIONS  .  .  .  . 

SUBTOTAL  . 

CONTINGENCY  (5%)  .  .  .  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


-(NON-ADD) 


1,620 

•1,620 

_ 80 

1,700 

100 

1,800 

(8,800) 


10.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Commercial  electric  power  supply  from  local  utility  to  main  substation; 
upgrade  substation  and  existing  secondary  distribution  system  to  the  sites; 
site  preparation  for  the  last  major  location. 


11.  REQUIREMENT:  As  Required. 

PROJECT:  Provides  commercial  power  to  accommodate  expansion  of  the 
Mid-Atlantic  Electronic  Warfare  Range  located  on  the  northern  end  of  Piney 
Island.  (Current  mission.) 

REQUIREMENT:  Expansion  of  the  bombing' range  and  the  placement  of  44 
electronic  warfare  (EW)  threat  simulators  in  configuration  to  simulate  the 
threat  which  may  be  encountered  during  an  operation.  Installation  of  15  EW 
emitters  on  the  bombing  range,  eight  tower  platforms,  shore  access,  and 
electric  power  distribution  systems  are  included.  Eleven  major  locations 
will  be  developed  to  install  the  emitters.  The  first  increment  approved  in 
the  FY  1989  MILCON  Program  prepared  tb«  sites  and  provided  the  ten-foot 
high  platforms  on  which  the  simulator  equipment  will  be  placed  for  the 
first  ten  locations.  This  increment  will  complete  the  eleventh  major 
location  for  the  installation  of  the  emitters.  The  bombing  range  presently 
serves  as  the  major  bombing  range  for  the  Mid-Atlantic  Coast  in  support  of 
Navy,  Air  Force,  and  Marine  Corps  training  missions.  This  versatile  range 
is  equipped  to  facilitate  bombing  and  strafing  missions  on  both  land  and 
sea-based  simulated  targets.  Depending  on  the  scenario  to  be  presented  to 
incoming  aircraft,  different  emitters  will  be  activated  for  various  threat 

(Continued  on  DD  1391c) 
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1.  COMPONENT 


NAVY 


3.  INSTALLATION  ANO  LOCATION 


FY  19i£_MILITARY  CONSTRUCTION  PROJECT  DATA 


MARINS  CORPS  AIR  STATION,  CHERRY  POINT,  NORTH  CAROLINA 


4.  PROJECT  TITLE 

AIRCRAFT  BOMBING  RANGE  MODIFICATIONS  (INCREMENT  II) 


11.  REQUIREMENT ;  (Continued) 

simulations.  Because  of  the  limitations  presented  by  radiation  hazard 
clearances,  the  individual  sites  must  be  spaced  to  allow  for  personnel 
safety.  In  order  to  provide  the  amount  and  quality  of  power  required  tc 
operate  the  emitters,  it  is  necessary  to  provide  commercial  power  to  the 
sites.  The  transmission  of  real-time  data  to  the  debripfing  facility  is 
necessary  for  the  effective  training  of  aircrews  in  realistic  conditions. 
CURRENT  SITUATION:  Existing  facilities  are  not  adequate  to  support  the 
emitters.  At  present,  the  bombing  range  is  configured  as  a  traditional 
bombing  range  using  bulls-eye  and  simulated  stationary  targets.  The  use  cf 
remote-controlled  mobile  land  and  boat  targets  provides  little  realistic 
training.  No  electronic  warfare  emitters  presently  exist.  Naval 
engagements  in  the  Mediterranen  Sea  and  the  Persian  Gulf  have  proven  the 
value  of  training  in  a  simulated  electronic  warfare  environment. 

IMPACT  IF  NOT  PROVIDED!  The  emitters  scheduled  for  placement  will  not  have 
a  source  of  commercial  power  and  therefore  will  be  unusable.  This  project 
does  not  diminish  the  Marine  Corps  need  for  Townsend  Range,  Darian,  Georgia, 
which  is  used  by  attack  aircraft  based  at  Beaufort,  South  Carolina. 

12.  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.”) 

(1)  Status: 

(a)  Date  Design  Started . .>....  4-88 

(b)  Percent  Complete  as  of  January  .1989 .  50 

(c)  Date  Design  35%  Complete .  7-88 

(d)  Date  Design  Complete . . .  5-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


.  cost  (c)  «  (a)  +  (b)  or  (d)  +  (e) : 

($000) 

Production  of  Plans  and  Specifications... 

•  ••**( 

45  ) 

All  Other  Design  Costs . 

. ( 

15  ) 

Total . . . 

60 

Contract . . . . . 

55  ) 

In-house . 

. f 

5  ) 

(4)  Construction  start. 


_ 1-90 

(month  and  year) 


(Continued  on  DD  1391c) 


DD  i  osc  7«  1391c 

NN4laLP.M1.Kll 
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PAGE  NO. 
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I 

\ 


1. COMPONENT 

NAVY 

FY  19i£_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  AIR  STATION,  CHERRY  POINT,  NORTH  CAROLINA 

|4.  PROJECT  TITLE 

5.  PROJECT  NUMBER  J 

AIRCRAFT  BOMBING  RANGE  MODIFICATIONS  (INCREMENT  II) 

P-048 

12.  SUPPLEMENTAL  DATA:  (Continued) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations: 


Equipment 

Nomenclature 

Procuring 

Appropriation 

Fiscal  Year 
Appropriated 
or  Requested 

Cost 

($000) 

Threat  Emitters 

OPN 

1986 

5,000 

Communication  Equipment 

OPN 

1988 

2,800 

Threat  Emitters 

OPN 

1990 

1,000 

TOTAL 

8,800 

.  I‘°"M  1*301  previous  coitions  may  se  used  internally 

*■*'«•/  1  DSC  78  109  1C  UNTIL  EXHAUSTED 


•/hi  0VO3>Lf<001  Mtl 


Cj 


1.  COMPONENT 


FY  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 
MARINE  CORPS  AIR  STATION, 


IS  PROORAM  ELEMENT 


6.  CATEGORY  CODE 


4.  PROJECT  TITLE 

_ APPLIED  INSTRUCTION  FACILITIES 

I  7.  PROJECT  NUMBER  Is.  PROJECT  COST  ($000) 


5,350 


9.  COST  ESTIMATES 


APPLIED  INSTRUCTION  FACILITIES  .  . 

APPLIED  INSTRUCTION  BUILDING  . 

NBC  SCHOOL  . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  . 

SUBTOTAL  . 

CONTINGENCY  (5%) . . 

TOTAL  CONTRACT  COST . . 

SUPERVISION,  INSPECTION  fc  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

COST 

COST 

ISOOO) 

SF 

72,770 

- 

4,510 

SF 

65,610 

61.00 

(3,990) 

SF 

7,160 

61.00 

(  440) 

LS 

- 

- 

(  80) 

- 

- 

- 

320 

LS 

- 

- 

(  50) 

LS 

- 

- 

(  150) 

LS 

- 

- 

(  120) 

- 

- 

- 

4,830 

- 

- 

- 

240 

- 

- 

- 

5,070 

- 

- 

- 

280 

- 

- 

- 

5,350 

-  ( 

SION -ADD 

|)  (  0) 

One  one-story  and  one  two-story  steel  frame  buildings,  pile  foundations, 
concrete  floors,  masonry  walls  with  brick  facing,  built-up  roofs  on 
insulation  over  metal  decking,  administration,  classrooms,  high-bay 
storage,  fire  protection  system,  air  conditioning,  utilities;  well;  sound 
attenuation;  demolition  of  one  building. 


11.  REQUIREMENT;  143,120  SF.  ADEQUATE;  70,350  SF.  SUBSTANDARD;  0  SF. 
PROJECT;  Constructs  consolidated  training  facilities  including  a  nuclear, 
biological,  and  chemical  defensive  training  school  (NBC  School).  (Current 
mission. ) 

REQUIREMENT;  Adequate  and  properly-configured  applied  and  academic 
instruction  areas,  educational  services,  training-aid  preparation  space, 
high-bay  storage  area,  training  directorate  support  and  administrative 
space.  There  are  more  than  ten  military  training  schools  operating  at 
Cherry  Point,  and  all  require  a  formal  learning  environment  free  from  noise 
and  distractions. 

CURRENT  SITUATION:  Applied  and  academic  instruction  classrooms  and 
administrative  functions  presently  occupy  spaces  .in  a  building  built  in 
1954.  The  building  is  inadequate  because  of  poor  lighting  and  ventilation, 
insufficient  sound  attenuation,  and  overall  deterioration.  Schools  that 
|  cannot  be  accommodated  in  the  central  facility  are  scattered  on  the  activity 
I  in  inadequate  facilities  unsuited  for  an  adequate  learning  environment. 


(Continued  on  DD  1391c) 


DDi  o«c  7.1391 

tm  BIBJ  IP  SOI  MIS 


PREVIOUS  COITIONS  MAY  SE  USED  INTERNALLY 
UNTIi  EXHAUSTED 


PAGE  NO. 


11.  COMPONENT 


FY  in  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


|l  INSTALLATION  ANO  LOCATION 


MARINE  CORPS  AIR  STATION,  CHERRY  POINT,  NORTH  CAROLINA 

4.  l»HOJ«CT  T.Tti  ’  "  “ 


IS.  PROJCCT  NUMSKR 


APPLIED  INSTRUCTION  FACILITIES 


P-821 


11.  REQUIREMENT:  (Continued) 

IMPACT  IF  NOT  PROVIDED:  Formal  learning  environment  free  of  noise  and 
distraction  will  not  be  available,  providing  a  negative  influence  on  the 
training  mission. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started . . . .' . 11-84  - 

(b)  Percent  Complete  as  of  January  1989.... .  40 

(c)  Date  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete . 8-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Was  Most  Recently  Used: 


Yes _ No _ X_ 

N/A 


(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  ♦  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  160  ) 

(b)  Ail  Other  Design  Costs . (  170  ) 

(c)  Total .  330 

(d)  Contract . (  270  ) 

(e)  In-house . . . .' . (  60  ) 


(4)  Construction  start. 


_ 1-90 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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1  COMMON I NT 


FY  19  JO.  MILITARY  CONSTRUCTION  PROJECT  DATA 


WAVY _ I  _ 

3.  installation  and  LOCATION 

MARINE  CORPS  AIR  STATION, 

CHERRY  POINT.  NORTH  CAROLINA 

S.  PftOORAM  SLCMCNT  1 6.  CATCOOR V  COO« 


I  4.  PROJCCT  TITL« 


7.  BROJCCT  NUMBS A 


B.  BROJCCT  COST  (SOOO) 


•.  COST  CSTNMATtS 


BACHELOR  ENLISTED  QUARTERS . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

DEMOLITION  . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5)  .  . 

TOTAL  REQUEST . . . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY 


SF  I  104,500  !  67.00 


7,000 
4,800 
(  780) 

(  1,010) 
(  950) 

(  1,230) 
(  830) 

11,800 
590 
12,390 
680 
13,070 
(  0) 


10.  DISCRETION  op  proposed  ConSTruCTi6n - 

Two  three-story  reinforced  concrete  frame  buildings,  pile  foundations, 
concrete  floors,  masonry  walls  with  brick  facing,  built-up  roof  on  rigid 
insulation,  fire  protection  system,  air  conditioning,  utilities;  132 
two-bedroom  modules  with  private  bathrooms,  lounges,  laundry,  storage, 
vending,  mechanical  equipment;  demolition  of  four  buildings,  asbestos 
removal;  stormwater  containment  measures. 

Grade  mix:  344  E1-E4,  40  E5,  26  E6-E9.  Total;  410. _ 

11.  REQUIREMENT:  4,683  PN.  ADEQUATE:  1, 714  PN.  SUBSTANDARD:  0  PN. 
PROJECT:  Provides  adequate  billeting  for  enlisted  personnel.  (Current 
mission.) 

REQUIREMENT:  Adequate  housing  for  unaccompanied  enlisted  personnel.  This 
is  the  fifth  in  a  series  of  projects  planned  to  satisfy  this  deficiency. 
CURRENT  SITUATION:  Eighteen  percent  of  the  unaccompanied  enlisted  Marines 
are  billeted  in  adequate  quarters,  65  percent  are  billeted  in  inadequate 
quarters,  and  17  percent  have  no  quarters  available  on-station.  The 
existing  quarters  are  40-year  old  buildings  which  cannot  be  economically 
modernised.  There  is  a  deficiency  of  2,969  adequate  billeting  spaces  at 
this  station. 

IMPACT  IF  NOT  PROVIDED:  Maintenance  costs  will  increase  over  time  as  the 
condition  of  the  existing  buildings  decline.  Major  building  renovations 
will  be  required  to  maintain  the  existing  condition  of  the  buildings. 
Personnel  will  continue  to  reside  in  inadequate  housing  off-base  or  in 
overcrowded,  inadequate  quarters  on-base.  This  situation  reduces  command 
control  and  impairs  readiness.  (Continued  on  DD  1391c) 
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V  COMPONENT 


a.  OAT! 


NAVY 


PY  Ifl  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


a.  installation  ano  location 

MARI MX  CORPS  AIR  STATION*  CHERRY  POINT*  NORTH  CAROLINA 


I.  PAOJICT  NUUIIK 

P-012 


«.  P  AOJICT  TlVLS 

BACHELOR  ENLISTED  QUARTERS 


12 .  SUPPLEMENTAL  DATAt 

a.  Estimated  design  status t  (Project  design  oonforma  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Quids.") 


(1)  Status t 

(a)  Date  Design  Started.... . . . .  12-67 

(b)  Percent  Complete  as  of  January  1989... .  50 

(c)  Date  Design  35%  Complete .  9-88 

(d)  Date  Design  Complete .  8-89 


(2)  Basis t 

(a)  Standard  or  Definitive  Deaignt  Yea _ No  X 

(b)  Where  Design  Was  Most  Recently  Usedi  N/A 

(3)  Total  coat  (c)  •  (a)  +  (b)  or  (d)  +  (e) :  (>000) 

(a)  Production  of  Plans  and  Specifications... . ( _ 0_) 

(b)  All  Other  Design  Costs . (  1325  ) 

(c)  Total . . .  1325 

(d)  Contract . (  25  ) 

(e)  In-house . (  1300  ) 


(4)  Construction  start . .  12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations!  None. 
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PAIV'OUS  IDITIONS  MAT  SI  USID  INTI  ANALLY 
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PAS!  NO. 


1  COMMON* NT 


J.  DATE 


FY  19_aa  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location 
MARINE  CORPS  AIR  STATION , 


S.  AROORAM  ELEMENT 


4  AROJiCT  TITLE 

PLIGHT  LINE  SECURITY 


S.  AROJECT  COST  (SOOOI 


U/M  QUANTITY 


PLIGHT  LINE  SECURITY  IMPROVE KENTS . 

SECURITY  FENCING . . 

PAVING  AND  SITE  IMPROVEMENT . 

UTILITIES . . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%) .  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  PROM  OTHER  APPROPRIATIONS 


3 

(1 

( 

(_ 

,250 

,650) 

750) 

850) 

3 

TO! 

IleB 

T 

,410 

190 

3,600 
(  •  0) 


Plight  line  and  airfield  security  fencing)  electrical  distribution  and 
supports  for  intrusion  detection  system;  security  lighting;  paving; 
utilities. 


11.  REQUIREMENT:  As  Required. 

PROJECT:  Provides  improved  physical  security  for  the  flight  line  and 
supporting  operational  facilities.  (Current  mission.) 

REQUIREMENT:  Adequate  facilities  to  correct  security  deficiencies  on  the 
flight  line  and  for  othar  facilities  which  directly  support  aircraft 
operations.  To  increase  security,  fencing  is  necessary  to  limit  access  to 
the  flight  line,  and  intrusion  detection  systems  are  needed  for  areas  on 
the  flight  line  which  cannot  be  fenced.  New  lighting  along  the  fence  is 
essential  for  night  observation.  Correct  security  deficiencies  outside  the 
immediate  flight  line  area  to  provide  defense- in-depth,  and  protect 
high-value  operational  facilities  such  as  fuel  farms,  pump  station, 
communications,  navigation,  and  radar  complexes,  critical  to  air  operations. 
CURRENT  SITUATION:  There  are  few  physical  barriers  limiting  access  to  the 
flight  line  or  ita  supporting  facilities,  including  fuel  pumping  stations. 
Aircraft  are  parked  on  the  unfenced  flight  line.  No  intrusion  detection 
systems  exist,  and  there  are  no  identification  and  personnel  movement 
control  systems  to  limit  access  to  the  flight  line  and  related  supporting 
operational  activities. 

(Continued  on  DD  1391c) 


1.  COMPONSNT 

NAVY 

FY  192L.MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  OATS 

3.  installation  ano  location 

MARINE  CORPS  AIR  STATION,  CHERRY  POINT,  NORTH  CAROLINA 

|4.  P AOJtCT  TITLS 

S.  SAOJSCT  NUMiae 

FLIGHT  LINE  SECURITY  IMPROVEMENTS 

P-889 

11 .  REQUIREMENT:  (Continued) 

IMPACT  IF  WOT  PROVIDED i  The  flight  line  and  related 'critical  support 
activities  will  continue  to  be  vulnerable  to  the  potential  threat  of 
sabotage ,  espionage ,  pilferage,  and  vandalism.  These  actions  will  impact 
directly  on  Fleet  Marine  Force  operations.  The  assets  involved  are 
individually  high-cost  aircraft  vital  to  the  National  Defense  effort. 

Lead  time  to  replace  loss  of  these  assets  could  seriously  jeopardize  Fleet 
Marine  Force  operations. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . . . 4-88 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35«  Complete . . . 10-88 

(d)  Date  Design  Complete . 9-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  110  ) 

(b)  All  Other  Design  Costs . (  10  ) 

(c)  Total .  120 

(d)  Contract . (  110  ) 

(e)  In-house . (  10  ) 


(4)  Construction  start . . . . 1-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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V*  •tat'k’-Ml  Mil 


I 


FAQ*  NO.  7  P 


1  .  COMPONENT 

FY  1990 

NAVY 

MILITARY  CONSTRUCTION  PROGPAM 

| 2.  DATE 

3.  INSTALLATION  and  location 

4 .  COMMAND 

5.  AREA  CONSTR. 

COST  INDEX 

MARINE  CORPS  AIR  STATION, 

COMMANDANT  OF  THE 

NEW  RIVER.  NORTH  CAROLINA 

j  MARINE  CORPS 

.92 

6.  PERSONNEL 
STRENGTH 

•.  AS  OF 
08/30/88 
b.  END  FY 
1994 


PERMANENT 


STUOENTS 


OFFICIP 

CNltSTfD 

CIVILIAN 

■■  ■■ 

37 

279 

234 

91 

37 

11 

48 

346 

128 

91 

37 

SUPPORTED 


OFFICER  ;  ENLISTED  CIVILIAN 


a.  TOTAL  ACREAGE  (  4 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


7.  INVENTORY  DATA  (SOOOI 


(  4,740  ) 


52,730 

44 . 290 

21,100 

0 

13,780 

93.240 

225,140 


CATEGORY 

CODE 


171.20 

171.35 

211.05 

872.15 


design  status 


AVIATION  MAINT  TRNG  BLOG 
OPERATIONAL  TRNR  FAC 
MAINT  HANGAR  ADDITIONS 
FLIGHT  LINE  SECURITY  IMPRS 
TOTAL 


START 

44.000 

SF 

6.000 

11/87 

09/89 

41,000 

SF 

7.400 

12/87 

09/89 

41,600 

SF 

5.200 

12/87 

07 /B9 

LS 

— 

2-500 

21.100 

OS/85 

08/87 

UTimWil-FTPli-l 


INCLUDED  IN  FOLLOWING  PROGRAM 
NONE 


E^MAJOR  PLANNED  NEXT  THREE  YEARS: 
121  ID  ACFT  RAPID  REFUEL  STA 

740  43  PHYSICAL  FITNESS  CENTER 

217.10  0PERATI0N5/MAINT  SHOP 

116.15  AIRCRAFT  RINSE  FACILITY 

211.54  AVIATION  ARMAMENT  SHOPS 


LS 

21.000  SF 
LS 
LS 

21.400  SF 


5, 100 
2.400 
780 
SOO 
2,900 


Provides  facilities,  services,  and  material  necessary  to  support  major 
rotary  wing  elements  of  a  Marine  Aircraft  Wing,  including  aircraft 
maintenance  and  air  traffic  control,  operation  and  maintenance  of 
outlying  fields  and  confined  area  landing  sites  necessary  for  the 
operational  training  of  helicopter  air  crews. 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO 


DO  FORM  1390 
1DEC76 


PAGE  NO.  308 


1.  COMPONENT 


MU. 


FY  1912.  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  DATE 


3.  INSTALLATION  and  location 
MARINE  CORPS  AIR  STATION, 

aBLMg&i  asm 


4.  PROJECT  TITLE 

AVIATION  MAINTENANCE 
TRAINING  BUILDING 


S.  PROGRAM  ELEMENT 

Q2Q6496M _ 

■ 

i  .MJ-IeTI  l»,t 

*.  COST  ESTIMATtS  | 

ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(*0001 

AVIATION  MAINTENANCE  TRAINING  BUILDING  .  .  . 

SF 

44,000 

- 

4,290 

BUILDING  .... 

•  e  •  e 

SF 

44,000 

79.00 

(3,480) 

BUILT-IN  EQUIPMENT  . 

*  •  a  e 

LS 

- 

- 

(  810) 

SUPPORTING  FACILITIES . 

•  see 

- 

- 

- 

1,130 

SPECIAL  CONSTRUCTION  FEATURES.  . 

see* 

LS 

- 

- 

(  260) 

UTILITIES.  .  .  . 

e  e  e  e 

LS 

- 

- 

(  400) 

PAVING  AND  SITE  IMPROVEMENT.  .  . 

*  e  e  e 

LS 

- 

(  470) 

SUBTOTAL  . 

e  •  e  e 

- 

- 

- 

5,420 

CONTINGENCY  (5%)  . 

*  #  e  • 

- 

- 

- 

270 

TOTAL  CONTRACT  COST . 

•  •  e  • 

- 

- 

- 

5,690 

SUPERVISION,  INSPECTION  &  OVERHEAD 

(5.5%).  . 

- 

- 

- 

310 

TOTAL  REQUEST.  .  . 

e  e  •  e 

- 

- 

- 

6,000 

EQUIPMENT  PROVIDED 

. 

FROM  OTHER  APPROPRIATIONS 

-(NO 

J-ADD) 

(  0) 

foundation,  concrete  floors,  masonry 
walls,  built-up  roof  on  insulation  over  metal  decking,  administration, 
classrooms,  repair  training  rooms,  400  HZ  electric  power,  high-bay  area 
with  monorail  hoist  and  bridge  crane,  compressed  air  system,  fire 
protection  system,  air  conditioning,  utilities. 


11.  REQUIREMENT:  70,070  SF.  ADEQUATE:  26,070  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Constructs  an  aviation  maintenance  training  building  with 
high-bay  spaces  and  hoist  to  support  introduction  of  MV-22  aircraft  to  New 
River  in  1991.  (New  mission.) 

REQUIREMENT:  Additional  adequate  training  facilities  to  train  aviation 
maintenance  personnel  to  service  and  maintain  the  MV-22  aircraft  and  to 
house  training  equipment  scheduled  for  delivery  in  1991. 

CURRENT  SITUATION:  Facilities  are  not  available  to  absorb  this  new 
mission  requirement.  Existing  facilities  are  used  for  CH-46  helicopter 
training  and  current  planning  is  for  continued  use  of  CH-46  beyond  the 
MV-22  delivery  date,  making  them  unavailable  for  even  partial  support. 
Currently,  approximately  900  students  per  year  use  the  existing 
facilities.  This  is  only  60%  of  the  1,600  or  more  students  anticipated 
with  the  MV-22  program.  Because  existing  spaces  are  already  deficient, 
the  school  has  to  reject  or  delay  requests  for  training. 


DDl  DEC  7*1391 

t/w  am  1,401  mis  ' 


(Continued  on  DD  1391c) 
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PREVIOUS  EOITIONS  MAY  ■(  U8EO  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1.  COMPONENT 

NAVY 

FY  19J1LMILITARY  CONSTRUCTION  PROJECT  DATA 

3  DATE 

3.  INSTALLATION  ANO  LOCATION 

MARINE  CORPS  AIR  STATION,  NEW  RIVER,  NORTH  CAROLINA 

4.  PROJECT  TITLE 

1  5.  P*OJKCT  NUMB** 

AVIATION  MAINTENANCE  TRAINING  BUILDING 

P-525 

11.  REQUIRM5NT!  (Continued) 

IMPACT  IF  WOT  PROVIDED i  New  River  will  be  unable  to  support  MV- 2 2 
maintenance  training  and  house  the  new  training  devicea  being  procured. 
Maintenance  personnel  would  have  to  receive  their  training  at  an  alternate 
site  at  considerably  higher  costs  to  the  Marine  Corps,  with  no  opportunity 
for  special  or  refresher  training. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . . .  11-87 

(b)  Percent  Complete  as  of  January  1989 . .  75 

(c)  Date  Design  35%  Complete . . .  10-88 

(d)  Date  Design  Complete . .  . . . .  9-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 

(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  (S000) 

(a)  Production  of  Plans  and  Specif ications. ....... (  175  ) 

(b)  All  Other  Design  Costs . (  175  ) 

(c)  Total . . .  350 

(d)  Contract . (  300  ) 

(e)  In-house . (  50  ) 

(4)  Construction  start . . 1-90 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


| _ 

DD :  S«? « 1391c 


PREVIOUS  EDITION*  MAY  BE  USED  INTERNALLY 

UNTIL  exhausted 


RASE  NO. 


V 


1. COMPONENT 


.NAVY 


FY  19  JiL  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location 
MARINE  CORPS  AIR  STATION, 


3.  DATE 


4.  PROJECT  TITLE 

FLIGHT  LINE  SECURITY 


NVW  »TVPDr  MfWTH  C 

ABnr.Tua 

I  TMPROVEM 

BUTS 

S.  PROGRAM  ELEMENT 

-02flfiA9fiM _ 

6.  CATEGORY  CODE 

_ m^L5 _ 

7.  PROJECT  NUMBER 

..  „  _ 

8.  PROJECT  COST  <SOOO> 

_ 2.500 _ 

9.  COST  ESTIMATES 


ITEM 


FLIGHT  LINE  SECURITY  IMPROVEMENTS.  ..... 

SECURITY  FENCING  . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENTS  . 

SUBTOTAL  . 

CONTINGENCY  (5«)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


u/M 


LS 

LF 

LS 

LS 


QUANTITY 


17,-660 


UNIT 

COST 


29.00 


-(NON-ADD) 


COST 

(SOOO) 


2,260 
(  520) 

(1,300) 
(  440) 

2,260 
110 
2,370 
130 
2,500 
(  0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Perimeter  fencing;  security  lighting;  electrical  distribution  and  supports 
for  intrusion  detection  system,  utilities. 


11.  REQUIREMENT:  As  Required. 

PROJECT:  Provides  in$>roved  physical  security  for  the  flight  line  and  the 
remote  fuel  farm.  (Current  mission.) 

REQUIREMENT:  Adequate  facilities  including  lighting,  fencing,  sensors  and 
an  intrusion  detection  system  to  correct  security  deficiencies  on  the 
flight  line  and  in  facilities  which  directly  support  aircraft  operations. 
Improved  security  around  the  flight  line  and  fuel  storage  facilities  to 
protect  expensive  aircraft  and  stored  fuel  and  petroleum  assets  from 
terrorism  and  vandalism.  Terrorism  around  the  world  is  on  the  increase. 
Targets  include  US  Military  installations,  equipment,  and  personnel. 

Fencing  is  required  to  limit  access  to  the  flight  line  and  the  fuel  farm. 
Where  fencing  is  not  feasible,  an  intrusion  detection  system  will  be 
utilized.  New  lighting  is  essential  to  ensure  adequate  security. 

CURRENT  SITUATION:  There  are  few  physical  barriers  limiting  access  to  the 
flight  line  or  its  supporting  facilities.  Approximately  200  aircraft  are 
parked  on  the  unfenced  flight  line  exposed  to  potential  terrorist  attack. 

No  intrusion  detection  systems  i. re  utilized  in  these  areas,  and  there  are 
no  identification  and  personnel  movement  control  systems  to  limit  access  to 
the  flight  line  and  related  supporting  activities.  The  station  lacks  an 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1.  COMPONENT 

NAVY 

FY  19_2jVllUTARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

MARINE  CORPS  AIR  STATION*  NEW  RIVER*  NORTH  CAROLINA 

|4.  PROJECT  TITLE 

5.  PROJECT  NUMBER  j 

FLIGHT  LINE  SECURITY  IMPROVEMENTS 

P-496 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITOATIONt  (Continued) 

adequate  security  system  necessary  for  the  intrusion  detection  and  access 
control  of  personnel  to  high  security  areas. 

IMPACT  IF  MOT  PROVIDED:  The  flight  line  and  related  critical  support 
activities  and  fuel  farm  facilities  will  continue  to  be  vulnerable  to  the 
potential  threat  of  sabotage *  espionage*  pilferage*  and  vandalism.  These 
actions  will  impact  directly  on  the  Fleet  Marine  Force  operations.  The 
assets  involved  are  individually  high-cost  aircraft  vital  to  the  National 
Defense  effort.  Lead  time  to  replace  loss  of  these  assets  could  seriously 
jeopardize  Fleet  Marine  Force  operations. 

12.  S UPPLE MENTAL  DATA: 

a.  Estimated,  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190*  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  9-85 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete . 12-85 

(d)  Date  Design  Complete .  8-87 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 

(3)  Total  cost  (c)  »  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  70  ) 

(b)  All  Other  Design  Costs . (  65  ) 

(c)  Total .  135 

(d)  Contract . (  120  ) 

(e)  In-house . . . . . (  15  ) 

(4)  Construction  start . . 1-90 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DDi  ok 1391c 


previous  eoitions  may  be  used  internally 
until  exhausted 


PAG!  NO. 


(  ) 


S.  PROGRAM  ELEMENT 

S.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

a.  1ECT  COST  (SOOO) 

0206496M 

211.05 

P-543 

5,200 

1 . COMPONENT 

NAVY 


FY  19_H  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  AIR  STATION, 
NEW  RIVER,  NORTH  CAROLINA 


2.  OATE 


4.  PROJECT  TITLE 


MAINTSNANC  :  HANGAR  ADDITIONS 


9.  COST  ESTIMATES 


ITEM 


MAINTENANCE  HANGAR  ADDITIONS  . 

BUILDING  ADDITIONS  . 

BUILT-IN  EQUIPMENT  .  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES,  PAVING  AND  SITE  IMPROVEMENT  .  . 

SUBTOTAL . 

CONTINGENCY  (5«) . ,  .  . . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  fc  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 


SF 

SF 

LS 

LS 

LS 


QUANTITY 


41,600 

41,600 


UNIT 

COST 


95.00 


- (NdN-ADD) 


COST 

(SOOO) 


4,420 
(3,960) 
(  460) 

270 
(  130) 

(  140) 

4,690 
240 
4,930 
270 
5,200 
(  0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One  and  two-story  steel  frame  building  additions,  concrete  pile 
foundations  and  floors,  masonry  and  metal  wall  panels,  built-up  roof  on 
rigid  insulation  over  metal  deck,  high-bay  area  with  cranes,  monorail  and 
hoist,  grounding  system,  fire  protection  system,  air  conditioning, 
utilities;  aircraft  access  apron. 


11.  REQUIREMENT:  120,670  SF.  ADEQUATE:  79,270  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Constructs  additions  to  a  maintenance  hangar  tc  provide 
additional  maintenance  and  administrative  areas.  (New  mission.) 
REQUIREMENT:  Additional  hangar  space  to  conduct  organizational 
maintenance  and  accommodate  command  and  administrative  functions  for  the 
CH-53E  helicopter  squadron. 

CURRENT  SITUATION:  Maintenance  on  helicopters  is  currently  performed  in  a 
hangar  not  large  enough  to  allow  the  aircraft  to  fully  enter  without 
folding  their  tail  section.  This  situation  precludes  all  weather 
servicing  of  the  full-range  of  systems  on  these  aircraft. 

IMPACT  IF  NOT  PROVIDED:  New  River  will  not  be  c.ble  to  adequately  support 
aircraft  maintenance.  Maintenance  functions  will  continue  to  be  performed 
in  overcrowded  facilities.  Combat  efficiency  and  effectiveness  are 
affected. 


(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


7 


rO 


1.  COMPONENT 
NAVY 


FY  19_!£jVHLITARY  construction  project  data 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  AIR  STATION,  NEW  RIVER,  NORTH  CAROLINA 


4.  PROJECT  TITLE 

MAINTENANCE  HANGAR  ADDITIONS 


8.  PROJECT  NUMBER 

P-543 


12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started . . .  12-87 

(b)  Percent  Complete  as  of  January  1989 .  90 

(c)  Date  Design  35%  Complete..... .  8-88 

(d)  Date  Design  Complete .  7-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ _ 

(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  120  ) 

(b)  All  other  Design  Costs... . (  55  ) 

(c)  Total .  175- 

(d)  Contract . (  155  ) 

( e)  In-houee . . . (  20  ) 

(4)  Construction  start .  1-90 _ 

(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD  o ect.  1391c 
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PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAOE  NO. 


i  A 

I  n 


1.  COMPONENT 


J.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  AIR  STATION, 
NEW  RIVER,  NORTH  CAROLINA 


FY  IQ  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


4.  PROJECT  TITLE 


OPERATIONAL  TRAINER  FACILITY 


S.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (SOOO) 

0206496M 

171.35 

P-520 

7,400 

U/M  QUANTITY 


(3, 

400) 

(1, 

,710) 

( 

80) 

1, 

,490 

( 

250) 

( 

580) 

( 

80) 

( 

580) 

6, 

,680 

330 

7, 

,010 

390 

7, 

,400 

( 

0) 

9.  COST  ESTIMATES 


OPERATIONAL  TRAINER  FACILITY  . 

BUILDING  . 

BUILT-IN  EQUIPMENT  .  ,  . 

TECHNICAL  OPERATING  MANUALS . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  .  . 

PAVING  AND  SITE  IMPROVEMENT.  . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . .  .  .  . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


10.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Two-story  steel  frame  building,  pile  foundation,  concrete  floors,  masonry 
walls,  built-up  roof  on  insulation  over  metal  decking,  computer  floor, 
administration,  classrooms,  400HZ  electric  power,  high-bay  area  with 
monorail,  hoist,  and  bridge  crane,  elevator,  fire  protection  system,  air 
conditioning,  utilities. 


11.  REQUIREMENT:  63,340  SF.  ADEQUATE:  22,340  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Constructs  faci’ity  to  house  three  MV-22  Operational  Flight 
Trainers  (OFT)  with  an  expected  delivery  date  of  1991.  (New  mission.) 
REQUIREMENT:  Adequate  and  properly-configured  facility  to  accommodate 
training  equipment  for  operations  of  the  MV-22  aircraft  in  a  relatively 
safe,  controlled,  simulated  environment.  New  mission  requirements  are 
being  implemented  to  position  MV-22  aircraft  at  New  River.  Commencement  of 
pilot  training  must  be  accomplished  as  efficiently  and  effectively  as 
possible  so  qualification  training  and  operational  readiness  will  not 
suffer. 

CURRENT  SITUATION:  Existing  facilities  will  continue  to  be  used  in  support 
of  simulator  training  for  other  types  of  aircraft. 

IMPACT  IF  NOT  PROVIDED:  Overall  squadron  readiness  and  military  readiness 
will  suffer  because  of  a  lack  of  qualified  pilots.  There  is  no  other 
alternative  to  satisfy  this  new  mission  requirement  at  New  River. 


(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


('NOIOllP-OOl  1010 


1.  COMPONENT 

NAVY 

FY  192LMILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  AIR  STATION,  NEW  RIVER,  NORTH  CAROLINA 

|4.  PROJECT  TITLE 

S.  PROJECT  NUMBER  | 

OPERATIONAL  TRAINER  FACILITY 

P-520 

12 .  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  12-87 

(b)  Percent  Complete  as  of  January  1989 .  75 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete . 9-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 

(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  175  ) 

(b)  All  Other  Design  Coats . (  200  ) 

(c)  Total . : .  375 

(d)  Contract . (  300  ) 

(e)  In-house . (  75  ) 


(4)  Construction  start . . . . 1-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DDi  esc  7S  1391c 


PREVIOUS  EDITIONS  MAY  BE  USIO  INTERNALLY 
UNTIL  EXHAUSTED 


PADS  NO. 


1.  COMPONENT 
NAVY 


FY  19*0  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  DETACHMENT. 

TINKER  AIR  FORCE  EASE.  OKLAHOMA 


4.  COMMAND 

CHIEF  OF  NAVAL 
OPERATIONS 


!  S .  AREA  CONSTR . 
!  COST  INOEX 

i  -.7 


6.  PERSONNEL 
STRENGTH 

a.  AS  «'F 
09/30/88 

b.  END  FY 

PERMANENT 

STUOSNTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

1984 

220 

1027 

0 

0 

0 

0 

8 

4 

0 

1288 

7.  MVmTORY  DATA  (10001 


*.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  M  . 

AUTHORIZATION  NOT  YET  IN  INVENTORY . 

AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
AUTHORIZATION  INCLUOEO  IN  FOLLOWING  PROGRAM 
PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

REMAINING  DEFICIENCY . 

GRAND  TOTAL . 


TENANT  OF  TINKER 


C. 

G. 

•  - 

f  . 

h. 


0 

4G.SG0 

21.800 

0 

0 

3.200 

74,880 


6.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 
COO* _ 


PROJECT  TITLE 


KOFI 


COST 

(SOOOI 


211.08  AC  SUPPORT  FACS  ( I NCR  III) 
TOTAL 


LS 


2089 


21.800 


DtSIQN  STATUS 
IT  ART  COMPLETE 

09/88  07/88 


9.  FUTURE  PROJECTS: 


A.  INCLUOEO  IN  FOLLOWING  PROGRAM 
NONE 

8.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
NONE 


IQ.  MISSION  OR  MAJOR  FUNCTIONS":  '  ' 

Provida  an  airoorna  eoanunlcat ion  link  with  aubmargad  ballistic  miasila 
carrying  aubwar  1  na*  Airing  timaa  of  axtrsiaa  national  oaargancy.  Oparata 
ana  Maintain  aircraft  aMployaa  to  accoapi isn  aaaignad  mission. 


11 •  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 
IN  ABATER - 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

0 

0 

0 


DO  FORM  1N0 
1  DECTS 


PAGE  NO. 


31? 


11.  COMPONENT 


FY  19  JiL  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  ano  location 
NAVAL  AIR  DETACHMENT , 


4.  PROJECT  TITLt 

AIRCRAFT  SUPPORT  FACILITIES 


Is.  moosam  CLSMSNT 


S.  CATSOORV  CODE 


7.  PROJECT  NUMBER 


a.  PROJECT  COST  I SOOOI 


U/M 

OUANTITY 

UNIT 

COST 

COST 

ISOOO) 

LS 

- 

- 

14,920 

SF 

78,000 

104.00 

(  8,110) 

SF 

39,700 

83.00 

(  3,300) 

SF 

11,000 

137.00 

(  1*510) 

SF 

7,200 

42.00 

(  300) 

LS 

- 

- 

(  300) 

LS 

- 

- 

(  1,400) 

- 

- 

- 

4,490 

LS 

- 

- 

(  2,700) 

LS 

- 

- 

(  1,790) 

- 

- 

19, 410 

- 

- 

970 

- 

- 

20,380 

- 

- 

1,120 

- 

- 

- 

21,500 

• 

-  (N 

DN-ADD) 

(  0) 

S.  COST  ESTIMATES 


AIRCRAFT  SUPPORT  FACILITIBS.  . 

MAINTENANCE  HANGAR  . 

BACHELOR  ENLISTED  QUARTERS  . 

MESS  HALL  ADDITION  . 

CHILD  CARE  CENTER  ADDITION  . 

FIRE  STATION  ADDITION . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT.  ....... 

SUBTOTAL . . . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  *  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRI.  TXONS 


Two-story  steal-frame  hangar  building,  concrete  foundation  and  floors, 
masonry  and  corrugated  metal  walls,  metal  roof,  power-operated  sliding 
d  a,  overhead  bridge  cranes;  four-story  steel-frame  and  masonry  bachelor 

r  .a ted  quarters  building,  concrete  foundation  and  floors,  built-up  roof, 
52  two-bedroom  modules  with  private  bathrooms,  lounges,  laundry,  storage, 
vending,  mechanical  equipment;  one-story  masonry  mess  hall  addition,  child 
care  center  addition,  and  fire  station  addition;  fire  protection  systems, 
air  conditioning  and  mechanical  ventilation,  utilities. 

Grade  mix:  208  E1-E4. 

TH  REQUIREMENT!  As  Required!  "  '  ~  —  —  .  ~ 

PROJECT!  Provides  aircraft  and  support  facilities  including  maintenance, 
operations,  bachelor  housing,  messing,  child  care  center,  and  fire 
st- ‘ion.  w  mission.) 

■  ;u.tRE>  i._.  The  HERMES  (formerly  TACAMO)  aircraft  provide  command  and 
control  consunications  to  fleet  ballistic  missile  submarines.  A  central 
operations  base  is  needed  where  two  squadrons  (Pacific  and  Atlantic)  can  be 
collocated  to  receive  unique  support  requirements.  The  base  will  provide 
for  contractor  maintenance  of  aircraft,  training,  electronic  maintenance, 
personnel  &  rt,  and  administration  and  squadron  command.  By  1990,  the 
present  EC'  ,  aircraft,  which  will  have  served  the  purpose  for  over  25 
years,  wil*.  oe  replaced  with  the  B-6A,  a  variant  of  Boeing  707. 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO.  i  .  q 

w  ! 


II.  COMPONINT 


|a.  OAT* 


FY  10  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


1 3.  INSTALLATION  ANO  LOCATION 


NAVAL  AIR  DETACHMENT ,  TINKER  AIR  FORCE  BASE,  OKLAHOMA 
___________  ■ 


[T  paojScT  numma 


AIRCRAFT  S  PPORT  FACILITIES  (INCREMENT  III) 


P-090 


11.  REQOIRLMBNT:  (Continued) 

CORRECT  SITUATION!  The  current  EC-130  airframe  is  not  large  enough  to 
accoawodat*  newly-developed  electronics  equipment,  necessitating  acquisition 
of  larger  airframes.  The  present  squadrons  are  baaed  at  Barbers  Point, 
Hawaii,  and  Patuxent  River,  Maryland.  They  do  not  operate  from  these  bases, 
but  froa  deployment  sites  along  the  west  coast  and  near  the  east  coast  of 
the  continent,  froa  Iceland  to  the  Caribbean.  The  facilities  now  used 
cannot  support  the  maintenance  and  training  that  is  needed  for  the  new 
HERMES  aircraft.  Tinker  AFB  was  selected  because  of  its  central  location 
and  because  B-3  AHACS  aircraft,  another  version  of  the  Boeing  707,  were 
already  supported  there.  Although  specific  Navy  operations  space,  training, 
and  maintenance  facilities  are  not  available,  there  is  much  that  is 
provided,  including  runways,  air  traffic  control,  fire  and  crash,  and  many 
support  facilities,  all  without  new  expenditures. 

IMPACT  IF  NOT  PROVIDED:  The  exercise  of  command  and  control  over  important 
Navy  strategic  forces  will  be  attempted  at  split  locations,  without  central 
training  and  maintenance  facilities,  or  in  temporary  facilities  until 
hangars,  logistic  support  facilities,  and  other  construction  can  be  provided. 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started . 9-38 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete .  1-89 

(d)  Date  Design  Complete .  7-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


Total  cost  (c)  *  (a)  +  (b)  or  (d)  (e)  : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . . . 

(c)  Total . . . 

(d)  Contract..... . 

(e)  In-house..... . . . 


(SO  00) 
2995  ) 
480  ) 
3475 
3465  ) 
10") 


(4)  Construction  start. 


12-89 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PAOI  NO 


319 


wh 


1.  component 

NAVY 

FY  ,9»o  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  installation  and  location 

NAVAL  EDUCATION  ANO  TRAINING  CENTER. 

NEWPORT,  RHODE  ISLANO 

4.  COMMAND  j 8 .  AREA  CONSTR . 

1  COST  INDEX 

CHIEF  QF  NAVAL 

EDUCATION  ANO  TRAINING  j  1.16 

PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

■  mrrm 

OFFICER 

ENLISTED 

CIVILIAN ' 

843 

3844 

4078 

1187 

.18 

0 

16 

87 

0 

883 

4008 

4078 

1383 

882 

0 

10 

88 

0 

6.  PERSONNEL 
STRENGTH 

•.  AS  OF 

ot/30/a* 

b.  INC  FY 

1994 


total 


10499 

11082 


7.  MMMTORY  DATA  180001 


a. 

b. 

c. 

d. 

a. 

f . 
9- 


( 


total  acreage 

INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

AUTHORIZATION  NOT  YET  IN  INVENTORY . 

AUTHORIZATION  REOUESTED  IN  THIS  PROORAM  . 

authorization  included  in  following  program 

PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 
REMAINING  DEFICIENCY . 


1.200) 


n.  GRAND  total 


188.880 

41.880 
8.000 
8.380 

31.880 
138.280 
378.820 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATROOPY 

C-9P* 
812. 3C 


PROJECT  TITLE 


tsars 


COST 

180001 


ELECT  DISTRIBUTION  SYSTEM 
TOTAL 


LS 


JUfiSS 


DEI  ION  STATUS 
START.  COMPLETE 
08/88  07/89 


8.000 


9  .  ~>UTul»L  PRO JE&tS 

A  INCLUDED  IN  FOLLOWING  PROGRAM 

822.12  STEAM  DISTR  SYSTEM  UPGRADE 

TOTAL 

LS 

-JLJ1S2 

6,380 

11/86  01/90 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS. 

813.20  ELEC  OIST  SYS  UFGRO-PH  II 

441.30  HAZ/FLAHMABLE  STOREHOUSE 

610.10  ADMINISTRATIVE  OFFICE 

721.13  BACHELOR  ENLISTED  QUARTERS 

LS 

LS 

44.850  Sr 

146.000  SF 

3.500 

480 

5,200 

6.300 

lO.  MISSION  OR  MAJOR  FUNCTIONS: 

Aardnistar  schools  which  provids  a  sourca  from  which' qua!  If  lad 
coamlasionad  and  warrant  officars  nay  ba  praparad  for  military 
aarvics.  and  train  Navy  aniistad  and  foralgn  officar  eandldatas. 

11.  OUTSTANDING  POLLUTION  AND  safety  DEFICIENCIES: 

(5000) 

90 

31,210 

0 

A:  POLLUTION  ABATEMENT 

8:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH): 

DO  FORM  1390 
10EC78 


PAGE  NO.  320 


2.  OAT* 


3.  INSTALLATION  ANO  LOCATION 

naval  education  and  training  center, 


8.  PROORAM  SLKMINT 


iiiiTiLviT.i; 


4.  PROJECT  TITL* 


7.  PROJECT  NUMBER 


8.  PROJECT  COST  ($000) 


I.  COST  irriMATKt 


U/M  DUANTITY 


ELECTRICAL  DISTRIBUTION  SYSTEM  . 

SUBSTATIONS . 

PRIMARY  DISTRIBUTION  LINES  . 

SECONDARY  DISTRIBUTION  LINES  . 

SUBTOTAL  . 

CONTINGENCY  (5«)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . . 

EQUIPMENT  PROVIDED  PROM  OTHER  APPROPRIATIONS 


COST 

18000) 

7, 

220 

(1, 

260) 

(4, 

940) 

(1, 

020) 

r.l  A  JT.T-T.’  1 4  •TM.T.-'Vk  rf.m-o  ir.TTi 


7,580 

420 


8,000 
(  0) 


Install  27KV/15KV/600V  distribution  system  including  substations,  aerial, 
underground,  and  submarine  feeders,  oil  switches,  oil  fuse  cutouts, 
transformers,  manholes,  handholes,  duct  lines. 


11.  REQUIREMENT:  As  Required. 

PROJECT;  upgrades  the  electrical  distribution  system.  (Current  mission.) 
REQUIREMENT:  Adequate  base  transmission  lines  and  substations  carrying 
electric  power  purchased  from  the  local  utility  company  from  point  of 
entry  on  the  base  to  the  station's  principal  electrical  load  centers. 
CURRENT  SITUATION:  A  majority  of  the  station's  high-voltage  electrical 
system  dates  from  the  1940's  and  has  exceeded  its  normal  life  expectancy. 
The  station  is  beginning  to  experience  an  increase  in  electrical  failures 
and  unanticipated  maintenance.  This  condition  can  only  become  worse  until 
the  system  is  upgraded  and  modernized.  This  station  is  host  to  a  number 
of  tenant  activities,  including  the  Naval  War  College,  the  Undersea 
Systems  Center,  the  Officers  Candidate  School,  the  Chaplains  School,  the 
Surface  Warfare  Officers  School,  the  School  of  Justice,  the  Senior 
Enlisted  Academy,  and  a  naval  hospital.  Several  3hips  of  the  Atlantic 
Fleet  are  homeported  here.  Brownouts  and  blackouts  are  extremely 
disruptive  to  the  functioning  of  all  these  activities  and  ships. 


(Continued  on  DD  1391c) 
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PREVIOUS  EOlTIONS  MAY  8E  USED  INTERNALLY 
UNTIL  EXHAUSTED 


■z ?  1 

•u  t—  I 


</NQ,03  i->  001  JO'O 


1.COMSONCNT 

NAVY 

FY  l9ii_MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DAT* 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  EDUCATION  AND  TRAINING  CENTER,  NEWPORT,  RHODE  ISLAND 

U.  enoJiCT  title 

&.  PROJBCT  NUMtIR  | 

ELECTRICAL  DISTRIBUTION  SYSTEM 

P-363 

11.  REQUIREMENTS  (Continued) 

IMPACT  IP  WOT  PROVIDED;  Excessive  maintenance  will  continue.  Disruptions 
to  activity  and  tenant  organizations  will  continue.  Catastrophic  failure 
would  severely  and  adversely  affect  many  of  the  base  schools  and  commands 
for  an  extended  period  of  time. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  8-88 

(b)  Percent  Compete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete .  7-89 


(2)  Basis: 


(b)  Where  Design  Was  Most  Recently  Used:  N/A 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  430  ) 

(b)  All  Other  Design  Costs . (  40  ) 

(c)  Total . .  470 

(d)  Contract . (  430  ) 

( e)  In-house . . (  40  ) 


(4)  Construction  start...... . . 11-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD  i  occ  1391c 


PASVIOUS  COITIONS  MAY  SC  USCD  INTSRNALLV 
UNTIL  IXHAUSTCO 


PAOC  NO. 


1 .  COMPONENT 

FY  1990 

navy 

MILITARY  CONSTRUCTION  PROGRAM 

2,  DATE 

j 

3.  INSTALLATION  AND  LOCATION 

| 4 .  COMMAND 

'5.  AREA  CONSTR. 

1 

i  COST  INDEX 

marine  corps  air  station. 

!  COMMANDANT  OF  THE 

Beaufort,  south  Carolina 

>  MARINE  CORPS 

.93 

i — - - — 

6. . PERSONNEL 
STRENGTH 

a.  AS  OF 

08/ 30/ *4 

D.  END  FY 

1894 


PERMANENT 


OFFICER  I  INUSTID 


STUDENTS 


SUPPORTED 


7.  INVWrOftY  DATA  ($000) 


a.  total  acreage  ( 

b.  inventory  total  as  of  3o  sbp  m  . 

C.  AUTHOR 1 2 AT I ON  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 
a.  AUTHORIZATION  included  in  following  program 

f.  planned  in  next  three  program  years  .  .  .  . 

g.  remaining  deficiency . 

h.  GRAND  TOTAL 


10. BBS) 


108. 640 
4.890 
4,930 
6.500 
25.450 
25 , 350 
172.850 


B.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 

category 

» 

COST 

DESIGN  ! 

status 

CODE 

PROJECT  title 

START 

complete 

211.54 

aviation  armament  shop 

34,060  SF 

3.950 

05/88 

06/89 

740.74 

child  care  center 

LS 

970 

03/84 

05/85 

TOTAL 

4.920 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

721. 11  BACHELOR  ENLISTED  QUARTERS 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
141.70  AIR  TRAFFIC  CTRL  TOWER 

721.12  BACH  ENLISTED  QTRS  PH  II 

116.35  ACFT  ARMING/DEARMING  PADS 

721. 11  BEO  PH  III 


72.410  SF 


LS 

72.410  SF 
23,200  SY 
350  PN 


2.600 

6.900 
1 .750 

8.900 


02/B6  10/90 


Maintain  and  oparata  facilities  to  support  flight  operation*;  oparation 
ana  maintananca  of  aaslgnad  aircraft;  and  provida  aarvlcat  and  material 
to  aupport  oparatlona  of  a  Marina  Aircraft  Wing  and/or  units  thereof;  and 
other  activitlee  and  unita  a*  designated  by  the  Commandant  of  tna  Marina 
Corps,  in  coordination  with  the  Chief  of  Naval  Operations. 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


6000) 


DO  FORM  1990 
10EC76 


PAGE  NO-3  25 


1  COMPONENT 


NAVY 


3.  installation  and  location 
MARINE  CORPS  AIR  STATION, 
AUFORT .  SOUTH  CAROLINA 


B.  PROORAM  ELEMENT 

0206496M 


FY  19i0_  MILITARY  CONSTRUCTION  PROJECT  DATA 


6.  category  code 

7.  PROJECT  NUMBER 

211.54 

P-375 

4.  PROJECT  TITLE 

AVIATION  ARMAMENT  SHOP 


B.  PROJECT  COST  (SOOQ) 

3,950 


#.  COST  ESTIMATES 


U/M  QUANTITY 


( 

890) 

( 

\ 

470) 

( 

160) 

( 

860) 

1 

,180 

( 

380) 

( 

440) 

( 

360) 

3 

,560 

18U 

3 

,740 

210 

3 

,950 

( 

0) 

AVIATION  ARMAMENT  SHOP  . 

ARMAMENT  SHOP . 

BUILDING  ALTERATIONS  . 

EQUIPMENT  BUILDING  . 

CONCRETE  APRON  . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  .  .  «  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  . 

SUBTOTAL . . . .  .  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

One-story  steel  frame  building,  concrete  floor  and  foundation,  masonry 
walls,  metal  roof,  28  V  DC  and  400  Hz  electric  power  supply,  fire 
protection  system,  air  conditioning;  building  conversion  and  alterations; 
equipment  building,  steel  frame,  concrete  floor  and  foundation,  metal 
roof;  concrete  aircraft  parking  apron,  van  pads,  and  target  resolution 
pad;  security  lighting  system;  new  water  wells  and  storage  tanks;  sewer 
system;  demolition  of  two  buildings. 


11.  REQUIREMENT;  34,060  SF.  ADEQUATE;  0  SF.  SUBSTANDARD;  (15,310)  SF. 
PROJECT;  Constructs  aviation  armament  shop,  equipment  building,  aviation 
van  pad;  modifies  one  aircraft  hangar;  upgrades  airfield  parking  and 
lighting.  (New  mission. ) 

REQUIREMENT:  Adequate  and  properly-configured  facilities  to  accommodate 
an  additional  16-plane  squadron  of  F/A-18  aircraft  scheduled  for 
horaeporting  in  1991.  Additionally,  the  Tactical  Aircrew  Combat  Training 
System  (TACTS)  to  be  operational  in  1990,  will  significantly  increase  the 
number  of  visiting  aircraft,  and  the  aircraft  parking  apron  requirements. 
CURRENT  SITUATION;  Aircraft  presently  assigned  to  Beaufort  include  six 
12-plane  F/A-18  squadrons  with  one  squadron  rotationally  deployed  at  all 
tiroes,  a  five-plane  TA-4  squadron,  two  C-12  aircraft  and  three  HH-46  SAR 
helicopters.  The  additional  squadron  of  16  F/A-18  aircraft  will  increase 
total  aircraft  assets  by  20  percent.  The  aviation  armament  shop, 
presently  occupying  space  in  a  hangar,  will  be  displaced.  The  current 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


S/N  0101  l’  001  1*10 


C\J 


1. COMPONENT 

NAVY 

py  IQ90  MlMTARV  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  ANO  LOCATION 

MARINE  CORPS  AIR  STATION,  BEAUFORT,  SOUTH  CAROLINA 

• 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER  1 

AVIATION  ARMAMENT  SHOP 

P-375 

11.  REQUIREMENT:  (Continued) 
CURRENT  SITUATION:  (Continued) 


parking  apron  configuration  is  not  efficient  and  cannot  accommodate  all 
F/A-18  aircraft.  The  turning  radii  off  taxiways  at  several  locations 
cannot  adequately  accommodate  ingress  and  egress  of  larger  aircraft 
without  having  ground  personnel  remove  edge  lights. 

IMPACT  IF  NOT  PROVIDED:  The  aviation  armament  organization  will  have  no 
facilities.  F/A-18  aircraft  will  continue  to  be  parked  in  violation  of 
criteria.  Aircraft  will  continue  to  exit  off-ramps  over  edge  lights  and 
will  be  restricted  to  remote  and  reduced  parking  areas.  Optimal  use  of 
the  TACTS  will  be  impacted  without  adequate  parking  area  for  visiting 
aircraft. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . 5-88 

(b)  Percent  Complete  as  of  January  1989 .  50 

(c)  Date  Design  35%  Complete . 10-88 

(d)  Date  Design  Complete . 6-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  170  ) 

(b)  All  Other  Design  Costs . . . (  15  ) 

(c)  Total . . .  185 

(d)  Contract . . . (  20  ) 

(e)  In-house.. . .  (__165_) 


(4)  Construction  start . . 12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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/ 


s/NOioa-LP-ooiavii 


1 .  COMPONENT 


2.  DATE 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


3. 


6. 


a. 


b. 


NAVY 


INSTALLATION  AND  LOCATION 

4 .  COMMAND 

] 

5.  AREA  CONSTR. 
COST  INDEX 

NAVAL  SUPPLY  CENTER. 

NAVAL  SUPPLY  SYSTEMS 

CHARLESTON,  SOUTH  CAROLINA 

COMMAND 

I  ■  92 

PERSONNEL 

STRENGTH 

AS  OF 
09/30/88 
END  FY 
1994 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

23 

3 

1051 

0 

0 

22 

0 

0 

129 

1228 

23 

3 

1051 

0 

0 

22 

0 

0 

129 

1228 

7.  INVENTORY  DATA  ($000) 


...  ■-  — X  —  —  — - -  I  — — .  —  .....  I  — — .  — . 

a.  TOTAL  ACREAGE  (  0) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88 .  32,130 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  12.190 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  700 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  3.200 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS .  0 

g.  REMAINING  DEFICIENCY .  42.500 

h.  GRAND  TOTAL .  90.720 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 


PROJECT  TITLE 


COST 

SCOPE  tSOOOl 


DESIGN  STATUS 
START  COMPLETE 


811.60  EMERGENCY  GENERATORS 
TOTAL 


LS 


700  08/87  11/87 

700 


9.  FUTURE  PROJECTS: 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
441.72  FLEET  SUPPLY  SPT  STORE 
TOTAL 


36,230  SF  3.200  1  1/8B.  01/90 

3,200 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
NONE 


10.  MISSION  09  MAJOR  FUNCTIONS: 

Phov:des  lofiiatlcs  support  for  the  worldw Ida  .POSEIDON  and  TRIDENT  I 
backflt  Float  Ballistic  Mlsslla  Submarine  program,  and  is  the  primary 
supply  point  for  over  70  surface  combatants  and  support  ship-:  homeported 
in  Charleston  as  well  as  for  shore  activities  throughout  the  suuthaastern 
US  and  the  Caribbean.  A  major  function  Is  maintaining  a  30-day  supply  of 
provisions  including  frozen  meat  and  other  frozen  products,  to  adequately 
support  and  insure  the  operational  readiness  of  these  forces. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


DD  FORM  1390 
1DEC76 


PAGE  NO.  3  2  6 


1.  COMPONENT 


NAVY 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIi?  STATION. 
MEMPHIS.  TENNESSEE 


I  4..  COMMAND 


CHIEF  OF  NAVAL 
EDUCATION  AND  TRAINING 


AREA  CONSTR. 
COST  INDEX 

.94 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 

b.  END  FY 

PERMANENT 

STUDENTS 

SUPPORTED 

total 

OFFICER 

enlisted 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

279 

2862 

1461 

22 

6652 

0 

0 

5 

0 

11281 

1994 

296 

3152 

1524 

13 

8144 

0 

0 

5 

0 

13134 

7.  INVENTORY  DATA  ($000) 


( 


a.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  B8  .  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f .  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  ..... 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


3,500) 


168, 190 
39.440 
10.000 
0 

36.620 

115.360 

369.610 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

721 . 14 


PROJECT  TITLE 


_§S2E£_ 


BARRACKS 

TOTAL 


114.700  SF 


COST 

1SOOO) 


DESIGN  STATUS 
START  COMPLETE 


■  12x202 


09/88  08/89 


10.000 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  ■ 
NONE 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


171.20 

A/C  FIRE/RESCUE  SCHOOL 

43.420  SF 

6,600 

179.45 

TRAINING  MOCK-UP 

LS 

900 

179.45 

FIRE  MATERIAL  MOCKUP 

LS 

770 

111.10 

RUNWAY  REPAIR 

LS 

2.410 

111.10 

RUNWAY  IMPROVEMENTS 

LS 

A 

4,650 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Maintain  and  oparata  facilities  and  provide  services  and  materials  to 
support  operations  of  aviation  activities  and  units  of  the  Naval 
Education  and  Training  Command. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  9,500 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


DO  FORJA  1390 
1DEC76 


PAGE  NO.  327 


1.  COMPONENT  2.  DATE 

FY  19_2!  MILITARY  CONSTRUCTION  PROJECT  DATA 
NAVY _ _ _ _ _ _ 

3.  INSTALLATION  AND  LOCATION  4.  PROJECT  TITLE 

NAVAL  AIR  STATION, 

MEMPHIS,  TENNESSEE _ _  BARRACKS _ 

9.  PROGRAM  ELEMENT  |«.  CATEGORY  CODE  I  7.  PROJECT  NUMBER  IfT  PROJECT  COST  (S000) 


721.14 _ I  P-033 

9.  COST  ESTIMATES 


10,000. 


BARRACKS . . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT.  .  . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY 


114,700 


TON -ADI 


7,920 
1,110 
(  130) 

(  200) 
(  380) 

(  400) 

9,030 
450 
9,480 
520 

10,000 

)  (  0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two  three-story  reinforced  concrete  frame  buildings,  pile  foundations, 
concrete  floors,  masonry  walls  with  brick  facing,  built-up  roof  on  rigid 
insulation,  fire  protection  system,  air  conditioning,  utilities; 
mod if ied-open-bay  living  compartments  concept. 

Grade  mix;  720  E1-E4.  Total;  720. 

I T.  REQUIREMENT;  6,851  PN.  ADEQUATE;  5,737  PN~  SUBSTANDARD;  £  PN. 
PROJECT;  Provides  adequate  billeting  for  720  enlisted  students  assigned  to 
Navy  basic  "A"  schools.  (Current  mission.) 

REQUIREMENT;  Adequate  housing  for  6,851  "A"  school  students  either 
undergoing  basic  skills  training  after  completion  of  recruit  training  or 
are  upgrading  fleet  skill  training  requirements. 

CURRENT  SITUATION;  Adequate  berthing  capacity  of  5,737  spaces  exist  on 
base.  A  new  construction  deficiency  of  1,114  adequate  billeting  spaces 
exists  for  "A"  school  students.  After  construction  of  the  spaces  requested 
by  this  project,  the  remaining  projected  space  deficit  will  be  satisfied  by 
a  follow-on  project  currently  unprogrammed.  All  projected  space 
requirements  are  revalidated  annually  by  a  new  survey  which  updates 
planning  projections. 

IMPACT  IF  NOT  PROVIDED;  Overcrowding  of  adequate  student  berthing  spaces 
will  continue,  with  some  students  housed  in  facilities  below  the  minimum 
standards  of  adequacy,  to  the  detriment  of  morale,  training,  and  career 
retention  efforts. 

(Continued  on  DD  1391c)  ■ 


DDi  dec™  1391 

UN  0103  LF  001  3*10 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO.  „ 

j'3 


1.  COMPONENT 

NAVY 

FY  19^0  MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  AIR  STATION,  MEMPHIS,  TENNESSEE 

4.  PROJECT  TITLE 

f.  PROJECT  NUMBER 

BARRACKS 

P-033 

12 .  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  11  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.,") 


(1)  Status: 

(a)  Date  Design  Star  ted... . .  9-88 

(b)  Percent  Complete  33  of  January  1989 .  35 

(c)  Date  Design  35%  Complete . 11-88 

(d)  Date  Design  Complete . 8-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  265  ) 

(b)  All  Other  Design  Costs . (  35  ) 

(c)  Total . - . . . . .  300 

(d)  Contract . . . (  290  ) 

(e)  In-house . (  10  ) 


(4)  Construction  start . . . . 12-89 _ 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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RACE  NO.  _  ^ 


c 


•/N  0103 -001  -391V 


1  .  COMPONENT  j 

FY 

NAVY 

1990  MILITARY  CONSTRUCTION  PROGRAM 

(2.  DATE 

3.  INSTALLATION  AND  LOCATION 

i 4 ,  COMMAND 

.5.  AREA  CONSTR. 

l 

COST  INDEX 

NAVAL  STATION. 

i  COMMANDER  IN  CHIEF. 

1 

GALVESTON,  TEXAS 

;  ATLANTIC  FLEET 

.  -89 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/86 

b.  END  FY 

1994 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

. 

ENLISTED 

CIVILIAN 

officer' 

ENLISTED 

CIVILIAN 

0 

0 

0 

0 

0 

0 

0 

0 

0 

34 

633 

25 

0 

0 

0 

0 

0 

0 

TOTAL 


0 

892 


7.  INVENTORY  DATA  (SOOOI 


( 


a.  TOTAL  ACREAGE 

D.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  . 
AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

REMAINING  DEFICIENCY . 

GRAND  TOTAL . 


0) 


a. 

«. 

f . 
9- 

h. 


0 

36.410 
4,000 

O 

0 

O 

40.410 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


"HHKJ  TITII 


CATEGORY 

CODE  _ 

219.10  PUBLIC  WORKS  FACILITY 
730.20  SECURITY  FACILITY 

740.43  PHYSICAL  FITNESS  FACILITY 

TOTAL 


SCOPE 


20.540  SF 
LS 

12.700  SF 


COST 

ISOOO) 


DESIGN  STATUS 
START  COMPLETE 


1.740 

510 


04/87 

05/88 

05/88 


09/88 

08/89- 

08/89 


4.000 


9.  FUTURE  PROJECTS 
A 


B 


INCLUDED  IN  FOLLOWING  PROGRAM 
NONE 

MAJOR  PLANNED  NEXT  THREE  YEARS: 
NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Naw  nonaport  foi*  two  Naval  Rasarve  Forca  guidad  miaslla  frigatas  and  thrae 
Naval  Raaarva  Forca  minaswaaoars.  Ship  arrivals  at  this  homaport  arc 
•cnaduiad  for  1991. 


ii.  bm,t57*NPLWL  »*8U.iaiPn.ftMc.„SAFgTv,j6.ifit?EWK?: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

0 

0 

0 


330. 


DO  FORM  1390 
1DCC76 


PAGE  NO. 


1 .  COMPONiNT 


2.  DATE 


FY  19__  MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY 


2.  INSTALLATION  ANO  LOCATION 


NAVAL  STATION, 


S.  PROGRAM  ELEMENT 


4.  PROJECT  TITLE 

PHYSICAL  FITNESS  FACILITY 


B.  PROJECT  COST  (SOOO) 

1,750 


U/M  QUANTITY 


PHYSICAL  FITNESS  FACILITY . 

GYMNASIUM . 

OUTDOOR  PLAYING  COURTS  AND  FIELDS . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5«)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  fc  OVERHEAD  (5.5«).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


12,700  - 

12,700  86.00 


1,260 

86.00  (1,090) 

(  170) 

320 
(  190) 

(  130) 

1,580 

_ 80 

1,660 

90 

1,750 

(NON-AID)  (  0) 


CRIPTION  OF  PR 


One-story  masonry  building,  concrete  foundation  and  floor,  insulated  metal 
roof,  fire  protection  system,  air  conditioning,  utilities;  outdoor  playing 
courts  and  fields,  paving,  lighting-,  fencing. 


11.  REQUIREMENT:  12,700  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  physical  fitness  facilities.  (New  mission.) 
REQUIREMENT:  Adequate  facilities  for  maintaining  physical  fitness  of 
ships'  crew  and  shore  personnel  to  support  homeporting  two  guided  missile 
frigates  and  three  minesweeping  ships.  All  five  ships  of  the  Naval 
Reserve  Force  are  part  of  the  strategic  homeporting  initiative  on  the  Gulf 
Coast . 

CURRENT  SITUATION:  Naval  Station  Galveston  is  under  construction  and 
physical  fitness  facilities  do  not  exist. 

IMPACT  IF  NOT  PROVIDED:  Personnel  support  facilities  for  homeporting 
ships  at  Galveston  will  not  be  available,  impairing  the  ability  of 
Galveston  to  effectively  support  strategic  homeporting. 


(Continued  on  DD  1391c) 
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S/N  0102  IP  001  3*10 


V  COMPONENT 

NAVY 

FY  199_5LnIILITARY  CONSTRUCTION  PROJECT  DATA 

J.  DATE 

a.  installation  and  location 

NAVAL  STATION,  GALVESTON,  TEXAS 

u.  project  title 

S.  PROJECT  NUMBER 

PHYSICAL  FITNESS  FACILITY 

P-016 

12 .  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1X90,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started......... . .  5-88 

(b)  Percent  Complete  as  of  January  1989 .  40 

(c)  Date  Design  35%  Complete . . .  11-88 

(d)  Date  Design  Complete .  8-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  N/A 


(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  70  ) 

(b)  All  Other  Design  Costs . (  65  ) 

(c)  Total .  135 

(d)  Contract.... . 90  ) 

( e)  In-house . . . 45  ) 

(4)  Construction  start .  12-89 _ 


(month  and  year) 

b.‘  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD<«c’”.  1391c 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO, 


1.  COMPONENT 


2.  DATE 


FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY 


3.  installation  and  location 
NAVAL  STATION, 
GALVESTON,  TEXAS 


9.  PROGRAM  ELEMENT 


pmcm 


4.  PROJECT  TITLE 

PUBLIC  WORKS  FACILITY 


a.  PROJECT  COST  ($000) 


1,740 


•.  COST  ESTIMATE S 


PUBLIC  WORKS  FACILITY . 

PUBLIC  WORKS  SHOPS  . 

FILLING  STATION . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  t  OVERHEAD  (5.5«).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY 


SF  2 
SF  2 
LS 


UNIT 

COST 

COST 

(SOOO) 

- 

1,310 

60.00 

(1,230) 

- 

(  80) 

- 

260 

- 

(  90) 

- 

(  170) 

- 

1,570 

- 

60 

- 

1,650 

- 

90 

- 

1,740 

(NON -AT 

D)  (  0) 

One-story  reinforced  concrete  end  masonry  building,  concrete  foundation 
and  floor,  insulated  metal  roof,  security  system,  fire  protection  system, 
air  conditioning  for  offices,  utilities. 


11.  REQUIREMENT:  20,540  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  public  works  shops  for  facility  and  vehicle 
maintenance.  (New  mission.) 

REQUIREMENT:  Adequate  facilities  to  maintain  and  operate  base  facilities, 
operational  vehicles  and  equipment  to  support  homeporting  two  guided 
missile  frigates  and  three  minesweeping  ships.  All  five  ships  of  the 
Naval  Reserve  Force  are  part  of  the  strategic  homeporting  initiative  on 
the  Gulf  Coast. 

CURRENT  SITUATION:  Naval  Station,  Galveston  is  under  construction  and 
public  works  shops  do  not  exist. 

IMPACT  IF  NOT  PROVIDED:  Operational  support  facilities  for  homeporting 
ships  at  Galveston  will  not  be  available  impairing  the  ability  of 
Galveston  to  effectively  support  strategic  homeporting. 


(Continued  on  DO  1391c) 
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333 


1.  COMPONENT 

NAVY 

FY  ISl! _ MILITARY  CONSTRUCTION  PROJECT  DATA 

a.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  STATION,  GALVESTON,  TEXAS 

4.  PROJECT  TITLE 

0.  PROJECT  NUMBER  3 

PUBLIC  WORKS 

FACILITY 

P-008 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  4-87 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  8-87 

(d)  Date  Design  Complete . . .  9-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  90  ) 

(b)  All  Other  Design  Costs...- . (  65  ) 

(c)  Total . .  155 

(d)  Contract . (  125  ) 

(e)  In-house . (  30  ) 

(4)  Construction  start . . . . 12-89 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DDi  dec  1391c 


PREVIOUS  EDITIONS  MAY  SC  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAQE  NO, 


1.  COMPONENT 
NAVY 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  STATION, 

INGLESIOE.  TEXAS 


i  4 .  COMMAND 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 

b.  END  FV 

1994 


J 


COMMANDER  IN  CHIEF, 
ATLANTIC  FLEET 


5.  AREA  CONSTR. 
COST  INDEX 

.89 


PERMANENT 

STUDENTS 

SUPPORTED 

OFF  1  CBS 

CIVILIAN 

OFFICSR 

BNLISItO 

CIVILIAN 

OFF  ICBR 

KNLISTKD 

CIVILIAN 

0 

0 

0 

■Q 

0 

0 

0 

0 

0 

227 

4438 

574 

m 

0 

0 

0 

0 

0 

total 


0 

5239 


7.  INVENTORY  DATA  (SOOO) 


a.  TOTAL  ACREAGE  (  0) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

g.  REMAINING  DEFICIENCY . 


0 

1 19.850 
19.720 
0 

14,520 

7.900 


h.  GRAND  TOTAL . . 161  «»0 

8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATBOORY 

CODE 

SB 

COST 

ISOOOI 

DESIGN  STATUS 
START  COMRLE' 

143.20 

EXPLOSIVE  ORD  DISPOSAL  FAC 

LS 

1.000 

05/88 

08/89 

219.10 

PUBLIC  WORKS  COMPLEX 

26,300 

SF 

2.440 

04/87 

09/88 

421.2? 

MAGAZINES 

LS 

910 

05/88 

08/89 

441.10 

GENERAL  WAREHOUSE 

4G.390 

SF 

4.300 

03/87 

08/88 

721.11 

BACHELOR  ENLISTED  OUARTERS 

65.690 

SF 

6.200 

04/87 

02/89 

740.43 

PHYSICAL  FITNESS  FACILITY 

TOTAL 

28.600 

SF 

tO  A 

>1  OD 
M  *4 

olo 

05/88 

0S/B9 

9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

171.20  CIC  TRAINER  LS  3.480 

171.20  FIREFTG/DC  TRAINER  LS  11.040 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

New  homaport  for  a  battlaahip.  guided  mlasil*  cruiser,  guided  missile 
destroyer.  One  Reserve  Fore*  minesweeper  and  the  Navy'c  Aviation  Training 
carrier  will  also  ba  nomapor ted  her*.  Slip  i.rrlvals  at  this  hompaport  ar* 
scheduled  for  1991. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES  TQ£) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH):  0 


00  FORM  1390 
1DEC76 


PAGEN0-  335 


1.  COMPONENT 


3.  DATE 


NAVY 


3.  installation  and  location 
NAVAL  STATION, 

INGLES IDE.  TEXAS 


S.  PRpORAM  CLEMENT 


FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 


B.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

721.11 

P-025 

4,  PROJECT  TITLE 

BACHELOR  ENLISTED  QUARTERS 


E.  PROJECT  COST  (SOOO) 


6,200 


9.  COST  ESTIMATES 


BACHELOR  ENLISTED  QUARTERS  . 

HOUSING . 

CENTRAL  HEATING  AND  COOLING  PLANT . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


65 
63 
1,850 


(NON- 


4,890 

(4,620) 

(  270) 

710 
(  300) 

(  410) 

5,600 
280 
5,880 
,  320 
6,200 
3)  (  0) 


Two  three-story  reinforced  concrete  and  masonry  buildings,  concrete 
foundations  and  floors,  composition  roof,  fire  protection  system, 
ventilation  and  air  conditioning,  utilities;  84  two-bedroom  modules  with 
private  bathrooms,  lounges,  laundry,  storage,  vending,  mechanical 
equipment.  One-story  reinforced  concrete  and  masonry  central  heating  and 
air-conditioning  building. 

Grade  mix:  116  E1-E4,  86  E5-E6,  12  E7-E9.  Total:  214.  _ 


11.  REQUIREMENT:  446  PN.  ADEQUATE:  232  PN.  SUBSTANDARD:  0  PN. 
PROJECT:  Provides  bachelor  enlisted  quarters  for  214  personnel.  (New 
mission.) 

REQUIREMENT:  Adequate  billeting  for  bachelor  enlisted  personnel  stationed 
at  Naval  Station,  Ingleside  to  support  homeporting  a  battleship,  aviation 
training  carrier,  guided  missile  cruiser,  guided  missile  destroyer,  and  a 
Naval  Reserve  Force  minesweeping  ship.  These  ships  of  the  Battleship 
Surface  Action  Group  (BB  SAG)  are  pa  t  of  strategic  homeporting  on  the 
Gulf  Coast. 

CURRENT  SITUATION:  Naval  Station,  Ingleside  is  under  construction,  and 
total  required  bachelor  enlisted  housing  does  not  exist.  This  project 
completes  the  bachelor  enlisted  quarters  complex  started  in  1989. 

IMPACT  IF  NOT  PROVIDED:  Personnel  support  facilities  for  homeporting  of 
the  BB  SAG  will  not  be  available,  impairing  the  ability  of  Naval  Station 
Ingleside  to  effectively  support  strategic  homeporting. 

(Continued  on  DD  1391c) 
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PAGE  NO.  ^  ^ 


1.  COMPONENT 

NAVY 

FY  1^_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  STATION,  INGLESIDE,  TEXAS 

|a.  project  title 

5.  PROJECT  NUMBER  j 

BACHELOR  ENLISTED  QUARTERS 

P-025 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  4-87 

(b)  Percent  Complete  as  of  January  1989 .  95 

(c)  Date  Design  35%  Complete .  9-87 

(d)  Date  Design  Complete . 2-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ n/A _ 


(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  55  ) 

(b)  All  Other  Design  Costs . (  .  50  ) 

(c)  Total . .  105  . 

(d)  Contract . . (  65  ) 

(e)  In-house . . . (  40  ) 


(4)  Construction  3tart . . 12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD  1  DSC  76  1391c 


PREVIOUS  EDITIONS  MAY  BE  USED  internally 

until  exhausted 


PAGE  NO. 


1.  COMPONENT 


NAVY 


FY  1913.  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location 
NAVAL  STATION, 
INGLESIDE.  TEXAS 


J.  DATE 


4.  PROJECT  TITLE 

GENERAL  WAREHOUSE 


s.  program  element 


fi.  CATEGORY  COOE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (S000) 

441.10 

P-021 

4,300 

9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

ISOOO) 

GENERAL  WAREHOUSE.  ....  . 

SF 

46,390 

- 

3,550 

GENERAL  STORAGE . 

SF 

39,640 

48.00 

(1,900) 

HAZARDOUS  AND  FLAMMABLE  STORAGE . 

SF 

6,750 

111.00 

(  750) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

— 

(  900) 

SUPPORTING  FACILITIES . 

- 

- 

- 

330 

UTILITIES . . . 

LS 

- 

- 

(  100) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

— 

(  230) 

SUBTOTAL  . 

- 

- 

— 

3,880 

CONTINGENCY  (5*)  . 

- 

190 

TOTAL  CONTRACT  COST . . 

- 

- 

4,070 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

230 

TOTAL  REQUEST . 

- 

- 

- 

4,300 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

! 

i 

( 

| 

SON-ADI> 

)  (  0) 

10.  oe££r’ption  op  PROPOSED  CONSTRUCTION 


One-story  high-bay  building  addition,  concrete  and  masonry  walls,  concrete 
foundation  and  floor,  built-up  roof,  overhead  doors,  truck  loading  docks; 
fire  protection  and  security  systems,  ventilation,  utilities. 

lTI  REQUIREMENT:  79,390  SF.  ADEQUATE:  33,000  SF.  SUBSTANDARD:  £  SF. 
PROJECT:  Provides  supply  warehouse  facilities.  (New  mission.) 
REQUIREMENT:  Adequate  and  secure  high-bay  general,  hazardous  and 
flammable  storage  to  support  homeporting  a  battleship,  aviation  training 
carrier,  guided  missile  cruiser,  guided  missile  destroyer  and  Naval 
Reserve  Force  minesweeping  ship  at  Ingleside.  These  ships  of  the 
Battleship  Surface  Action  Group  (BB  SAG)  are  part  of  strategic  homeporting 
on  the  Gulf  Coast. 

CURRENT  SITUATION:  Naval  Station  Inglesida  is  under  construction  and 
adequate  warehouse  facilities  do  not  exist.  This  project  completes  the 
supply  complex  started  in  1989. 

IMPACT  IF  NOT  PROVIDED;  Operational  support  facilities  for  homeporting 
the  BB  SAG  will  not  be  available,  delaying  the  ability  of  Naval  Station 
Ingleside  to  effectively  support  strategic  homeporting. 


(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


336 


1. COMPONENT 


FY  19  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION' 


NAVAL  STATION,  INGLESIDE,  TEXAS 


4.  PROJECT  TITLE 


GENERAL  WAREHOUSE 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started . 3-87 

(b)  Percent  Complete  as  of  January  1989 . 100 

(c)  Date  Design  35%  Complete. . . . 9-87 

(d)  Date  Design  Complete . 8-88 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e)  : 

(a)  Production  of  Plans  and  Specifications . ( 

(b)  All  Other  Design  Costs . ( 

(c)  Total . . . 

(d)  Contract . . . (_ 

(e)  In-house . ( 


($000) 

70 


(4)  Construction  start . . . . 12-89 _ 

(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD  i  dec  76 1391c 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


ft/N  0102  LP  001-a»1S 


1.  COMPONENT 


NAVY 


3.  installation  ano  location 
NAVAL  STATION, 
INGLESIDE,  TEXAS 


5.  PROGRAM  ELEMENT 


FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 


6.  CATEGORY  CODE 


4.  PROJECT  TITLE 

PHYSICAL  FITNESS  FACILITY 


7.  PROJECT  NUMBER  8.  PROJECT  COST  (SOOO) 


0204696N 


740.43  P-023 


9.  COST  ESTIMATES 


4,870 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

L  CST 
($000) 

PHYSICAL  FITNESS  FACILITY . 

SF 

28,600 

- 

3,560 

GYMNASIUM . . . 

SF 

24,100 

84.00 

(2,020) 

INDOOR  PLAYING  COURTS . 

SF 

4,500 

96.00 

(  430) 

25  METER  SWIMMING  POOL  . 

LS 

- 

- 

(  560) 

OUTDOOR  PLAYING  COURTS  AND  FIELDS . 

LS 

- 

- 

(  550) 

SUPPORTING  FACILITIES . 

- 

- 

- 

840 

UTILITIES . 

LS 

- 

- 

(  470) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

• 

(  370) 

SUBTOTAL  . 

- 

- 

4,400 

CONTINGENCY  (5%) . . 

_ 

_ 

220 

TOTAL  CONTRACT  COST . 

- 

- 

- 

4,620 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

250 

TOTAL  REQUEST . 

- 

- 

- 

4,870 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

(NON-AD 

3)  (  0) 

SCRIPTION  OP  PROPOSE O  CONSTRUCTION 


One-story  masonry  building,  concrete  foundation  and  floor,  insulated  metal 
roofing,  fire  protection  and  security  systems,  air  conditioning, 
utilities;  outdoor  swimming  pool,  pump  house;  outdoor  playing  courts  and 
fields,  paving,  lighting,  fencing. 


11.  REQUIREMENT;  28,600  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT :  Provides  physical  fitness  facilities.  (New  mission.) 
REQUIREMENT;  Adequate  facilities  to  maintain  physical  fitness  of  ships’ 
crew  and  shore  personnel  in  support  of  homeporting  a  battleship,  aviation 
training  carrier,  guided  missile  cruiser,  guided  missile  destroyer,  and  a 
Naval  Reserve  Force  minesweeping  ship  at  Ingleside.  These  ships  of  the 
Battleship  Surface  Action  Group  (BB  SAG)  are  part  of  strategic  homeporting 
on  the  Gulf  Coast. 

CURRENT  SITUATION:  Naval  Station  Ingleside  is  under  construction  and 
physical  fitness  facilities  do  not  exist. 

IMPACT  IF  NOT  PROVIDED:  Personnel  support  facilities  for  homeporting  of 
the  BB  SAG  will  not  be  available,  impairing  the  ability  of  Naval  Station 
Ingleside  to  effectively  support  strategic  homeporting. 


(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


(^1 


I 


1.  COMPONENT 

NAVY 

FY  Iff*0  MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  installation  ano  location 

NAVAL  STATION,  INGLESIDE,  TEXAS 

4.  PROJECT  TITLE 

PHYSICAL  FITNESS  FACILITY 

12.  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  “Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . 5-88 

(b)  Percent  Complete  as  of  January  1989 .  50 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete .  8-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  »  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  225  ) 

(b)  All  Other  Design  Costs..'.. . (  '  120  ) 

(c)  Total .  345 

(d)  Contract. . (  ’275  ) 

(e)  In-house . (  70  ) 

(4)  Construction  start . . 12-89 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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341 


1. COMPONENT 


2.  DATE 


NAVY 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  STATION, 
INGLESIDE,  TEXAS 


5.  PROGRAM  ELEMENT 

0204696N 


FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER  _ 

219.10 

P-022 

4.  PROJECT  TITLE 

PUBLIC  WORKS  COMPLEX 


e.  PROJECT  COST  ($000) 

2,440 


9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

($000) 

PUBLIC  WORKS  COMPLEX  . 

PUBLIC  WORKS  SHOP . 

SP 

SF 

26, 300 
14,600 

51.00 

r,7io 

(  750) 

AUTOMOTIVE  VEHICLE  MAINTENANCE  SHOP.  .  .  . 

SF 

9,000 

70.00 

(  630) 

HAZARDOUS  WASTE  STORAGE . 

SF 

2,700 

81.00 

(  220) 

FILLING  STATION  . 

LS 

- 

- 

(  HO) 

SUPPORTING  FACILITIES.  ...  . 

- 

- 

- 

490 

UTILITIES . 

LS 

- 

- 

(  100) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  390) 

SUBTOTAL  . 

- 

- 

2,200 

CONTINGENCY  (5%)  . 

_ 

no 

TOTAL  CONTRACT  COST . 

- 

- 

• 

2,310 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 
TOTAL  REQUEST . 

““ 

130 

2,440 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

(NON- AD 

D)  (  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two  one-story  buildings,  concrete  and  masonry  walls,  concrete  foundations 
and  floors,  built  up  roofs;  filling  station,  bus  ramp,  vehicle  wash  area; 
fire  protection  and  security  systems,  air  conditioning  in  office  areas, 
utilities;  paving;  hazardous  waste  handling  facility. 


11.  REQUIREMENT;  41,400  SP.  ADEQUATE;  15,100  SF.  SUBSTANDARD:  0  SF. 
PROJECT;  Provides  public,  works  facilities.  (New  mission.) 

REQUIREMENT;  Adequate  facilities  to  maintain  and  operate  base  facilities, 
operational  vehicles  and  equipment  to  support  horoeporting  a  battleship,  an 
aviation  training  carrier,  a  guided  missile  cruiser,  a  guided  missile 
destroyer,  and  a  Naval  Reserve  Force  minesweeping  ship  at  Ingleside. 

Ships  of  the  Battleship  Surface  Action  Group  (BB  SAG)  are  part  of 
strategic  homeporting  on  the  Gulf  Coast. 

CURRENT  SITUATION;  Naval  Station,  Ingleside  is  under  construction  and 
adequate  public  works  facilities  do  no  exist.  This  project  will  complete 
the  public  works  complex  started  in  1989. 

IMPACT  IF  NOT  PROVIDED;  Operational  support  facilities  for  homeporting 
the  BB  SAG  will  not  be  available,  impairing  the  ability  of  Ingleside  to 
effectively  support  strategic  homeporting. 


(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO.  -r 


1.  COMPONENT 


NAVY 


2.  OATE 


FY  i<^°  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  STATION,  INGLESIDE,  TEXAS 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

PUBLIC  WORKS  COMPLEX 

P-022 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . . . . .  4-67 

(b)  Percent  Complete  as  of  January  1989 . . .  ■ .  100 

(c)  Date  Design  35%  Complete .  8-87 

(d)  Date  Design  Complete .  9-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  »  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications. . .  (  100  ) 

(b)  All  other  Design  Costs . . . .  ♦  (  40  ) 

(c)  Total . ’. . '. .  140 

(d)  Contract . (  120  ) 

(e)  In-house . (  20  ) 


(4)  Construction  start . . . . 12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PAGE  NO. 


3 


*/NQ10JL«-001  Ult 


1.  COMPONENT 
NAVY 


2.  DATE 


FY  199o  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  TECHNICAL  TRAILING  CENTER 
DETACHMENT,  LACKLAND  AIR  FORCE  BASE. 


I 

j 

TEXAS  I 


i  4 .  COMMAND 


CHIEF  OF  NAVAL 
EDUCATION  AND  TRAINING 


IS.  AREA  CONSTR. 
COST  INDEX 

1  .88 


6.  PERSONNEL 
STRENGTH 

A.  AS  OF 

09/30/88 
b.  END  FY 
1994 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTEO 

CIVILIAN 

0 

0 

0 

0 

0 

0 

0 

0 

0 

4 

119 

46 

12 

580 

110 

0 

0 

0 

TOTAL 


0 

871 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  TENANT  OF  LACKLAND 


b.  INVENTORY  TOTAL  AS  OF  30  SEP  SB .  0 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  11.800 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  4,500 

«.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  11,800 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  0 

g.  REMAINING  DEFICIENCY .  0 

h.  GRAND  TOTAL  28.100 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

PROJECT  TITLE 

SCOPE 

COST 

($0001 

DESIGN 

START 

STATUS 

COMPLETE 

171.10 

SECURITY 

TOTAL 

TRAINING  CTR 

89,520  SF  _ 

4-500 

4.500 

07/86 

06/88 

9.  FUTURE  PROJECTS: 


144.000  SF  11 ,800  07/86  12/87 

1 1,800 

B.  MAJOR  PLANNEO  NEXT  THREE  YEARS: 

NONE 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
721.11  BACHELOR  ENLISTED  OUARTERS 
TOTAL 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Train  military  and  civilian  paraonnal  in  law  anf orcamant .  physical 
sacurity,  ant  1 -tarror 1 sm  and  tha  protaction  of  Navy's  aasats  from  thaft, 
sabotaga.  tarror lam,  or  othar  lossas. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  ($000) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


DO  FORM  1390 
10EC76 


PAGE  NO.  344 


1. COMPONENT 


FY  19i°_  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


3.  installation  and  location 

NAVAL  TECHNICAL  TRAINING  CENTER  DETACHMENT, 
LACKLAND  AIR  FORCE  BASE,  TEXAS 


3.  PROGRAM  ELEMENT  S.  CATEGORY  CODE 

0804796N  171.10 


«.  COST  ESTIMATES 


6.  CATEGORY  CODE 

7  PROJECT  NUMBER 

171.10 

P-001 

4.  PROJECT  TITLE 

SECURITY  TRAINING  CENTER 


8.  PROJECT  COST  (SOOO) 

4,500 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(8000) 

SECURITY  TRAINING  CENTER  . 

BUILDING . , . 

SF 

SF 

89,520 

79,500 

60.00 

6,790 

(4,770) 

GYMNASIUM . 

SF 

6,000 

90.00 

(  540) 

AUDITORIUM  . 

SF 

4,020 

.00.00 

(  400) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(1,080) 

SUPPORTING  FACILITIES . 

- 

- 

- 

1,330 

UTILITIES . 

LS 

- 

- 

(  380) 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  . 

LS 

- 

(  950) 

SUBTOTAL  .  . 

- 

- 

- 

8,120 

CONTINGENCY  (5%)  . 

_ 

— 

410 

TOTAL  CONTRACT  COST . 

- 

- 

- 

8,530 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

470 

TOTAL  REQUEST . 

- 

- 

- 

9,000 

NAVY  PORTION  50%  . 

- 

- 

- 

4,500 

AIR  FORCE  PORTION  50%  (PROJECT  MPLS879008F) . 

- 

- 

- 

4,500 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-  (NO I 

I-ADD) 

(  0) 

10.  DESCRIPTION  OP  PROPOSEO  CON 

Two-story  reinforced  concrete  frame  building,  concrete  foundation  and 
floors,  masonry  walls,  built-up  roof;  administration,  classrooms, 
specialized  training  rooms,  auditorium,  instructors  offices,  mechanical 
equipment  rooms;  fire  protection  system,  air  conditioning,  utilities; 
demolition  of  four  buildinas. 


11.  REQUIREMENT:  89,520  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  £  SF. 

PROJECT:  Provides  training  facilities  to  support  the  joint  Navy  and  Air 
Force  security  training  program.  (Current  mission.) 

REQUIREMENT:  Adequately  configured  facilities  for  training  personnel  in 
internal  and  external  protection  of  facility  assets  ashore  and  afloat  from 
theft,  sabotage,  espionage,  infiltration,  and  other  threats  which  could 
impede  capabilities.  With  increasing  levels  of  terrorism  and  radical 
activities,  increased  security  is  necessary  to  better  protect  the  Navy's 
capability  for  uninterrupted  defensive  and  offensive  action.  This  project 
will  provide  a  facility  for  all  such  training,  Navy-wide.  A  companion 
project  will  provide  housing  for  students  assigned  to  this  center  for 
training.  Training  is  planned  at  this  location  to  take  advantage  of  Air 
Force  facilities  and  courses  of  instruction  in  physical  security.  It  is 
estimated  that  an  average  of  4,500  Navy  personnel  will  be  trained  annually. 
CURRENT  SITUATION:  No  Navy  facility  exists  to  support  comprehensive 
training  for  physical  security,  law  enforcement  ashore  in  defense  procedures 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1.  COMPONENT 

NAVY 

FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  TECHNICAL  TRAINING  CENTER  DETACHMENT,  LACKLAND  AIR  FORCE  BASE,  TEXAS 

4.  PROJECT  TITLE 

SECURITY  TRAINING  CENTER 

S.  PROJECT  NUMBER 

P-001 

11.  REQUIREMENT:  (Continued) 
CURRENT  SITUATION:  (Continued) 


and  tactics,  and  anti-terror  ism  measures.  The  Navy's  program  to  improve 
security  starts  with  this  facility  to  train  personnel  in  appropriate 
protection  measures. 

IMPACT  IF  NOT  PROVIDED:  Facilities  will  not  be  available  to  support  the 
Navy's  security  training  program.  The  potential  for  political 
embarrassment  and  significant  real  damage  will  continue. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project,  design  confbrms  to  Part  II.  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  7-86 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  11-86 

(d)  Date  Design  Complete . 6-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  380  ) 

(b)  All  Other  Design  Costs . (  60  ) 

(c)  Total . . .  440 

(d)  Contract . . . (  60  ) 

( e)  In-house . (  380  ) 


(4)  Construction  start . • _ 12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DDt  dec  7e  1391c 


PREVIOUS  EDITION**  may  be  used  internally 
UNTIL  EXHAUSTED 


PAOE  NO. 


A 


1 .  COMPONENT 

FY  1990  MILITARY 

NAVY  1 

CONSTRUCTION  PROGRAM 

2. 

DATE 

3.  INSTALLATION  AND  LOCATION 

4.  COMMAND 

1  5. 

AREA  CONSTR. 

! 

COST  INDEX 

NAVAL  SECURITY  GROUP  ACTIVITY  NORTHWEST, 

CHIEF  OF  NAVAL 

CHESAPEAKE.  VIRGINIA 

OPERATIONS 

i 

.92 

PERSONNEL 

STRENGTH 


PERMANENT 


STUDENTS 


SUPPORTED 


<1  . 

AS  OF 

OFFICER 

ENLISTED 

CIVILIAN 

b. 

09/30/88 
END  FY 

37 

174 

30 

1994 

37 

174 

30 

a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
«.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING,  DEFICIENCY . 

h.  GRAND  TOTAL 


OFFICER  ENLISTED  CIVILIAN  OFFICER  ENLISTED 


7.  INVENTORY  DATA  ($000) 


(  4,118) 


26. 180 
9.930 
1,300 
0 
0 

2,010 

39,420 


CIVILIAN 
'  1 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 
CODE 


721.11 


PROJECT  TITLE 


BACHELOR  ENLISTED  QTRS  ADD 
TOTAL 


COPE 


1 1,200  SF 


DESIGN  STATUS 
TART  COMPLETE 


9.  FUTUR 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAUO?  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Station  is  part  of  tria  worldwida  telaccmmuni cat  ions  systems,  providing 
t-Actical  snip-to-shora  and  point-to-point  communications  for  the  Navy 
Defense  Communications  System,  and  Naval  Security  Group  operations. 


1 1 .  OUT 


TION  AND  SAFETY  DEFICIENCIES:  (SOOO) 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


DO  FORM  1390 
10EC76 


T  A  ~7 

PAGE  NO.  _>  4  i 


1 .  COMPONENT 

NAVY 

FY  19.!!  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SECURITY  GROUP  ACTIVITY  NORTHWEST, 
CHESAPEAKE,  VIRGINIA 

4.  PROJECT  TITLE 

BACHELOR  ENLISTED  ( 
ADDITION 

2UARTERS 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

a.  PROJECT  COST  (9000) 

721.11 

P-827 

1,300  ' 

9.  COST  ESTIMATES 


BACHELOR  ENLISTED  QUARTERS  ADDITION . 

BUILDING  . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

COST 

COST 

(S000) 

SF 

11,200 

- 

990 

SF 

11,200 

82.00 

(  920) 

LS 

- 

- 

(  70) 

- 

- 

- 

180 

LS 

- 

- 

(  80) 

LS 

- 

- 

(  100) 

- 

- 

- 

1,170 

- 

- 

- 

60 

- 

- 

- 

1,230 

- 

- 

- 

70 

- 

- 

- 

1,300 

-(NO 

'I- ADD) 

(  0) 

10.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Third  floor  reinforced  concrete  and  masonry  building  addition,  built-up 
roof,  fire  protection  system,  air  conditioning,  utilities;  14  two-bedroom 
modules  with  private  bathrooms,  lounges,  laundry,  storage,  mechanical 
equipment. 

Grade  mix:  56  E1-E4 .  Total:  56. 


11.  REQUIREMENT:  116  PN.  ADEQUATE:  60  PN.  SUBSTANDARD:  0  PN. 

PROJECT:  Provides  billeting  for  56  bachelor  enlisted  personnel  assigned  in 
support  of  the  relocatable-over-the-horizon-radar  (ROTHR)  training 
headquarters.  ROTHR  is  being  installed  in  several  sites  throughout  the 
world.  (Current  mission.) 

REQUIREMENT:  Adequate  housing  for  116  enlisted  personnel.  Chesapeake  will 
be  the  central  headquarters  for  highly  specialized  training  in  the  systems 
operation  and  maintenance  and  where  technical  support,  including  software 
design  and  testing,  will  be  conducted.  Operating  personnel  for  the 
world-wide  sites  will  be  deployed  from  this  location. 

CURRENT  SITUATION:  There  is  no  installation  in  the  Navy  with  enough 
properly  configured  facilities,  including  a  large  flat  expanse  of  land 
relatively  free  of  electromagnetic  interference  to  accommodate  ROTHR,  a  new 
long-range  radar  system.  Chesapeake  was  chosen  for  the  ROTHR  headquarters 
site  because  it  is  remote  enough  for  antenna  and  electronics  systems,  but 
close  enough  to  major  Naval  installations  for  needed  electronics  expertise. 
Chesapeake  does  not  have  adequate  facility  assets  to  support  the  increased 
personnel  loading  resulting  from  the  ROTHR.  (Continued  on  DD  1331c) 
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S/N  01 M  L*  001  3W1Q 


1.  COMPONENT 

NAVY 

FY  IQ  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

a.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  SECURITY  GROUP  ACTIVITY  NORTHWEST,  CHESAPEAKE,  VIRGINIA 

|4.  PROJECT  TITLE 

S.  PROJECT  NUMBER  ( 

BACHELOR  ENLISTED  QUARTERS  ADDITION 

P-827 

11.  REQUIREMENT;  (Continued) 

IMPACT  IF  NOT  PROVIDED;  Adequate  living  quarters  for  bachelor  enlisted 
personnel  will  continue  to  be  unavailable.  This  site,  the  personnel,  and 
the  technical  headquarters  is  critical  to  the  success  of  the  entire  ROTHR 
system.  The  operational  capability  of  the  world-wide  system  will  be 
jeopardized. 


12.  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  2-88 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  7-88 

(d)  Date  Design  Complete .  10-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  65  ) 

(b)  All  Other  Design  Costs . (  10  ) 

(c)  Total . . .  75 

(d)  Contract . (  70  ) 

(e)  In-house . . . .....( _ 5_J 

(4)  Construction  start . . 1-90 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PAGE  NO. 


1  .  COMPONENT 

NAVY 

i 

FY  1990  MILITARY  CONSTRUCTION  PROGRAM 

2 

DATE 

3.  installation  and  location 

4.  COMMAND 

5 

AREA  CONSTR. 

COST  INDEX 

.  NAVAL  SURFACE  WARFARE  CENTER, 

SPACE  AND  NAVAL  WARFARE 

danlgren, 

VIRGINIA 

SYSTEMS  COMMAND 

1 

.  92 

6.  PERSONNEL 

PERMANENT 

STUDENTS 

SUPPORTED 

STRENGTH 

OFFICER 

enlisted 

CIVILIAN 

a.  4$  0P 

_ 

09/30/88 

■a 

■n 

3990 

b.  END  FY 

9  p§ 

1994 

MEm 

i 

I 

4119 

7.  INVENTORY  DATA  ($000) 


TOTAL  ACREAGE  (  4.321) 


B.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . .  77,410 

C-  AUTHORIZATION  NOT  YET  IN  INVENTORY .  72,020 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  1,000 

AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS .  7.S50 

g-  REMAINING  DEFICIENCY .  30.080 

n.  GRAND  TOTAL .  .  188.  ISO 


B.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

COST 

DESIGN 

STATUS 

CODE 

PROJECT  TITLE 

SCORE 

($000) 

START 

COMPLETE 

740  74 

CHILD  CARE  CENTER 

TOTAL 

LS 

1,000 

1  .000 

9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

317.20  ELECTRONIC  SYSTEMS  LAB  125,000  SF  7,650 


10-  MISSION  OR  MAJOR  FUNCTIONS: 

The  Combat  System  Laboratory  (CSL)  detachment  (Wallops  Island)  of  the 
Naval  Surface  Warfare  Center  (NSWC)  is  located  at  the  National 
Aeronautics  and  Space  Administration's  (NASA)  Goddard  Space  Flight  Center/ 
Wallops  Flight  Facility  ( WFF )  utilizing  three  sites  (the  Main  Base,  the 
Mainland  and  Wallops  Island)  along  the  eastern  shore  of  the  Delmarva 
Peninsula  in  Accomack  County,  Virginia.  This  NSWC  detachment  provides 
research,  development  and  engineering  systems  services  for  Navy  surface 
ships  combat  systems,  aircraft  systems,  electronics  systems  and 
communications  systems  in  support  of  AEGIS  and  Battle  Group  operations. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  ($000) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  10 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  3,000 
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PAGE  NO.  35Q 


1  .  COMPONENT  | 

FY  1990  MILITARY 

NAVY 

CONSTRUCTION 

PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

i  4  .  COMMAND 

5.  AREA  CONSTR. 

MARINE  ENVIRONMENTAL  SYSTEMS  FACILITY. 

COMMANDER 

IN  CHIEF , 

COST  INDEX 

DAM  NECK.  VIRGINIA 

ATLANTIC 

l 

fleet 

.92 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 

b.  END  FY 
1994 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICER  i  ENLISTED  CIVILIAN 


5 

29 

5 

29 

a.  TOTAL  ACREAGE  TENA! 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


7.  INVENTORY  DATA  ($0001 


TENANT  OF  FCTCLANT 


0 

1 1,800 
8,000 
8,000 
0 
0 

27,800 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 

CATEGORY 

COST 

DESIGN  STATUS 

CODE  PROJECT  TITLE 

SCOPE 

(SOOO) 

155.21  OPS  AND  MAINTENANCE  FACS 

95,400  SF 

8.000 

11/87  12/88 

TOTAL 

8. COO 

A.  INCLUDED  IN  FOLLOWING  F 70GRAM 
155.21  OPERS  &  MAINT  FACIL.TIES 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


11/BB  01/90 


10.  MISSION  OR  MAJOR  FUNCTION 

Conduct  rasaarch  In  support  of  spaclal  r#qu 1 ramants .  Analyza 
anvlronmantal  affacts  causad  by  uaaga  of  marina  ralatad  aquiponmant 
and  systams . 


ANDING  POLLUTION  AND  SAFETY  OEFICIENCIE 
POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 


00  FORM  1330 
1QEC76 


PAGE  NO.  3  S  1 


FY  19_2£L  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ano  location 
MARINE  ENVIRONMENTAL  SYSTEMS  FACILITY, 


S.  PROGRAM  ELEMENT 


4.  PROJECT  TITLE 

OPERATIONS  AND  MAINTENANCE 


8.  PROJECT  COST  1*0001 


9.  COST  ESTIMATES 


r - 

ITEM 

U/M 

QUANTITY 

OPERATIONS  AND  MAINTENANCE  FACILITIES.  .  .  . 

SF 

95,400 

OPERATIONS  AND  MAINTENANCE  BUILDING.  .  .  , 

SF 

95,400 

VEHICLE  NASH  PLATFORMS  AND  FILLING  STATION 

LS 

- 

BUILT-IN  EQUIPMENT  . 

LS 

- 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

SUPPORTING  FACILITIES . 

- 

- 

UTILITIES . 

LS 

- 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

SUBTOTAL  . 

- 

- 

CONTINGENCY  (5%)  .  .  . 

- 

- 

TOTAL  CONTRACT  COST . 

- 

- 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5%). 

- 

- 

TOTAL  REQUEST . . . 

- 

■  - 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

~  ( 

COST 

(*000) 

6 1 

,770 

(6, 

,220) 

( 

160) 

( 

320) 

( 

70) 

450 

( 

290) 

( 

160) 

ON-AD 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 


Three-story  reinforced  concrete  frame  building,  pile  foundation,  concrete 
floors,  masonry  walls,  built-up  roof  system,  loading-out  areas,  overhead 
crane,  paint  spray  booth,  sprinkler  fire  protection  system,  air 
conditioning,  utilities;  temporary  boat  storage. 


11.  REQUIREMENT:  95,400  SF .  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF.' 
PROJECT :  Constructs  operations  and  maintenance  facilities  at  the  Fleet 
Combat  Training  Center  Atlantic,  Dam  Neck,  to  house  the  Marine 
Environmental  Systems  Facility  (MARESFAC)  detachment.  (New  mission.) 
REQUIREMENT:  Adequate  and  properly-configured  operations  and 
administrative  offices,  research  craft  maintenance,  and  vehicle  storage 
and  maintenance  facilities.  The  MARESFAC  detachment  provides 
oceanographic  information  and  research  services  to  the  fleet.  In 
performing  this  mission,  it  uses  specialized  boats  and  craft  designed  to 
be  air  transportable.  These  craft  are  outfitted  with  delicate 
instruments  requiring  extensive  maintenance  and  calibration  and  the 
proper  storage  facilities  to  prevent  damage  to  equipment  and  boat 
machinery.  The  transport  vehicles  such  as  four-wheel  drive  trucks  and 
boat  trailers  need  a  maintenance  shop  and  storage  facilities.  The 
detachment  requires  operations  and  administrative  spaces  for  training, 
administration,  and  mission  planning.  Facilities  are  necessary  at  Dam 
Neck  because  this  activity  supports  a  majority  of  the  MARESFAC  activities, 
including  boat  and  vehicle  maintenance.  The  detachment  also  uses  NAS 

(Continued  oh  DD  1391c) 


( \j 
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1.  COMPONENT 

NAVY 

FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3,  INSTALLATION  AND  LOCATION 

MARINE  ENVIRONMENTAL  SYSTEMS  FACILITY ,  DAM  NECK,  VIRGINIA 

4.  PROJECT  TITLE 

OPERATIONS  AND  MAINTENANCE  FACILITIES 

S.  PROJECT  NUMBER 

P-334 

11.  REQUIREMENT:  (Continued) 

Oceana  as  it's  air  transport  site.  It  stores  "ready-for-deployment"  boats 
and  craft  at  Oceana  to  reduce  deployment  time  by  eliminating  the  road 
transit  from  Dam  Neck  to  Oceana.  No  maintenance  facilities  are  at  Oceana 
and  none  are  planned.  Activity  mission,  personnel  strength,  and 
operational  equipment  are  expanding  and  require  the  additional  facilities. 
CUR-r JINT  SITUATION:  Minimal  boat  storage  and  repair  facilities  are 
available  at  Dam  Neck.  Vehicle  maintenance  is  performed  in  makeshift 
facilities.  The  MARESFAC  detachment  is  now  and  will  continue  to  receive 
additional  personnel,  equipment,  boats,  and  transport  vehicles  over  the 
next  several  years.  A  project  approved  in  the  FY  1989  MILCON  budget 
provides  boat  storage  at  both  the  Dem  Neck  and  Oceana  sites. 

IMPACT  IF  NOT  PROVIDED:  The  detachment  will  lack  needed  operations  and 
administrative  spaces.  Boat  and  vehicle  maintenance  will  be  performed 
either  outside  or  in  minimal  facilities.  The  facilities  construction 
program  will  not  keep  pace  with  the  detachment's  growth.  Readiness  will 
be  adversely  impacted  because  of  the  inability  to  keep  the  equipment  and 
boats  maintained  on  a  regular  repair  cycle. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started.... . . .  11-87 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete.... . . .  5-88 

(d)  Date  Design  Complete..... .  12-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A 


(3)  Total  cost  (c)  »  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . ( _ 405  ) 

(b)  All  Other  Design  Costs . ........(  65  ) 

(c)  Total .  470 

(d)  Contract . . (  450  ) 

(e)  In-house.... . . . (  20  ) 


(4)  Construction  start . . . . 1-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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7  C. 
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VH  01031* -001  3f»l» 


1 .  COMPONENT 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AMPHIBIOUS  BASE, 
LITTLE  CREEK,  VIRGINIA 


1 4 .  COMMAND 

I 


COMMANDER  IN  CHIEF, 
ATLANTIC  FLEET 


5.  AREA  CONSTR. 
COST  INDEX 

.92 


6.  PERSONNEL 
STRENGTH 

PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN  - 

a  AS  OF 

09/30/88 

1  160 

9979 

1300 

209 

1 4S3 

0 

57 

429 

0 

14587 

b.  END  FY 

1994 

1 142 

10160 

1300 

200 

1629 

0 

57 

430 

0 

14918 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  11. BOB) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 

8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


164,850 
59 . 770 
5.200 
21 .850 
32.800 
68,650 
353,120 


CATEGORY 

CODE 


PROJECT  TITLE 


SCOPE 


COST  DESIGN  STATUS 

(sooo)  start  complete 


151.20  BERTHING  PIERS  EXTENSION 
730.10  FIRE  STATION 
TOTAL 


9.  FUTURE  PROJECTS: 


LS 

8,080  SF 


3,800  07/88  01/90 
1.400  03/88  09/88 
5.200 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 


213.75 

217.10 

610.10 

LCAC  COMPLEX  (INCH  II) 

SURTASS  SUPPORT  CENTER  AON 

SURF  WAR  DEV  GRP  OPERS  'AC 

LS 

63,380  SF 
16,900  SF  _ 

12,400 

7.250 

2.200 

12/88 

07/87 

1  1/88 

06/90 

03/90 

01/90 

TOTAL 

21,850 

B.  MAJOR  PLANNED  NEXT  THREE  .EARS: 

155.20  LANDING  CRAFT  CUSHION  COMP 

171.50  SMALL  ARMS  RANGE  , 

LS 

9, 100  SF 

7,900 

3,800 

10.  MISSION  OR  MAJOR  FUNCTIONS', 

Serves  as  the  east  coast  operational  base  for  amphibious  ships  and  units 
of  the  Atlantic  Fleet  Surface  Force  Furnish  homeport  berthing,  training, 
maintenance,  personnel  and  support  services.  Support  annual  training 
exercises . 

LST  and  LSD  Class  Vessels  Amphibious  Construction  Battalion 

Special  Warfare  Group  Two  Amphibious  School 

Beach  Group  Two  Service  Squadron  Eight 

Explosive  Ordnance  Disposal  Group  Two 
School  of  Music 


11 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 
A:  POLLUTION  ABATEMENT 

B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AMD  HEALTH  (OSH): 


($000^ 

0 

13,730 

0 


DD  FORM  1390 
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1 .  COMPONENT  2.  DATE 

FY  19_24L  MILITARY  CONSTRUCTION  PROJECT  DATA 
NAVY _ [_ _ _ _ 

3.  INSTALLATION  AND  LOCATION  4.  PROJECT  TITLE 

NAVAL  AMPHIBIOUS  BASE,  BERTHING  PIERS 

LITTLE  CREEK,  VIRGINIA _ _  EXTENSIONS _ 

a.  PROGRAM  ELEMENT  I  6.  CATEGORY  CODE  1  7.  PROJECT  NUMBER  1 8.  PROJECT  COST  (SOOOI 


0204796N 


9.  COST  ESTIMATES 


BERTHING  PIERS  EXTENSIONS . 

PIER  15 . 

PIER  16 . 

PIER  17 . 

MOORING  PLATFORM  . 

PIER- PLATFORM  CATWALK . 

DREDGING  . 

SUBTOTAL . > . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5%). 

TOTAL  REQUEST . . . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

COST 

COST 

(tOOO) 

LS 

- 

3,430 

SY 

320 

1,690 

(  540) 

SY 

320 

1,690 

(  540) 

SY 

320 

1,690 

(  540) 

LS 

- 

- 

(  790) 

LS 

- 

- 

(  180) 

CY 

165,000 

5.10 

(  840) 

- 

- 

- 

3,430 

- 

- 

- 

170 

- 

- 

- 

3,600 

- 

- 

- 

200 

- 

- 

- 

3, BOO 

“  (N 

DN-ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Construct  three'  reinforced  concrete  berthing  pier  extensions,  pile 
foundations;  three  pile  supported  mooring  platforms,  three  concrete 
catwalks;  modification  to  existing  piers;  dredging. 

11.  REQUIREMENT:  As  Required. 

PROJECT:  Constructs  100-foot  extensions  on  three  3hip  berthing  piers  to 
support  the  new  class  of  Landing  Ship  Dock  (LSD-41)  being  homeported  at 
Little  Creek.  (New  mission.) 

REQUIREMENT:  Berthing  piers  long  enough  to  accommodate  a  new  class  of 
3hips.  The  LSD-41  is  50  to  100-feet  longer  than  earlier  LSD  classes  and 
requires  a  berthing  pier  550-feet  long.  The  ships,  cannot  be  safely  berthed 
at  the  existing  piers.  Eight  LSD-41' s  plus  six  cargo  variants  of  the 
LSD-41  are  necessary  to  lift  the  mix  of  landing  craft  air  cushion  (LCAC) 
and  conventional  landing  craft  necessary  to  support  a  Marine  Amphibious 
Force.  Delivery  of  the  ships  to  the  fleet  will  be  complete  in  1996.  Little 
Creek  will  be  homeport  to  five  LSD-41' s.  This  ship  is  610-feet  long  with 
an  above-water  height  of  165-feet  and  is  designed  to  carry  four  LCAC’s  or 
12  conventional  landing  craft  and  504  assault  troops.  The  Thomaston  class 
LSD,  which  this  ship  will  replace,  is  510-feet  long. 

CURRENT  SITUATION:  Four  piers  were  modified  with  extensions  in  the  1970 's 
for-  the  existing  landing  ships.  During  this  period,  the  Norfolk 
International  Airport,  located  adjacent  to  the  base,  extended  its  runway. 

(Continued  on  DD  1391c) 
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1.  COMRONENT 

NAVY 

FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  AMPHIBIOUS  BASE,  LITTLE  CREEK,  VIRGINIA 

1 4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

BERTHING  PIERS  EXTENSIONS 

P-379 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION:  (Continued) 

The  aircraft  approach  zone  impacted  upon  ship  berthing  at  these  modified 
piers  by  pl&cing  height  limitations  on  facilities  and  ships  located  in  the 
approach  zone.  Mast  heights  must  be  less  than  144-feet  above  the  water. 
The  LSD-41' s  cannot  use  these  piers  because  of  height  restrictions  and 
must  use  the  shorter  piers  to  the  north  or  along  the  Little  Creek  Cove 
quaywall.  Although  adequate  in  every  other  respect.  Piers  15,  16,  and  17 
are  inadequate  in  length  to  safely  accommodate  the  LSD-41  class  landing 
ship.  This  project  will  install  new  mooring  platforms  with  connecting 
catwalks  from  each  pier  extension  and  add  100-feet  of  length  for  proper 
mooring  of  the  vessels. 

IMPACT  IF  NOT  PROVIDED;  Ship  berthing  will  continue  in  it3  present 
restrictive  manner,  allowing  a  stern- in  mooring  only  to  accommodate  brow 
placement,  cold-iron  utility  hook-ups,  and  the  limited  mooring  points 
afforded  by  too-short  piers.  Severe  damage  could  result  if  a  ship  is 
blown  free  of  its  pier  during  high  winds.  Proper  mooring  on  the  extended 
piers  will  ensure  against  this. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started..... . . .  7-88 

(b)  Percent  Complete  as  of  January  1989 .  40 

(c)  Date  Design  35%  Complete . . .  10-88 

(d)  Date  Design  Complete .  1-90 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . ( _ 0_) 

(b)  All  Other  Design  Costs . (  100  ) 

(c)  Total . . .  100 

(d)  Contract . ( _ 0_) 

(e)  In-house . (  100  ) 


(4)  Construction  start . . 3-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD^c™  1391c 


rrsjious  editions  may  be  used  internally 
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RAGE  NO. 
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FY  19_i£L  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location 
NAVAL  AMPHIBIOUS  BASE, 


S.  PROGRAM  element 


4.  PROJECT  TITLE 
FIRE  STATION 


7.  PROJECT  NUMBER  8.  PROJECT  COST  ISOOO) 


P-655 


9.  COST  ESTIMATES 


FIRE  STATION  . 

BUILDING  . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5%). 

TOTAL  REQUEST . . 

EQUIPMENT  PROVIDED  FRCM  OTHER  APPROPRIATIONS 


1.400 


880 

690) 

190) 

390 

120) 

270) 

1,270 

_ 60 

1,330 

_ 70 

1,400 

0) 


10.  DESCRI 


OP OSED  CONSTRUCTION 


One-story  high-bay  masonry  building,  concrete  footings  and  floor,  built-up 
roof,  overhead  doors,  electric  winch,  fire  alarm  circuit  and  protection 
system,  air  conditioning,  utilities?  asbestos  removal,  demolition  of  two 
buildings. 


11.  REQUIREMENT:  8,0810  SF.  ADEQUATE:  0  SF .  SUSTANDARD:  0  SF. 

PROJECT:  Provides  a  two-bay  central  fire  station  with  work  shops, 
administrative  offices,  day  and  bunk  rooms,  storage  and  hose  drying  rooms. 
(Current  mission.) 

REQUIREMENT:  Centrally  located  fire  station  to  replace  two  small  obsolete 
buildings.  This  base  provides  its  own  fire  fighting  force  to  ensure  quick 
response  to  a  fire  on  the  waterfront  or  in  other  areas  of  the  base. 

Because  the  nature  of  base  operations  includes  weapons  and  fuel  handling,  a 
response  time  of  three  minutes  or  less  is  required  to  protect  personnel  and 
property.  The  site  of  the  new  mission  Landing  Craft  Air  Cushion  (LCAC) 
Complex  is  outside  of  the  three-minute  response  time  radius  of  either  of 
the  two  existing  fire  stations.  A  small  fire  house  was  planned  for  the 
LCAC  area;  however,  it  will  not  be  needed  since  the  new  central  fire 
station  will  be  located  within  the  required  response  area.  This  will 
result  in  the  elimination  of  the  requirement  for  additional  fire  fighters 
and  apparatus. 

CURRENT  SITUATION:  The  base  fire  department  is  operating  out  of  two  old 
fire  stations,  a  small  wood-frame  storage  building,  and  a  portion  of 

(Continued  on  DD  1391c) 


>1391 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 
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PAGE  NO.  T  *7 

0  3'  / 


1.  COMPONENT 


NAVY 


3.  DATE 


FY  19_!LMILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AMPHIBIOUS  BASE,  LITTLE  CREEK,  VIRGINIA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

FIRE  STATION 

P-655 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION:  (Continued) 

another  storage  building.  Fire  Station  #2  serves  the  west  side  of  the 
base  and  was  constructed  in  1942  as  a  gas  station  and  converted  to  a  fire 
house  in  1952.  Fire  Station  #1,  constructed  in  1943 ,  serves  the  east  side 
or  main  operating  area.  This  fire  station,  which  will  be  replaced  by  the 
new  facility,  is  too  small  to  house  the  new  fire  fighting  apparatus  the 
fire  department  recently  received.  This  means  that  expensive  fire  trucks 
must  be  left  outdoors,  exposed  to  the  elements.  The  present  location  of 
this  fire  station  is  such  that  the  fire  department  response  vehicles 
cannot  meet  the  three-minute  response  time  criteria  for  the  LCAC  complex. 
IMPACT  IF  NOT  PROVIDEO:  Alterations  to  Fire  Station  #1  would  be  required 
to  house  the  new  modern  vehicles.  However,  it  is  not  economically 
feasible  to  invest  alteration  money  in  a  building  that  is  over  40  years 
old.  An  additional  fire  station  will  be  required  at  the  LCAC  Complex 
because  the  existing  fire  stations  are  not  within  the  three-minute 
response  time  area. 

ADDITIONAL:  The  base  is  divided  into  two  distinct  areas  by  the  Little 
Creek  Harbor,  the  West  Annex,  and  the  main  base.  Fire  Station  #2, 
although  an  old  building,  will  continue  to  be  operated  to  provide  the 
quick  response  required  for  ships  and  buildings  on  the  west  side  of  the 
base.  While  this  project  is  not  based  entirely  on  economics,  it  will 
negate  the  need  for  a  third  fire  house  at  the  LCAC  Complex, 


12,  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . 3-88 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete .  8-88 

(d)  Date  Design  Complete .  9-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Was  Most  Recently  Used; 


Yes _ No _ X 

N/A 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . ( _ 0_J 

(b)  All  Other  Design  Costs . (  100  ) 

(c)  Total .  100 

(d)  Contract . . ( _ 0_) 

(e)  In-house . (  100  ) 


(Continued  on  DD  1391c) 
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1 .  COMPONENT 

NAVY 

FY  19i£_MILITARY  CONSTRUCTION  PROJECT  DATA 

||_ 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  AMPHIBIOUS  BASE,  LITTLE  CREEK,  VIRGINIA 

4.  PROJECT  TITLE 

FIRE  STATION 

S.  PROJECT  NUMBER 

P-655 

12.  SUPPLEMENTAL  DATA:  (Continued) 

(4)  Construction  start . . . J _ 1-90 _ 

( month  end  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PAOE  NO. 


1  .  COMPONENT 

2.  DATE 

FY  1990  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION, 

NORFOLK,  VIRGINIA 

4 .  COMMAND 

COMMANDER  IN  CHIEF. 
ATLANTIC  FLEET 

I5 

1 

AREA  CONSTR. 
COST  INDEX 

.  92 

6.  PERSONNEL 

PERMANENT 

STUDENTS 

SUPPORTED 

STRENGTH 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

a,  AS  OF 

09/30/88 

1172 

6463 

1560 

102 

201 

0 

14 

282 

0 

9794 

b.  END  FY 

1994 

1 196 

6610 

1640 

ioo 

225 

0 

14 

292 

0 

10079 

7.  INVENTORY  DATA  (1000) 


«.  TOTAL  ACREAGE  (  1 , 386 ) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY  COST  DESIGN  STATUS 

COPE  _ PROJECT  TITLE _  SCOPE  1S000)  START  COMPLETE 

171.20  AVIAT  MAINT  TRNG  FAC  AODN  38.840  SF  _ 4.400  01/88  07/89 

TOTAL  4.400 


9,  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 
NONE 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


143.47 

ALERT  FORCE  BUILDING 

7,000  SF 

1  .050 

21105 

MAINTENANCE  HANGAR 

LS 

6,610 

72111 

BACHELOR  ENLISTED  OUARTtRS 

600  PN 

13.200 

872. 10 

MAG  AREA  PHYSICAL  SEC 

17.200  LF 

930 

2 1 1  05 

LP  AREA  HANGARS 

LS 

9,000 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Homaport  to  aviation  units  capabla  of  daploying  with  carriars  and  othar 
ships.  Including  nlna  alrborna  ally  warning  squadrons  (VAW),  ona  tactical 
support  aquadron  (VRC),  thraa  hollcoptar  mins  countarmaaaurau  squadrons 
(HM),  thraa  LAMPS  hallcoptar  squadron  (HSL ) :  two  hallcoptar  utility 
squadron  (HC).  and  ona  flaat  composita  squadron  (VC).  Also  supports  four 
rassrva  squadrons,  air  passangar  and  fralght  tarminals  and  tha  adjacent 
Naval  Aviation  Dapot . 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES : 

A:  POLLUTION  ABATEMENT  0 
8:  INSTALLATION  RESTORATION  SO 
C:  OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH):  340 


1 8S. 960 
15,530 
4,400 

C 

30,790 

15,550 

252,230 


DO  FORM  13*0 
1DCC76 
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1  COMPONENT 


NAVY _ | 

3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION, 
NORFOLK,  VIRGINIA 

S.  PROGRAM  ELEMENT  I  6.  CA' 


0204696N 


FY  19_2°  MILITARY  CONSTRUCTION  PROJECT  DATA 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

171.20 

P-128 

4.  PROJECT  TITLE 

AVIATION  MAINTENANCE  TRAINING 

FACILITY  ADDITION _ 

r  NUMBER  la.  PROJECT  COST  ($000) 


9.  COST  ESTIMATES 


AVIATION  MAINTENANCE  TRAINING  FACILITY  ADDN. 

BUILDING  . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITS  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST.  .  .  . 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5«). 

TOTAL  REQUEST . . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOO) 

SF 

SF 

38,84b 

38,840 

82.  OC 

J  ,  4  bU 
(3,200) 

LS 

- 

- 

(  260) 

- 

- 

510 

LS 

- 

- 

(  290) 

LS 

- 

- 

(  80) 

LS 

- 

(  140) 

- 

- 

- 

3,970 

- 

- 

- 

200 

- 

- 

- 

4,170 

- 

- 

- 

230 

- 

- 

- 

4,400 

NON-ADC 

)  (  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two-story  reinforced  concrete  and  masonry  building  addition,  spread 
reinforced  concrete  footings,  concrete  floors,  built-up  roof, 
administrative,  computer,  and  applied  instruction  spaces  and  classrooms, 
training  devices,  electronic  grounding,  computer  flooring,  hoists,  fire 
protection  systems,  air  conditioning,  utilities. 


U.  REQUIREMENT:  38,840  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  a  training  building  addition  to  house  14  aircraft 
maintenance  trainers  valued  at  $30  million  and  classroom  and  training 
support  spaces  for  the  Naval  Air  Maintenance  Training  Group  Detachment 
(NAMTRAGRUDET)  and  the  Fleet  Readiness  Squadron  (FRS) .  The  core  of  the 
complex  provides  common  support  spaces,  such  as  administrative  offices, 
technical  library,  trainer  maintenance  spaces,  and  student  lounges.  (New 
mission. ) 

REQUIREMENT:  Facilities  to  accommodate  E-2C  and  C-2A  aircraft  maintenance 
trainers  and  classrooms  to  conduct  maintenance  training  courses. 
NAMTRAGRUDET,  a  tenant  of  NAS  Norfolk,  provides  maintenance  training  for 
all  the  squadrons  homeported  at  Norfolk.  In  1984,  the  Navy  decided  to 
provide  maintenance  training  for  E-2's  and  C-2's  at  Norfolk  rather  than 
continue  single-site  training  at  NAS  Miramar,  California.  NAMTRAGRUDET 
began  receiving  maintenance  trainers  for  the  E-2  and  C-2  aircraft  in 
1987.  These  trainers  are  mock-ups  of  aircraft  systems  and  are  used  for 
instruction  and  hands-on  maintenance  training.  They  vary  in  size  with 

(Continued  on  DD  1391c) 
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II.  COMPONENT 


2.  DATE 


FY  19_MiLITARY  CONSTRUCTION  PROJECT  DATA 


1 3.  installation  and  location 


NAVAL  AIR  STATION,  NORFOLK,  VIRGINIA 


«.  PROJECT  TITLE 


nr>;*OJECT  number 


AVIATION  MAINTENANCE  TRAINING  FACILITY  ADDITION 


P-128 


11.  REQUIREMENT:  (Continued) 

some  being  very  large,  heavy,  and  requiring  special  foundations  and 
utilities.  The  E-2  is  an  airborne  early  warning  aircraft  that  deploys 
with  the  carrier  air  wing.  The  C-2  is  a  cargo  derivative  of  the  E-2  and 
provides  carrier  on-board  delivery  of  cargo  and  personnel  to  the  deployed 
carrier  battle  group.  There  are  nine  squadrons  of  these  aircraft 
totalling  about  50  aircraft  based  at  Norfolk. 

CURRENT  SITUATION:  Sufficient  space  does  not  exist  to  support  and  house 
the  E-2  and  C-2  trainers  already  on-board  this  station.  Four  trainers  are 
currently  used  in  a  single  room  designed  for  one.  Noise  precludes  the  use 
of  more  than  one  trainer  at  any  given  time.  This  means  that  three 
trainers  sit  idle  while  one  is  in  operation.  Some  of  the  training  is  done 
in  borrowed  helicopter  maintenance  training  spaces  and  in  leased 
relocatable  buildings  which  are  small  and  not  designed  for  the  trainers. 
Lack  of  adequate  facilities  has  caused  this  training  to  be  conducted  in 
offices  and  has  occasionally  encroached  on  the  operational  squadrons  work 
spaces.  FRS  aircrew  and  aviation  maintenance  training  frequently  occurs 
in  two  shifts  because  of  space  deficiency. 

IMPACT  IF  NOT  PROVIDED:  Trainers  have  been  crowded  together  in  existing 
spaces  and  some  have  been  placed  in  storage.  Lack  of  space  to  support 
trainers  makes  it  necessary  for  approximately  100  students  per  year, 
attached  to  Norfolk  squadrons,  to  travel  to  the  west  coast  for  training. 
Each  student  sent  costs  approximately  $2,600  in  per  diem  and  travel. 

Lease  of  commercial  space  to  support  the  trainers  will  co3t  over  $100,000 
per  year  and  will  not  alleviate  the  overcrowding. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  3tatus:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  1-P8 

(b)  Percent  Complete  as  of  January  1989...... .  75 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete . . .  7-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(Continued  on  DD  1391c) 
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PAGE  NO. 


S'*  01  OS  IF -Ml  Mil 


1.  COMPONENT 

NAVY 

fy  isJILmilitary  construction  project  data 

2.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  AIR  STATION,  NORFOLK,  VIRGINIA 

|4.  PROJECT  TITLE 

B.  PROJECT  NUMBER  j 

AVIATION  MAINTENANCE  TRAINING  FACILITY  ADDITION 

P-128 

12.  SUPPLEMENTAL  DATA:  (Continued) 

(3) 

Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) : 

($000) 

(a)  Production  of  Plans  and  Specifications. 

.(  190  ) 

(b)  All  Other  Design  Costs . 

.  (  50 

(c)  Total . 

.  240 

(d)  Contract . 

. (  215  ) 

(e)  In-house. . 

.  (  25  \ 

(4) 

Construction  start . 

11-89 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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1  .  COMPONENT 

FY  1990  MILITARY 

NAVY 

CONSTRUCTION  PROGRAM 

2.  DATE 

3.  installation  and  location 

4.  COMMAND 

S.  AREA  CONST R 

COST  INDEX 

NAVAL  EASTERN  OCEANOGRAPHY  CENTER. 

NAVAL  OCIANOGMAPm* 

NORFOLK.  VIRGINIA 

COMMAND 

•2 

6.  PERSONNEL 
STRENGTH 


PERMANENT 


a.  AS  OF 

OFFICIP 

BCI8T1D 

CIVILIAN 

09/30/88 

31 

’8 

22 

b.  END  FY 

1994 

30 

103 

22 

STUDENTS 
MLISTtD  CIVH.U 


SUM*ORTfO 


a.  TOTAL  ACREAQE  TtMAI 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  M  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 

8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM. 


>  1  o  O 

7.  HEirOWV  DATA  I 
TENANT  OF  NAS 


c» 

MM.I91GD 

Cl  VIA*  AN 

total 

3t 

2i 

0 

180 

3i 

2i 

0 

207 

0 

2 . 200 
0 

2.GG0 


CATEGORY 

CODE 

137 . 10 


OCEANOGRAPHIC  CTR  ADON 
TOTAL 


SUlRN  ETATUS 

ii*r 

07 /M  QR/R7 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
137.10  OCEANO  BLDG  ADON 


2.200 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Provide  the  operating  forces  of  the  Atlantic  area  with  environmental 
information  for  air,  surface,  and  subsurface  operations,  Provide  timely 
end  accurate  warning  of  storms,  high  winds  and  other  hazardous  or 
destructive' waather  phenomena . 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SaFETY  AND  HEALTH  (OSH):  0 


DD  FORM  1330 
10EC76 


PAGE  NO. 


1 .  COMPONENT 

1  FY 

NAVY 

1990  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

1 

3.  INSTALLATION  AND  LOCATION 

!  4  .  COMMAND 

•5.  AREA  CONSTR. 

COST  INDEX 

NAVAL  SUPPLY  CENTER, 

NAVAL  SUPPLY  SYSTEMS 

NORFOLK.  VIRGINIA 

i  COMMAND 

.92 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 

os/ao/sa 

b.  ENO  FY 

1894 


PERMANENT 


OFFICES 


STUDENTS 


SUPPORTED 


a.  TOTAL  ACREAOE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

c.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  authorization  reouested  in  this  program  .  . 
a.  authorization  included  in  following  program 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  . 

g.  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


7.  INVENTORY  DATA  ($0001 


(  1  . 005 ) 


83.770 
19,360 
6.500 
6.400 
7.700 
1  ,  100 
124.830 


T  TIT 


441.10  GENERAL  WAREHOUSE 
8 11. CO  STANO-BV  GENERATOR  PLANT 

TOTAL 


162.500  SF 
LS 


6.200 

300 

6,500 


DESIGN  STATUS 

start  complete 


03/88  06/89 

09/88  02/89 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
441.10  GENERAL  WAREHOUSE 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
131.60  FENDERING  REPLACEMENT 

101.35  CONSOL  RECEIVING  FAC 

441.35  LUMBER  6  PALLET  STORAGE 


131.250  SF 


LS 

LS 

36,700  SF 


6.400 

6.400 


1.000 
5.400 
1 .300 


11/88  01/90 


10.  MISSION  OR  MAJOR  FUNCTION 

Supply  services  for  activities  in  the  geographic  area,  overseas  activities 
in  the  Atlantic  and  Mediterranean  areas,  and  active  fleet  and  reserve 
units  including  the  Military  Sealift  Command  and  Coast  Guard.  Supply 
support  for  inert  nuclear  materials  and  services  are  provided  Eastern 
Continental  Navy  and  Marine  Corps  units  and  the  Atlantic  Fleet.  Other 
services  include  operating  Department  of  Defense  common-user  ocean 
terminal  and  the  Norfolk  Air  Terminal  of  the  supply  center,  and  serving  as 
defense  fuel  support  point  for  the  Defense  Logistics  Agency  bulk  petroleum 
products,  and  as  point  for  Navy  Prepositioned  War  Reserve  Material  Stock. 


TANDING  POLLUTION  ANO  SAFETY  DEF IC I 
POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(5000) 

0 

0 

0 
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1 . COMPONENT 


FV  19_21L  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  SUPPLY  CENTER, 


*.  PROJECT  TITLE 


1  NQRFOTJK  ■  VIRGINIA 

_ GENERAL 

fAREHOUSE 

5.  program  element 

6.  CATEGORY  CODE 

?  PROJECT  NUMBER 

8.  PROJECT  COST  IS000) 

Q 2026868 _ 

441. 10 _ 

_ E--4U _ 

6.200 _ 

9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(S000) 

GENERAL  WAREHOUSE . 

SF 

162,500 

29.00 

4,670 

SUPPORTING  FACILITIES . 

- 

- 

- 

930 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

- 

(  90) 

UTILITIES . 

LS 

- 

- 

(  70) 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  . 

LS 

- 

(  770) 

SUBTOTAL  . 

- 

- 

- 

5,600 

CONTINGENCY  (5%)  . 

- 

- 

- 

280 

TOTAL  CONTRACT  COST . 

- 

- 

- 

5,880 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

320 

TOTAL  REQUEST . ' . 

- 

- 

- 

6,200 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

tf-ADD) 

. 

(  0) 

10.  DESCRIPTION  OF  PROPOSEO  CONSTRUCTION 

One-story  steel  frame  metal  building,  stacking 

height  of  2b 

-feet, 

pile 

foundation,  concrete  floor,  metal  roof,  fire  alarm  and  protection  systems, 
ventilation,  utilities;  access  road;  demolition  of  one  building,  asbestos 
removal. 


11.  REQUIREMENT:  162,500  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Constructs  a  warehouse  for  the  efficient  receipt,  issue,  and 
storage  of  large  quantities  of  bulk  materials  in  support  of  the  Fleet. 
(Current  mission.) 

REQUIREMENT:  Adequate  storage  space  for  bulk  materials  issued  on  a  daily 
basis  to  Atlantic  Fleet  ships  and  shore  commands  in  the  Tidewater  area. 
The  readiness  of  ships  for  deployment  is  directly  dependent  on  the 
capability  for  rapid  and  complete  reprovisioning. 

CURRENT  SITUATION:  A  large  storage  space  deficiency  was  made  critical  in 
1987  when  a  70-year  old  building,  about  two  football  fields  long  by  one 
football  field  wide,  »as  condemned  and  removed  from  service.  Accelerated 
deterioration  was  taking  place  in  large  portions  of  the  roof  support 
structure  permitting  stored  materials  to  be  saturated  by  rain  and  melting 
snow  and  causing  an  unsafe  working  environment  for  personnel.  The 
weakened  condition  of  the  building  was  such  that  it  would  have  been 
hazardous  to  allow  personnel  on  the  roof  for  temporary  repairs.  Interim 
storage,  mainly  in  the  open  or  jamming  into  any  make-shift  space  is  not 
conducive  to  fast  response  to  Fleet  ships  being  replenished  on  adjacent 
piers  or  to  other  customers.  (Continued  on  DD  1391c) 


DO,  oeCrte1391 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PACE  NO. 


1.  COMPONENT 

NAVY 

90 

FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  OATS 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SUPPLY  CENTER,  NORFOLK,  VIRGINIA 

|4.  PROJECT  TITLE 

5.  PROJECT  NUMBER  1 

GENERAL  WAREHOUSE 

P-414 

11.  REQUIREMENT:  (Continued) 

IMPACT  IF  NOT  PROVIDED:  Inability  to  maintain  receipt  and  storage 
inventory  accuracy  because  of  outside  and  jam  storage  will  continue. 
Severe  negative  impact  on  responsive  issue  of  materials  tp  the  Fleet 
caused  by  condemnation  of  the  bulk  warehouse  will  continue. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . . .  3-88 

(b)  Percent  Complete  as  of  January  1989 .  75 

(c)  Date  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete .  6-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  -  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  0  ) 

(b)  All  Other  Design  Costs . (  255  ) 

(c)  Total . . . . .  255 

(d)  Contract . . . ( _ 5_) 

(e)  In-house . (  250  ) 


(4)  Construction  start . . . . 1-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PREVIOUS  COITIONS  MAY  BE  USED  INTI  ANALLY 
UNTIL  IXHAUSTEO 


EASE  NO. 

367 


•/M  0102  LP40Vmil 


1.  COMPONENT 

NAVY 

FY 

iggo  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

| 4 .  COMMAND 

5.  AREA  CONSTR. 
COST  INDEX 

NAVAL  AIR  STATION, 

commander  IN  CHIEF, 

OCEANA.  VIRGINIA 

:  ATLANTIC  FLEET 

.92 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 

b .  END  FY 

PERMANENT 

STUDENTS 

SUPPORTED 

OFF  t  CIA 

ENLISTED 

CIVILIAN 

_ 

OFFICER 

tNUSTKD  CIVILIAN 

_ 1 _ 

1650 

198 

190 

mm D 

12328 

1994 

1600 

163 

200 

K3B 

12348 

7.  INVENTORY  DATA  ($000) 


«.  TOTAL  ACREAGE  (  15.345) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL  . 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

project  title 

SCOPE 

COST 

(SOOO) 

DESIGN 

START 

STATUS 

COMPLETE 

171.20 

AVION  MAINT  TRNG  FACS  AODN 

10,450 

5F 

1 , 4B0 

01/88 

03/90 

171.20 

MED  ATTACK  WPN?  SCHOOL 

43.630 

SF 

6,030 

07/88 

06/89 

171.20 

CASS  TRAINING  BUILDING 

16. 100 

SF 

2.200 

01/88 

03/90 

171.35 

WPNS  SYS  TRNG  FAC 

17.550 

SF  __ 

2.850 

07/88 

06/89 

TOTAL 

12.560 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

171.35 

WEAPONS  SYS  TRNR  BLOG  ADDN 

24,640 

SF 

3.150 

1 1/BB 

01/90 

TOTAL 

3,150 

e.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

17  1 .20 

SQUADRON  TRNG  BLDG  ADDN 

47 . 500 

SF 

4.700 

214.30 

REFUEL  VEH  SHOP 

1  .  BOO 

SF 

400 

171.35 

F-14D  TRAINER.  FACILITY 

18.060 

SF 

700 

17  1 .35 

F-14D  WST  42  ADDN 

LS 

1,600 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

This  Atlantic  Flaat  maatar  Jat  basa  providaa  oparational  support  to  14 
fightar  squadrons  (F-14)  and  savan  mad i urn  attack  squadrons  (A-6)  which 
daploy  on  Atlantic  Flaat  aircraft  carriars  and  two  Flaat  Raaoinass 
Squadrons.  It  also  provldas  support  to  ALF  (Auxiliary  Landing  Flald) 
Fantrasa. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  ($000) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  4,160 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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186.410 
23,920 
12.560 
3. 150 
14,000 
134,460 
374,500 


10EC78 


1.  COMPONENT 


2.  DATE 


NAVY 


3.  INSTALLATION  and  location 
NAVAL  AIR  STATION, 
OCEANA,  VIRGINIA 


s.  program  element 


0204696N 


FY  19 _2L  MILITARY  CONSTRUCTION  PROJECT  DATA 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

171.20 

P-182 

4.  PROJECT  TITLE 

AVIONICS  MAINTENANCE  TRAINING 
FACILITIES  ADDITION 


8.  PROJECT  COST  ($000) 

1,480 


9.  COST  ESTIMATES 


U/M  QUANTITY 


AVIONICS  MAINTENANCE  TRAINING  FACS  ADDITION. 

BUIIDING  ADDITION . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES .  LS 

UTILITIES,  PAVING  AND  SITE  IMPROVEMENT  .  .  LS 

SUBTOTAL . 

CONTINGENCY  (5*) . 

TOTAL  CONTRACT  COST.  . . 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5%). 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


SF  10,450 
LS 


1,330 

_ 70 

1,400 

_ 80 

1,480 

-  ( 40N-ADD))  (14,000) 


10.  DESCRIPTION  of  PROPOSED  CONSTRUCTION 

One-story  reinforced  concrete  and  masonry  building  addition,  pile 
foundation,  concrete  grade  beams  and  floor,  built-up  roof,  classrooms, 
specialized  training  rooms,  intrusion  detection  system,  400HZ  electric 
power,  fire  protection  system,  air  conditioning,  utilities. 


11.  REQUIREMENT:  10,450  SF.  ADEQUATE:  _0_  SF.  SUBSTANDARD:  0  SF. 
PROJECT :  Provides  an  addition  to  an  applied  instruction  building  for 
training  fighter  squadron  personnel  in  aircraft  avionics  systems 
maintenance  to  support  the  F-14D  aircraft.  {New  mission.) 

REQUIREMENT:  Avionics  maintenance  training  to  support  the  introduction  of 
the  F-14D  scheduled  for  arrival  beginning  in  1991.  Oceana  is  the  homeport 
for  all  Atlantic  Fleet  F-14A  fighter  aircraft.  The  F-14  is  the  linch-pin 
of  the  carrier  battle  group's  air  defense.  The  F-14A  was  introduced  in 
1972  and  has  proven  to  be  a  very  effective  and  potent  weapons  system. 

It's  primary  mission  is  to  intercept  at  long  ranges  enemy  bombers  poised 
to  attack  the  battle  group  with  air-to-surface  missile.  The  F-14's 
long-range  radar  and  the  Pheonix  missiles  give  it  this  capability.  Since 
F-14  technologies  may  have  been  compromised  because  of  the  sale  of  the 
aircraft  to  Iran,  programs  to  improve  both  the  Phoenix  and  the  F-14  have 
been  accelerated.  The  interim  improved  F-14  is  called  the  F-14A+.  It  has 
greater  resistance  to  electronic  countermeasures  and  has  a  better  radar. 
The  F-14D  will  provide  a  major  upgrade  t 6  the  aircraft.  It  will  feature 
digital  electronics  and  data  processing,  an  improved  radar  and  more 

{Continued  on  DD  1391c) 


DD  dec  Tel  391 

S/N  0103  IP  001  *3910 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


369 


iTcOMt’ONKNT  2.  DATE 

FY  13  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY _ _  _ _ _ _ 

3.  installation  ano  location 


NAVAL  AIR  STATION,  OCEANA,  VIRGINIA _ 

T  project  title 

AVIONICS  MAINTENANCE  TRAINING  FACILITIES  ADDITION 


I  S.  PROJECT  NUMBER 


P-182 


11.  REQUIREMENT:  (Continued) 

powerful  engines.  Transition  of  the  squadrons'  aircraft  to  F-14D  will 
take  place  through  the  mid-1990's.  Avionics  maintenance  for  both  models 
will  be  required  throughout  the  transition  meaning  a  dual  capability  is 
necessary.  Training  facilities  are  required  to  ensure  that  squadron 
maintenance  personnel  are  capable  of  maintaining  and  repairing  advanced 
avionics  systems.  These  systems  include  radar,  electronic  warfare  "black 
boxes",  communication  and  navigation  equipment,  and  combat  system  sensors 
and  computers. 

CURRENT  SITUATION:  Facilities  are  not  available  for  additional  avionics 
systems  maintenance  training.  Existing  training  spaces  for  the  F-14A  will 
be  required  through  the  1990 's  during  the  transition  period  and  will  not 
be  available  for  F-14D  training  to  commence  in  1991. 

IMPACT  IF  NOT  PROVIDED:  Oceana  will  be  unable  to  provide  adequate 
maintenance  training  for  F-14D  aircraft,  jeopardizing  flight  safety  and 
readiness.  The  carriers  will  deploy  without  full  benefits  provided  by  the 
major  F-14  upgrade.  The  ability  of  the  carrier  to  defend  itself  and  the 
battle  group  will  be  degraded  because  of  a  lack  of  proper  systems 
maintenance  training. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started . . ... .  1-88 

(b)  Percent  Complete  as  of  January  1989..... .  50 

(c)  Dace  Design  35%  Complete . 11-88 

(d)  Date  Design  Complete .  3-90 


Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Was  Most  Recently  Used: 

Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . 

(c)  Total . 

(d)  Contract . 

(e)  In-house . . . 


($000) 
65  ) 
25  ) 
90 
80  ) 
10  ) 


(4)  Construction  start. 


. . 5-90 

(month  and  year) 
(Continued  on  DD  1391c) 
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7  7  n 


1.  COMPONENT 


NAVY 


3.  INSTALLATION  ano  LOCATION 

NAVAL  AIR  STATION, 

.  VIRGINIA 


8.  PROGRAM  CLEUINT 

O204696N 


FY  19i°_  MILITARY  CONSTRUCTION  PROJECT  DATA 


8.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

171.20 

P-185 

4.  PROJECT  TITLE 

CONSOLIDATED  AUTOMATED  SUPPORT 
SYSTEM  TRAINING  BUILDING 


8.  PROJECT  COST  (SOOO) 
2,200 


9.  COST  ESTIMATES 


CONSOLIDATED  AUTOMATED  SUPPORT  SYS  TRNG  B 
BUILDING  . . . 


SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5%) . 

TOTAL  CONTRACT  COST . .  . 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5%). 

TOTAL  REQUEST . . . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


2,200 
iN-ADD^  (20,000) 


io.  description  op  proposed  construction 

One-story  reinforced  concrete  and  masonry  building,  pile  foundation, 
concrete  floor,  built-up  roof,  classrooms,  specialized  training  rooms. 
Consolidated  Automated  Support  System  (CASS)  equipment,  special  intar ior 
systems  (helium,  filtered  air,  nitrogen),  400HZ  electric  power,  hydraulic 
system,  wet  sprinkler  system,  air  conditioning,  utilities. 


11.  REQUIREMENTS  16,100  SF.  ADEQUATE:  _0_  SF.  SUBSTANDARD:  _0_  SF. 
PROJECT s  Provides  a  Consolidated  Automated  Support  System  (CASS)  training 
building  to  house  10  electronic  test  stations  for  intermediate  level 
electronic  repair  training.  (Current  mission.) 

REQUIREMENT:  Adequate  and  properly-configured  facility  to  accommodate  the 
CASS  training  system  scheduled  for  introduction  at  Oceana  with  a 
ready-for-training  date  of  fall  1991.  CASS  is  an  outgrowth  of  the 
automatic  test  equipment  (ATE)  system  technology  designed  to  provide 
support  to  NaT'al  aircraft  avionics  systems  and  to  electronic  systems  on 
Naval  ships.  ATE's  have  evolved  into  unique  test-boxes  for  each  avionics 
and  electronics  package  used,  resulting  in  a  need  for  90  or  more  major 
pieces  of  ATE  at  each  of  the  intermediate  maintenance  activities  (IMA)  and 
on  aircraft  carriers.  This  many  units  are  expensive  to  maintain  and 
require  large  areas  for  storage,  operation,  and  intense  sailor  training. 
CASS  will  be  a  collection  of  common  assets  that  can  be  configured  and 
reconfigured  to  each  specific  avionics  and  electronics  package.  It  will 
use  a  common  test  display  for  all  testing  thus  allowing  the  maintenance 

•  (Continued  on  DD  1391c) 
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1.  COMPONENT 


2.  DAT! 


FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  AIR  STATION,  OCEANA,  VIRGINIA 

4.  project  titlS 

>.  i 

JtCT  NUMBER 

CONSOLIDATED  AUTOMATED  SUPPORT  SYSTEM  TRAINING  BUILDING 

P-185 

11.  REQUIREMENT:  (Continued) 

person  to  test  a  wide  variety  of  packages.  CASS  will  eventually  reduce 
the  amount  of  space  required  for  test  equipment  by  as  much  as  50%  at  shore 
activities  and  on-board  ship.  This  is  particularly  important  on  ships 
where  space  allocation  is  of  great  importance.  For  example,  on  an 
aircraft  carrier  CASS  will  allow  a  reduction  of  avionics  maintenance 
personnel  from  250  to  150;  training  courses  from  185  to  5;  test  equipment 
types  from  95  to  5;  facility  space  from  15,000  SF  to  10,000  SF;  line  item 
spares  from  30,000  to  3,800;  and  contractor  technical  personnel  from  21  to 
zero.  Initial  deployment  will  be  in  support  of  avionics  for  aircraft  at 
the  intermediate  and  depot  levels  of  maintenance.  In  addition,  the  CASS 
assets  will  be  configurable  to  meet  testing  requirements  for  all  new  Navy 
electronics.  The  training  workload  at  Oceana  will  consist  of  ten  courses 
lasting  from  five  to  fifty  days  each,  training  an  average  of  six  students 
per  class.  Courses  will  teach  the  students  to  set  up,  test  various 
packages,  and  maintain  the  CASS  system  itself.  A  student  will  spend  a 
minimum  of  five  to  six  months  taking  a  combination  of  several  CASS 
courses.  Once  this  training  is  complete,  the  sailor  will  be  assigned  to 
an  IMA  either  at  a  major  air  activity  or  on-board  aviation  ships.  Oceana 
will  be  the  first  CASS  training  site  providing  CASS  operator  and 
maintenance  training  to  meet  the  needs  of  Fleet  Air  Arm. 

CURRENT  situation;  Since  all  existing  training  facilities  are  fully 
utilized,  there  are  no  facilites  available  for  this  new  training. 

IMPACT  IF  NOT  PROVIDED;  The  fleet  will  begin  transition  to  CASS 
installations  in  support  of  the  Fleet  Air  Arm  in  1992,  replacing  virtually 
all  existing  ATE  electronic  test  equipment  currently  used.  Training 
facilities  must  be  in  place  prior  to  this  time  to  ensure  squadron 
maintenance  personnel  are  familiar  with  the  new  system  and  will  be 
prepared  for  assignment  to  ships  and  activities  using  the  CASS  system. 
Failure  to  provide  training  facilities  will  adversely  impact  on 
maintenance  personnel's  ability  to  keep  the  aircraft  and  electronic 
systems  fully  operational. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . . . 1-88 

(b)  Percent  Complete  as  of  January  1989 . 5£ 

(c)  Date  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete .  3-90 
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1.  COMPONENT 


FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY 

f 

3.  INSTALLATION  AND  LOCATION 


NAVAL  AIR  STATION,  OCEANA,  VIRGINIA 

4.  PROJECT  TITLl  *•  PROJECT  NUMBER 

CONSOLIDATED  AUTOMATED  SUPPORT  SYSTEM  TRAINING  BUILDING  .  P-185 


12.  SUPPLEMENTAL  DATA:  (Continu«d) 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  110  ) 

(b)  All  Other  Design  Costs . (  30  ) 

(c)  Total .  140 

(d)  Contract . (  130  ) 

( e)  In-hou3e . (  10  ) 


(4)  Construction  start . . 5-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations: 


Equipment 

Nomenclature 

Procur ino 
Appropriation 

Fiscal  Year 
Appropr iated 
or  Requested 

Cost 

($000) 

Consolidated  Automated 

APN 

1990 

20,000 

Support  System 

Trainer 

A 
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page  no.. 


1.  COMPONENT 


3.  OAT* 


NAVY 


3.  INSTALLATION  ano  location 
NAVAL  AIR  STATION, 
OCEANA.  VIRGINIA 


S.PROORAM  ELEMCNT 


FY  19^0.  MILITARY  CONSTRUCTION  PROJECT  DATA 


4.  P ROJECT  TITLE 


MEDIUM  ATTACK  WEAPONS  SCHOOL 


S.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  CCST  (SOOO) 

171.20 

P-184 

6,025 

COST  ESTIMATES 


MEDIUM  ATTACK 

BUILDINGS . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

SrECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . . . 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  . 

SUBTOTAL  . 

CONTINGENCY  (5»)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5%). 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


♦Classified) 


10.  DESCRIPTION  OF 


U/M  QUANTITY 


43,630 

43,630 


COST 

ISOOO) 

4, 

,310 

(3, 

,830) 

( 

480) 

1. 

,130 

( 

60) 

( 

390) 

( 

680) 

5,710 

315 


One  two-story  steel-frame  and  masonry  building,  concrete  foundation  on  wood 
piling,  concrete  floor,  built-up  roof,  hangar  bay  area,  administrative  and 
training  spaces;  hazardous  flammable  and  waste  storage  buildings;  fire 
protection  systems,  ventilation  and  air  conditioning,  utilities;  security 
screen,  fencing,  and  lighting;  access  apron;  parking  area;  demolition  .of 
two  buildings. 


11.  REQUIREMENT;  43,630  SF.  ADEQUATE:  0  SF.  SUBSTANDARD?  0  SF. 
PROJECT:  Constructs  training  facility  with  classrooms,  office  areas, 
assembly  room,  aircraft  hangar  for  hands-on  weapons  training  on  aircraft. 
Secure  training  areas  with  hangar  bays  for  two  aircraft,  training  room, 
mission  planning  area,  security  vestibule.  Perimeter  security  fencing. 
(Current  mission.) 

REQUIREMENT:  Adequate  and  properly-configured  facilities  for  graduate 
level  training  of  A-6  and  F-14  aircraft  crews  in  weapons  employment, 
tactical  doctrine,  and  strike  planning.  New  weapons  will  be  in  Navy's 
inventory  by  1991,  and  space  for  mission  planning  in  the  use  of  these 
weapons  is  necessary.  Additional  instruction  courses  will  be  required  for 
aviation  personnel  who  handle,  load,  and  unload  these  aircraft  weapons. 
Unique  requirements  for  this  training  require  dedicated,  secure  classrooms 
because  of  classified  instruction  material  and  highly  pilfer able  and 
fragile  training  devices.  Hangar  bays  are  necessary  for  weapons  handling 
training  in  conjunction  with  the  actual  A-6  aircraft.  Oceana  is  the  only 

(Continued  on  DD  1391c) 
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1.  COMPONtNT 


NAVY 


3.  INSTALLATION  ANO  LOCATION 


FY  19!2_MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVAL  AIR  STATION,  OCEANA ,  VIRGINIA 


A.  PHOJtCT  TITLI 


I.  PNOJtCT  NUMIIR 


MEDIUM  ATTACK  WEAPONS  SCHOOL 


P-184 


11.  REQUIREMENT!  (Continued) 

Atlantic  Pleat  homeport  for  the  A-6  medium  attack  aircraft.  There  are 
eight  fleet  squadrons  and  one  fleet  readiness  squadron  assigned  to  the 
medium  attack  wing  homeported  at  Oceana  with  over  135  A-6  aircraft.  This 
facility  supports  a  new  and  expanding  school  command)  the  last  of  four  new 
Navy-wide  commands  established  in  the  mid-1980's  to  provide  weapons  system 
training  for  particular  aircraft.  The  instructor  and  support  staff  for 
this  training  program  will  grow  as  new  weapons  and  upgraded  aircraft  are 
introduced. 

CURRENT  SITUATION!  The  school  became  partially  operational  in  1988  and  is 
using  existing  classrooms  scattered  around  the  base  as  space  is  made 
available.  The  program  is  now  conducted  in  five  buildings  and  one 
aircraft  maintenance  hangar.  A  complete  curriculum  and  schedule  cannot  be 
presented  because  of  a  lack  of  classroom  space.  Secure,  properly 
configured  space  for  classified  training  is  limited  and  a  constraint  on 
training  schedules. 

IMPACT  IP  NOT  PROVIDED!  With  the  extremely  limited  availability  of 
classroom  space,  a  major  reduction  in  training  quality  and  instruction 
systems  development  will  result.  New  programs  will  create  an  even  more 
serious  impact  on  training  space  availability,  commencing  raid-1991. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started . 7-88 

(b)  Percent  Complete  as  of  January  1989 .  50 

(c)  Date  Design  35%  Complete . 11-88 

(d)  Date  Design  Complete .  6-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) ! 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . . 

(c)  Total..... . . . 

(d)  Contract . 

(e)  In-house . . . . . 


($000) 

_ 0J 

235  ) 
235 
40  ) 
195  } 
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1.  COMPONENT 


FY  IQ90  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  ano  location 


NAVAL  AIR  STATION,  OCEANA,  VIRGINIA 


4.  EROJECT  TITLE 


B.  PROJECT  NUMBER 


MEDIUM  ATTACK  WEAPONS  SCHOOL 


P-184 


12.  SUPPLEMENTAL  DATA: 


(4)  Construction  start, 


, _ 2-90 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations: 


Equipment 

Nomenclature 

Nine  Simulator  Modules 
for  Tactical  Aircraft 
Mission  Planning  System 
(TAMPS)  and  Part  Task 
Trainers  (PTT) 

One  TAMPS/ PTT  Simulator 


Procuring 

Appropriation 


Fiscal  Year 
Appropriated 
or  Requested 


Cost 

(SOOO) 

Classified 


DDioect,  1391c 


RRIVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


RAGE  NO. 


1  COMPONENT 

NAVY 


FY  191L  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  AIR  STATION, 
OCEANA.  VIRGINIA 


4.  PROJECT  TITLE 

WEAPONS  SYSTEM  TRAINING 
FACILITY 


5  PROGRAM  ELEMENT 


0204696N 


6.  CATEGORY  CODE 


171.35 


7.  PROJ1CT  NUMBER 


P-174 


8.  PROJECT  COST  (SOOO) 


2,850 


«.  COST  ESTIMATES 


ITEM 


U/M 


QUANTITY 


UNIT 

COST 


COST 

(SOOO) 


17575“ 

(1,760) 


WEAPONS  SYSTEM  TRAINING  FACILITY  . 

BUILDING  ADDITION . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5»)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


SF 

SF 

LS 

LS 

LS 

LS 


17,550 

17,550 


100.00 


( 


200) 

610 

100) 

350) 

160) 


(NON -ADD 


2,570 
130 
2,700 
150 
2,850 
(  0) 


to.'  description  op  ►Aopoieb  construction 

One-story  reinforced  concrete  and  masonry  building  addition,  pile 
foundation,  concrete  floor,  high-bay  area,  built-up  roofing,  computer 
flooring,  monorail  hoist,  sound  attenuation,  fire  protection  system,  air 
conditioning,  utilities. 


11.  REQUIREMENT:  17,550  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  a  training  building  to  house  two  weapons  systems 


trainers  associated  with  the  upgrade  of  the  A-6  medium  attack  aircraft. 
(Current  mission.) 

REQUIREMENT:  Adequate  weapons  systems  training  facilities  to  support  the 


upgraded  A-6E  aircraft  designated  the  A-6E  SWIP  (System/Weapon  Improvement 
Program) .  Oceana  is  homeport  to  eight  deployable  and  one  training 
medium-attack  aircraft  squadrons.  All  Atlantic  Fleet  medium-attack 
squadrons  are  stationed  here.  The  A-6E  SWIP  is  an  improved  medium-attack, 
all-weatner  aircraft,  using  the  same  airframe  as  the  A-6E  but  with  several 
communications,  navigation,  weapons,  engine  and  other  systems  improvements 
to  make  the  aircraft  more  capable.  Appropriation  for  the  first  A-SE  SWIP 
aircraft  buy  of  ten  aircraft  was  approved  in  the  FY  1988  Aircraft 
Procurement,  Navy  budget.  The  aircraft  will  be  procured  over  a  two-year 
period.  This  aircraft  will  be  a  cost-effective  means  of  providing  a 
carrier -based,  all-weather  attack  aircraft  that  can  deal  with  today's 
hostile  anti-air  and  electronics  countermeasures  environment.  It  will 
serve  the  carriers'  main  mission  of  power  projection  until  it  is  replaced 

(Continued  on  DD  1391c) 
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1. COMPONENT 

NAVY 

FY  19_!LMILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION  ~ 

NAVAL  AIR  STATION,  OCEANA,  VIRGINIA 

|«.  PROJECT  TITLE 

B.  PROJECT  NUMBER  j 

WEAPONS  SYSTEM  TRAINING  FACILITY 

P-174 

11.  REQUIREMENT:  (Continued) 

by  the  A-6G  in  the  early  1990's  and  the  Advanced  Tactical  Aircraft  in  the 
late  U90's.  Facilities  are  required  to  support  the  introduction  of  the 
A-6E  SWIP  to  Oceana,  Squadron  flight  crews  need  to  learn  the  new  systems 
and  system  changes  to  ensure  the  aircraft  can  be  used  to  their  full 
potential  during  combat  situations. 

CURRENT  SITUATION:  All  training  buildings  at  Oceana  are  fully  utilized 
and  will  continue  to  be  as  long  as  the  older  A-6E  is  homeported  there. 

There  are  no  plans  to  completely  phase  out  the  A-6E  within  the  next  decade. 
Instead,  it  will  be  upgraded  to  A-6G  by  providing  new  engines,  improved 
missile  defense,  communication,  tactical  control  and  navigation, 
identification  friend  or  foe,  and  new  satellite  navigation  capability. 

The  cockpit  will  be  digital  vice  analog.  The  training  workload  will 
continue  for  the  A-6E  in  parallel  with  new  training  for  the  A-6E  SWIP.  No 
other  suitable  facility  at  Oceana  is  available  to  conduct  A-6E  SWIP 
aircraft  weapons  systems  training. 

IMPACT  IF  NOT  PROVIDED:  Oceana  will  be  unable  to  provide  adequate  weapons 
systems  training  for  squadron  flight  crews  flying  the  A-6E  SWIP  aircraft, 
jeopardizing  operational  effectiveness,  flight  safety,-  and  the  readiness 
posture  of  the  Atlantic  Fleet,  primary  carrier-based  attack  capability. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . 7-88 

(b)  Percent  Complete  as  of  January  1989 .  50 

(c)  Date-  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete . 6-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ _No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  135  ) 

(b)  All  Other  Design  Costs.... . . . (  40  ) 

(c)  Total .  175 

(d)  Contract . . . , . (  160  ) 

(e)  In-house... . (  15  ) 

(4)  Construction  start . . 1-90 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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RAGE  NO. 


7 


1.  COMPONENT  2.  DATE 

FY  19 _2fl.  MILITARY  CONSTRUCTION  PROJECT  DATA 
NAVY _ _  _ _ 

3.  INSTALLATION  AND  LOCATION  «.  PROJECT  TITLE 

NORFOLK  NAVAL  SHIPYARD,  ELECTRICAL  DISTRIBUTION  SYSTEM 

PORTSMOUTH.  VIRGINIA _ _  IMPROVEMENTS _ 

S.  PROORAM  ELEMENT  I  8.  CATEGORY  CODE  I  7.  PROJECT  NUM8ER  1 8.  PROJECT  COST  (8000) 


9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(8000) 

ELECTRICAL  DISTRIBUTION  SYSTEM  IMPROVEMENTS. 

LS 

- 

- 

8,760 

PRIMARY  AND  SECONDARY  SERVICE- . 

LF 

62,910 

54.00 

(3,410) 

SUBSTATIONS . 

LS 

- 

- 

(4,800) 

CAPSTANS  . 

LS 

- 

- 

(  550) 

SUBTOTAL  . 

- 

- 

- 

8,760 

CONTINGENCY  (5%)  . 

- 

- 

- 

440 

TOTAL  CONTRACT  COST . 

- 

- 

- 

9,200 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

500 

TOTAL  REQUEST . 

- 

- 

- 

9,700 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


-  (Non  adi 


10.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

New  and  upgraded  shore  power  and  industrial  outlets;  new  11.5  KV/460V, 

3750  KVA  substations  and  primary  and  secondary  distribution  line,  portable 
transformers,  electric  power  capstans;  upgrade  existing  substations  and 
switching  stations. _ _ 

11.  REQUIREMENT;  As  Requited; 

PROJECT:  Installs  high  and  low  voltage  electric  power  cables;  provides 
additional,  upgraded,  and  portable  substations  with  switchgear, 
transformer  pads,  and  duct  banks  along  the  waterfront  in  the  Controlled 
Industrial  Area  (CIA)  of  the  shipyard.  (Current  mission.) 

REQUIREMENT:  Adequate  and  reliable  electric  power  to  support  industrial 
and  ship  operations  in  the  overhaul  and  repair  of  all  classes  of  surface 
ships  (CGN ,  CVN,  CV)  and  submarines  (SSN  688).  Shore  power  requirements 
are  going  up  because  of  the  increasingly  dense  mix  of  modern  and  more 
complex  naval  vessels.  Industrial  power  requirements  are  also  continuing 
to  increase  as  a  result  of  this  mix.  Consequently,  the  shipyard  will  be 
unable  to  provide  the  waterfront  ship  and  industrial  electric  power 
requirement  for  the  projected  workloads  in  the  1990's. 

CURRENT  SITUATION:  The  shipyard  has  an  electric  power  deficiency  at 
various  locations  along  its  waterfront.  A  comparison  showing  actual  ship 
requirements  to  waterfront  available  power  has  been  analyzed  and 
substantiates  a  significant  shortfall  in  available  power.  This  problem  is 
further  compounded  by  technical  constraints  on  equipment  utilization.  For 
example,  Ship  service  and  industrial  power  must  presently  be  supplied  from 
separate  substations.  (Continued  on  DD  1391c) 
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1 . COMPONENT 

NAVY 

FY  19if_MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NORFOLK  NAVAL  SHIPYARD,  PORTSMOUTH, . VIRGINIA 

|4.  PROJECT  TITLi 

E.  PROJECT  NUMBER  | 

ELECTRICAL  DISTRIBUTION  SYSTEM  IMPROVEMENTS 

P-185 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION:  (Continued) 

The  shipyards'  present  workload  is  being  supported  by  continued  makeshift 
arrangements  such  as  using  portable  transformers  where  available  high 
voltage  exists,  curtailment  of  both  the  ships'  service  and  industrial 
operations,  shifting  ship  testing  schedules  to  avoid  exceeding  power 
capability,  and  utilising  all  available  resources  without  back-up 
capability  for  emergency  situations,  equipment  casualty  or  increased 
technical  requirements. 

IMPACT  IF  NOT  PROVIDED)  Inability  of  the  shipyard  to  meet  its  peacetime 

readiness  electric  power  requirements.  The  shipyard  will  experience  power 
shortfalls  with  greater  frequency  and  impact,  as  increasing  numbers  of 
more  complex  ships  enter  the  overhaul  ar.d  repair  cycle.  By  1991,  the 
shipyard  will  not  have  the  capability  to  support  the  electric  power 
requirements  for  simultaneous  overhauls  of  a  CVN,  CV,  CGN ,  and  two  SSN 

688' s.  An  emergency  docking  or  substation  failure  would  further  degrade 
the  shipyard's  capabilities  and  directly  impact  shore  and  industrial  power 
adequacy,  thus  delaying  those  ships  and  submarines  undergoing  overhaul  and 
repairs  their  availability  to  the-fleat. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1) 

Status: 

(a)  Date  Design  Started . 

.  1-38 

(b)  Percent  Complete  as  of  January  1989.... 

50 

(c)  Date  Design  35%  Complete . . 

.  11-88 

(d)  Date  Design  Complete.... . 

.  3-90 

(2) 

Basis: 

(a)  Standard  or  Definitive  Design: 

Yes 

No  X 

(b)  Where  Design  Was  Most  Recently  Used: 

_ N/A _  ; 

(3) 

Total  coat  (c)  ■  (a)  +  (b)  or  (d)  +  (e) : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Coats . 

(c)  Total.... . . 

($000) 

.(  275  ) 

.(  105  ) 

.  380 

(d)  Contract . . . . . 

(e)  In-house.. . . . 

.(  360  ) 

.(  20  ) 

(4) 

Construction  start . 

5-90 

(month 

and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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I 


1  .  COMPONENT 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


INSTALLATION  AND  LOCATION 

MARINE  CORPS  COMBAT  DEVEOPMENT  COMMAND. 
OUANTICO.  VIRGINIA 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/8# 
t>.  END  FY 

1994 


I  4 .  COMMAND 

I 

COMMANDANT  OF  THE 
MARINE  CORPS 


2.  DATE 


iS.  AREA  CONSTR. 
i  COST  INDEX 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICES 

ENLISTED  CIVILIAN  OFFICES 

ENLISTED  CIVILIAN  OFFICES 

KNLlSTtO  CIVILIAN 

614 

2941  1862  976 

144S  0  302 

666  418 

934 

3415  3011  I486 

2722  9  217 

766  664 

a.  TOTAL  ACREAGE  (  I 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  *•  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

Q.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  . 
m.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


7.  INVENTORY  DATA  It 0001 
(  #0.484) 


174.270 
21. #20 
7.480 
19.880 
29 . 4C0 
139.420 
388.070 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

171.20 


COM  OFFICERS  SCHOOL  ADON 
TOTAL 


9.940  SF 


3.480 

3.480 


DESIGN  STATUS 
START  COMF1  .ETE 


01/89 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
179.45  MIL  CPS  IN  URBANIZED  TERRN 
610.20  COMBAT  DEVELOPMENT  CENTER 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
179.48  LIVE  FIRE  RANGE 

740.74  CHILD  CARE  CENTER 
171.10  ACADEMIC  INSTR  FAC-OCS 


LS 

93.400  SF 


LS 

18,750  SF 
LS 


3.880 

J£*fl22 

19.850 


2.600 
3.000 
"  500 


11/BB  01/90 

12/88  06/90 


Davalop,  in  coordination  with  agancias  and  reprasantat Ives  of  othar 
services.  tha  doctmna,  tactics,  tachntquas  and  equipment  employed  by 
landing  forces  in  amphibious  operations;  support  Marina  Corps  raquiramants 
for  long  ranga  planning  by  Idantlfylng  requlrad  study  areas  and  by 
initiating  study  of  such  areas,  in  coordination  with  othar  government  and 
civilian  contract  study  of  agencies;  education  officers  in  tha  principles, 
tactics  and  techniques  of  warfare,  with  particular  emphasis  on  tha  landing 
force  aspects  of  amphibious  operations  in  air-ground  combat  forces  of  the 
Marina  Corps;  educate  staff  noncomm 1  so  1 oned  with  the  requisite 
responalbl 1 ities;  exercise  academic  supervision  over  all  Marine  Corps 
formal  schools  (less  recruit  training);  and  other  functions  as  directed 
by  the  Commandant  of  the  Marine  Corps . 


n.  -SAFETY 

B:  INSTALLATION  restoration 
C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (05H): 


(8000) 

0 

10.620 

1.230 


DO  FORM  139C 
1DCC76 


PAGE  NO. 


1.  COMPONENT 


NAVY 


FY  19  J1  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  INSTALLATION  and  location 

MARINE  CORPS  COMBAT  DEVELOPMENT  COMMAND, 


4.  PROJECT  TITLE 

COMMUNICATION  OFFICERS  SCHOOL 


QUANTICO,  VIRGINIA 

ADDITION 

5.  PROGRAM  ELEMENT 

8.  CATEGORY  COOE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (SOOO) 

0805796M 

171.20 

P-375 

3,450 

8.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOO) 

COMMUNICATION  OFFICERS  SCHOOL  ADDITION  .  .  . 

SF 

6,940 

- 

“  7W~ 

BUILDING  ADDITION . 

SF 

6,940 

96.00 

(  670) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(  70) 

SUPPORTING  FACILITIES . 

- 

- 

- 

2,370 

ELECTRICAL  UTILITIES  . 

LS 

- 

- 

(2,230) 

MECHANICAL  UTILITIES  . 

LS 

- 

- 

(  70) 

PAVING  AND  SITE  IMPROVEMENT . . 

LS 

- 

- 

(  70) 

SUBTOTAL  . 

- 

- 

3,110 

CONTINGENCY  (5%)  . 

- 

- 

- 

160 

TOTAL  CONTRACT  COST.  .  .  . 

- 

- 

- 

3,270 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

180 

TOTAL  REQUEST . 

- 

- 

- 

3,450 

EQUIPMENT  PROVIDED  PROM  OTHER  APPROPRIATIONS 

-(NO 

9-ADD) 

(  0) 

10  OESCRIP+lON  o£  ►Ao46sso  CONSTRUCTION 


Two-story  building  addition,  concrete  foundation  and  floods,  brick-faced 
concrete  masonry  walls,  built-up  roof,  fire  protection  system,  air 
conditioning,  utilities;  13  KV  electrical  loop  primary  feeder  system, 
switching  station. 


11.  REQUIREMENT:  25,030  SF.  ADEQUATE:  18,090  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Constructs  an  addition  to  the  Communication  Officers  School 
(COS).  (Current  mission. ) 

REQUIREMENT:  Adequate  and  properly-configured  facilities  to  accommodate 
effective  and  efficient  application  of  modern  training  technology  to 
enhance  the  COS's  training  mission.  The  COS  conducts  three  14-week  basic 
communication  officer  courses  each  year,  with  a  student  load  of  47  in  each 
class,  and  one  43-week  advanced  communication  officer  course  with  a 
student  load  of  45  students.  The  density  and  complexity  of  communication 
systems  and  equipment  employed  in  the  Fleet  Marine  Force  today  have 
increased  considerably  since  original  facilities  were  constructed, 
necessitating  state-of-the-art  facilities  to  accommodate  the  current 
instruction  programs. 

CURRENT  SITUATION:  Existing  COS  building  was  constructed  in  1954,  and  was 
adequate  to  accommodate  the  number  of  classes  and  students  until  a  few 
years  ago.  The  increased  number  of  students  and  support  personnel,  and 
the  increasingly  complex  state-of-thu-art  communication  systems  used  in 
combat  today,  results  in  overcrowding  of  the  existing  facilities.  The 

(Continued  on  DD  1391c) 
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384 


1. COMPOKfNT 


FY  19_MILITARY  CONSTRUCTION  PROJECT  DATA 


13.  INSTALLATION  and  location 


MARINE  CORPS  COMBAT  DEVELOPMENT  COMMAND,  QUANTICO,  VIRGINIA 


f4.  PROJICT  TITLt 


|  8.  PROJECT  NUMSIR 


COMMUNICATION  OFFICERS  SCHOOL  ADDITION 


P-375 


11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION:  (Continued) 

increased  training  mission  cannot  be  effectively  and  efficiently  carried 
out  in  existing  facilities  because  of  space  configuration,  inadequate 
space  and  utilities. 

IMPACT  IF  NOT  PROVIDED:  Students  will  be  deprived  of  adequate  classroom 
and  equipment  spaces,  adversely  affecting  classroom  environment  and 
students'  performance.  Instructors  will  be  unable  to  take  advantage  of 
new  technology  for  electronics  trainers  and  computer  assisted  instruction 
methods.  As  a  result,  communication  officers  assigned  to  the  Fleet 
Marine  Force  will  not  be  fully  prepared  to  carry  out  their  assigned 
functions  and  responsibilities. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started...... .  3-88 

(b)  Percent  Complete  as  of  January  1989 .  100 

(c)  Date  Design  35%  Complete . . .  8-88 

(d)  Date  Design  Complete... . . .  1-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


Total  cost  (c)  ■  (a)  +  (b>  or  (d)  +  (e) : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . 

(c)  Total . 

(d)  Contract . . . . . . . . 

(e)  In-house . 


(S000) 
60  ) 
4S  ) 
105 
80  ) 
25  ) 


(4)  Construction  start. 


4-90 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PA««  NO. 


II. COMPONENT 


FY  1922 _ MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  and  location 

NAVAL  SUPPLY  CENTER  CHEATHAM  ANNEX, 


|«.  MMONNll 
|  STRENGTH: 


A.  COMMAND 
MILITARY  SEALIFT 


a.  OATS 


S.  ANSA  CONST  A. 
COST INDEX 


PERMANENT 

STUDENTS 

supports: 

> 

o*«>ei9 

iHhirie 

CtVlW'A* 

ORRiCI* 

(NLtMO 

Civilian 

qss  iCI  R 

CIVIklAM 

5 

10 

158 

0 

0 

0 

12 

226 

7 

5 

10 

158 

o 

0 

0 

12 

294 

67 

•  A8  OP  9/30/88  5  IC  158  0  0  0  12  226  7 

b.  END  PY 19  94  5  10  158  0  0  0  12  294  67 

~  7  INVENTORY  DATA  (90001 

«.  total  acreage  Tenant  of  MSC 

b.  INVENTORY  TOTAL  AS  OP  30  SEP  1988  0 

e.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 0 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM . 18,500 

a.  AUTHORIZATION  INCLUOEO  IN  POU.OW1NG  PROGRAM .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS .  0 

g.  REMAINING  DEPICIENCY .  0 

h.  GRAND  TOTAL . 16,500 

8.  PROJECTS  REQUESTED- in  THIS  PROGRAM: 


CAT«aORV 

cooc 


P»OJ«CT  TtTci 


441.10  Survoy  Support  Facility 
TOTAL 


99,520  SF 


18,500  12/87 

18,500 


TOTAL 

-  418 
546 


OS/89 


9.  Future  Projects: 

a.  Included  .in  following  program:  Nona 

b.  Major  Planned  Next  Three  Years:  None. 


10.  Mission  or  Major  Functions:  Receive,  store,  pack,  and  ship  materials 
under  cognisance  of  the  Navy  supply  system,  especially  electronic  materials, 
equipment,  and  components. 

11.  outstanding  pollution  and  safety  deficiencies:  (S000) 

a.  Pollution  Abatement:  0 

b.  Installation  Restoration:  0 

c.  Occupational  safety  and  health  (OSH) :  0 
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i 


FY  19_2£  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  and  location 

NAVAL  SUPPLY  CENTER  CHEATHAM  ANNEX, 


4.  AAOJtCT  TITH 


9.  7AOOAAM  (LIMSNT 


7.  4AOJ9CT  NUMMH 


SURVEY  SUPPORT  FACILITY . 

BUILDING . 

LOADING  FACILITY  . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

RAILROAD . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL . • . . . 

CONTINGENCY  (Si) . 

TOTAL  CONTRACT  COST . . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . .  . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


On*-* tor y  ste«I  frame  metal  building,  concrata  foundation  and  floor, 
Masonry  and  natal  wall  panals,  natal  roof,  fir*  alarn  and  protaction 
aystama,  comprassad  air  ayataai,  crana,  nonorail  with  hoiata,  conveyor 
system,  cablt  raal  aupport  fraan,  loading  docks,  air  conditioning, 
utilities;  storaga  tanka;  railroad  extension;  loading  facility. 


11.  REQUIREMENT:  99.520  ST.  ADEQUATE:  0  -TP.  SUBSTANDARD:  0  SF. 
PROJECT:  Conatructa  a  facility  for  aaaanbling,  tasting,  and  loading 
on-board  ship  a  naw  ganaration  hydro- acoustic  aurvay  ayatan  and  support 
equipment.  (Naw  mission. ) 

REQUIREMENT:  Technological  developments  in  integrated  under*** 
aurvaillanca  syatana  (IUSS)  dictate  naw  techniques  and  hardwara  for 
hydrographic  and  acoustic  aurvay  ayatan*.  Tti***  survey  arrays  and  data 
collection  buoy*  mandat*  an  adequately  designed  facility  to  assanbla, 
test,  and  store  cables  and  electronic  component*,  such  as  hydroacoustic 
projectors,  and  a  transport  system  to  move  them  to  a  nearby  ship  barth. 
The  facility  needs  a  clean  room  for  array  assembly  and  tasting,  specially 
constructed  storaga  tanks  and  pans,  anvironmentally  controlled  storage 
areas  for  electronic  hardware,  end  service  by  a  railroad  spur. 

CURRENT  SITUATION »  There  are  no  existing  facilities  that  have  the  special 
capabilities  deemed  necessary  by  this  project,  nor  are  there  any  that  can 
b*  easily  converted  to  meet  this  mission. 


(Continued  on  DD  1391c) 
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1.  COMPONiNT 


NAVY 


3.  INSTALLATION  AND  LOCATION 


FV  19_MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVAL  SUPPLY  CENTER  CHEATHAM  ANNEX,  WILLIAMSBURG ,  VIRGINIA 


4.  P NOJtCT  TITLS 


S.  PSOJiCT  NUMIIH 


SURVEY  SUPPORT  FACILITY 


P-027 


I.  REQUIREMENT  t  (Continu'd) 

IMPACT  IF  NOT  PROVIDED i  Adequate  facilities  will  not  be  available  to 
support  the  important  dynamic  hydrographic  survey  program. 

12.  SUPPLEMENTAL  DATAi 


a.  Estimated  design  statust  (Project  design  conforms  to  Part  II  of 
Military  HandbooK  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  12-87 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete .  5-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Wan  Most  Recently  Used: 

(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) : 

(a)  Production  of  Plans  arid  Specifications. 

(b)  All  Other  Design  Costs . . 

(c)  Total . 

(d)  Contract-. . . . 

(e)  In-house . 


No  X 


(foqo> 

700  ) 
50  ) 
750 
700  ) 
50  ) 


(4)  Construction  stert. . . .  4-90 _ 

(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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1 .  COMPONENT 


3.  DATE 


FY  isso  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  and  location 

4.  COMMAND 

IB.  AREA  CONSTR. 
COST  INDEX 

NAVAL  WEAPONS  STATION, 

NAVAL  SEA  SYSTEMS 

YORKTQWN.  VIRGINIA 

COMMAND 

.92 

B.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 

b.  END  FY 

1994 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICE*  ENLISTED  CIVILIAN  OFFICER  ENLISTED  CIVILIAN  OFFICER  ENLISTED  CIVILIAN 


enlisted 

CIVILIAN 

849 

841 

1841 

1898 

7.  INVENTORY  DATA  ($000) 


TOTAL  ACREAGE  (  10.924) 

INVENTORY  TOTAL  AS  OF  30  SEP  *•  . 

AUTHORIZATION  NOT  VET  IN  INVENTORY . 

AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  . 

PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

REMAINING  DEFICIENCY . 

GRAND  TOTAL 


109.340 

49 . 890 

21.420 

0 

31.880 

38.290 

243.430 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATEGORY 

C0D8  PROJECT  TITLE 

. SCOPE . 

COST 

ISOOOI 

DESIGN 

START 

STATUS 

COMPLETE 

212.30 

MISSILE  FACILITY 

74.180 

SF 

11.100 

09/87 

02/89 

421.72 

HARM  MISSILE  MAGAZINE 

9.180 

SF 

2.900 

03/88 

08/69 

421 .72 

MISSILE  MAGAZINE 

18.  170 

SF 

4,920 

01/88 

12/89 

421.72 

TACIT  RAINBOW  MISSILE  MAGS 

TOTAL 

11.090 

SF 

2.9QO 

21,420 

03/88 

12/69 

LS 

LS 

24,070  SF 
26, 180  SF 
LS 


piiPEnEFFriSF 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

143.30  ORDNANCE  OPS  BLDG 

316.10  TOMAHAWK  TEST  CELL 

421.72  MISSILE  MAGAZINES 

421.72  HARPOON  MISSILE  MAGAZINES 

421.72  COUNTERMEASURE  MAGS 


Receive.  store,  overhaul ,  test.  Modify  explosives  end  accomplish  other 
relates  work  pertaining  to  anmunltlon,  expendable  ordnance  Items,  and/or 
weapons  and  technical  ordnance  material.  Overhaul,  test,  and  assemble 
mines,  torpedoes,  advanced  uhdereeas  weapons  and  guided  missiles.  Act  as 
designated  overhaul  point  for  repair,  refurbishment ,  and  retrofit  of 
specified  missiles.  Receive,  inspect,  monitor,  assemble,  alter,  store, 
and  issue  classified  ordnance/weapons .  Conduct  ressarch  and  development 
studies  of  explosive  compositions  and  processes. 


900 

2.050 

4,750 

4,600 

4.500 


I  jiiwiiraKr:  ^mworna  w  i 

nNTMIYTii  TYfCI  (Til 


INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


1,820 

0 


00  FORM  1  WO 
10*079 


PAG*  NO.  309 


1. COMPONENT 


2.  DAT! 


NAVY 


3.  INS  ’  llation  ano  LOCATION 
NAVAL  WEAPONS  STATION, 


S.  PROORAM  ILIMSNT 


FY  19  MILITARY  CONSTRUCTION  PROJECT  DATA 


4.  PROJECT  TITLS 

HARM  MISSILE  MAGAZINE 


S.  PROJECT  COST  (SOOO) 

2,900 


I.  COST  UTMATf  I 


ITEM 

U.*M 

OUANTITY 

UNIT 

COST 

HARM  MISSILE  MAGAZINE . 

SP 

9,160 

- 

MAGAZINE  . 

SP 

9,160 

130.00 

LOADING  DOCK  . 

LS 

- 

RAILROAD  SIDING.  ....  . 

LS 

- 

- 

SUPPORTING  FACILITIES . 

- 

- 

- 

UTILITIES . 

LS 

- 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

SUBTOTAL  . 

- 

- 

- 

CONTINGENCY  (51)  . 

mm 

TOTAL  CONTRACT  COST . 

- 

- 

SUPERVISION,  INSPECTION  «  OVERHEAD  (5.51).  . 

- 

- 

- 

TOTAL  REQUEST . 

- 

- 

EQUIPMENT  PROVIDED  PROM  OTHER  APPROPRIATIONS 

-{NO 

fJ-ADD) 

1,790 
(1,190) 
(  250) 

(  350) 

830 
(  240) 

(  590) 


2,900 
(  0) 


One  earth-covered  reinforced  concrete  five-bay  eiaaile  magasine,  16-foot 
wide  doors,  loading  platform,  access  ramp,  railroad  siding,  grounding 
system,  fire  protection  system  and  alarms,  utilities. 


11.  REQUIRE* NT:  85,410  SF.  ADEQUATE:  76,250  SF.  SUBSTANDARD:  £  SP. 
PROJECT:  Constructs  one  missile  storage  magasine.  (Current  mission.) 
REQUIREMENT:  Adequate  magasine  storage  space  for  HARM  missiles  in  the 
all-up-round  (AUR)  configuration.  Yorktown  is  the  east  coast  intermediate 
level  maintenance  and  storage  activity  for  these  air-launched  missiles. 
Maintenance,  storage  and  issue  of  the  AUR  weapons  at  Yorktown  will 
continue  throughout  the  life  of  the  missiles.  Additional  magasines  will 
be  required  in  the  future,  based  on  the  growing  inventory  needed  to 
support  the  fleet  out  of  Norfolk. 

CURRENT  SITUATION:  No  magasine  space  is  available  to  satisfy  the 
increased  storage  requirements  for  the  missiles.  Adequate  missile 
magasines  approved  in  recent  Military  Construction  Programs  will  be  fully 
utilised  for  their  intended  purpose  of  storing  other  air-launched 
missiles.  There  has  been  a  shortage  of  magasine  space  at  Yorktown  since 
the  late  1970's  when  the  Navy  stopped  storing  ammunition  at  the  St. 

Juliens  Creek  Annex  for  safety  reasons.  Prior  to  completion  of  the 
magasines,  missiles  will  be  kept  on  rail  car  sidings  at  higher  security 
risk  to  the  weapons. 

(Continued  on  DD  1391c) 
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PREVIOUS  COITIONS  MAY  SC  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO.  •  Q 


1  COMPONENT 

NAVY 

FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

a.  oats 

3.  installation  and  LOCATION 

NAVAL  WEAPONS  STATION,  YORKTOWN,  VIRGINIA 

4.  TAOJSCT  TITLt 

S.  PAOJSCT  NUMLf  a  I 

HARM  MISSILE 

MAGAZINE 

P-439 

11.  REQUIREMENTS  (Continued) 

IMPACT  If  NOT  PROVIDED t  Insufficient  storage  space  for  he  air  launched 
weapons  could  affect  readiness  and  security  of  missiles  and  increase 
maintenance  requirements  on  components. 

12.  SUPPLEMENTAL  DATAs 

a.  Estimated  design  status s  (Project  design  conforms  to  Part  II  of 

Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Statuss 

(a)  Date  Design  Started . 3-88 

(b)  Percent  Complete  as  of  January  1989 .  60 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete. .  8-89 


(2)  Bacist 

(a)  Standard  or  Definitive  Designs  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Usedt  _ N/A _ 


(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e)  s  ($000) 

(a)  Production  of  Plans  and  Specifications . ( _ 0_) 

(b)  All- Other  Design  Costs. . (  205  ) 

(c)  Total .  205 

(d)  Contract . . . ( _ 5_) 

,  (e)  In-house . (  200  ) 


(4)  Construction  start . . 1-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PftlVIOUS  SOITIONS  MAY  SC  USSO  INTSANALLY 
UNTIL  SXHAUSTSO 


f  AO«  NO. 


2.  DAT* 


FY  19_1  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location 
NAVAL  WEAPONS  STATION, 


S.  PROGRAM  ELCMCNT 


4.  PROJECT  TITLE 


7.  PROJECT  NUMBER 


9.  COST  ISTIMATIS 


ITEM 

U/M 

QUANtlT> 

UNIT 

COST 

COST 

($000) 

MISSILE  FACILITY  . 

SF 

74,160 

8,620 

ASSEMBLY  AND  TEST  BUILDING . 

SF 

72,550 

96.00 

(  6,950) 

PERSONNEL  SUPPORT  BUILDING  . 

SF 

1,510 

165.00 

(  250) 

ENTRY  CONTROL  BUILDING  . 

SF 

100 

200.00 

(  20) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(  1,050) 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

- 

(  350) 

SUPPORTING  FACILITIES . 

- 

- 

- 

1,400 

UTILITIES . 

LS 

- 

- 

(  600) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  800) 

SUBTOTAL  . 

- 

- 

- 

10,020 

CONTINGENCY  (5%)  . 

_ 

• 

500 

TOTAL  CONTRACT  COST . 

- 

- 

- 

10,520 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

580 

TOTAL  REQUEST . 

- 

- 

11,100 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

!J-ADD) 

(  0) 

One-story  steel  frame  building,  insulated  metal  panel  walls,  built-up 
roof,  concrete  foundation  and  floor;  blast  resistant  reinforced  concrete 
test  cells  and  doors,  earth  covered  reinforced  concrete  equipment  control 
rooms,  building  lightning  and  grounding  protection  system;  overhead 
traveling  crane,  fixed  jib  cranes,  and  material  handling  monorail  system; 
environmental  control  system,  compressed  air  and  nitrogen  systems,  fire 
protection  system,  utilities,  emergency  power  supply,  intercommunication 
system;  single-story  steel  frame  and  metal  support  buildings,  concrete 
floors  and  foundations,  built-up  roofs. 


11.  REQUIREMENT:  74,160  SP.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SP. 
PROJECT:  Constructs  facility  for  assembly,  testing  and  maintenance  of 
STANDARD  missiles  including  loading  into  vertical  launch  system 
canisters.  (Current  mission.) 

REQUIREMENT:  Adequate  facility  in  which  SM^l  and  SM-2  STANDARD  missiles 
can  be  assembled,  fleet  returns  can  be  reworked  and  those  SM-2  missiles 
selected  for  vertical  launch  configuration  can  be  inserted  into 
canisters.  Capability  is  necessary  for  removing  fleet  returned  vertical 
launch  system  missiles  from  canisters  when  intermediate  level  maintenance 
(ILM)  is  required.  The  SM-2  is  an  improved  version  of  the  SM-1  and  is 
intended  for  the  AEGIS  missile  cruisers.  The  SM-2  has  a  larger  warhead 
and  greater  range  and  is  less  susceptible  to  electronic  jamming.  Yorktown 
will  maintain  the  SM-2  which  can  be  configured  for  the  vertical  launch 

(Continued  on  DD  1391c) 
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PREVIOUS  COITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1.  COMPONENT 

NAVY 

FY  ig  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  WEAPONS  STATION,  YORKTOWN,  VIRGINIA 

|4.  PROJECT  TITLE 

5.  PROJECT  NUMBER  f 

MISSILE  FACILITY 

P-417 

11.  REQUIREMENT:  (Continued) 

system.  Vertical  launch  canister  loading  and  unloading  requires 
facilities  with  much  greater  space  and  explosive  limits  than  normal 
maintenance  operations.  The  workload  for  the  SM-2  will  increase  steadily 
through  1990  and  will  stabilize  in  1991.  Operational  readiness  tests  and 
continuity  checks  require  six  test  cells. 

CURRENT  SITUATION :  The  present  facility  was  built  in  1964,  and  is 
operating  under  an  explosive  safety  criteria  that  does  not  meet  safety 
design  standards  currently  in  effect.  The  maintenance  workload  for  1986 
was  over  1,000  missiles.  The  workload  for  1991  will  be  over  1,750 
missiles.  The  present  facility  cannot  meet  requirements  beyond  1989. 
Compounding  this  problem  is  the  introduction  of  vertical  launch  STANDARD 
and  TOMAHAWK  Missiles,  and  the  Vertical  Launch  ASROC  (VLA)  Torpedo  to  the 
CG-47,  DD963 ,  and  DDG51  class  ships.  This  will  require  facilities  for 
canister  loading  operations.  Initially,  the  workload  was  met  with  an 
existing  TOMAHAWK  facility  on  a  shared  basis.  However,  safety  regulations 
do  not  allow  liquid  fueled  TOMAHAWK  and  solid  fueled  STANDARD  and  ASROC  to 
be  worked  in  the  building  at  the  same  time.  Workload  for  STANDARD  and 
TOMAHAWK  increase  rapidly  through  1993.  Construction  of  thi3  project 
would  provide  a  dedicated  facility  for  all  STANDARD  Missile  ILM  and 
canister  loading  operations,  allowing  sole  use  of  the  existing  fa  ility 
for  VLA,  and  use  of  the  present  ILM  facility  for  TOMAHAWK  missile 
assembly.  All  three  weapons  systems  will  have  facilities  to  meet  their 
projected  requirements. 

IMPACT  IF  NOT  PROVIDED:  STANDARD  missile  maintenance  and  assembly  will 
continue  to  be  accomplished  in  an  outdated  facility  which  does  not  meet 
current  explosive  safety  design  standards.  Fleet  readiness  requirements 
of  new  vertical  launch  STANDARD  missiles  will  not  be  met. 

12 .  SUPPLEMENTAL  DATA; 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . . .  9-87 

(b)  Percent  Complete  as  of  January  1989 . 95 

(c)  Date  Design  35%  Complete .  11-88 

(d)  Date  Design  Complete . 2-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAT  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


1.  COMPONENT  2.  DATE 

FY  1912_  MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY _ _ _ _ 

3.  INSTALLATION  AND  LOCATION  4.  PROJECT  TITLE 

NAVAL  WEAPONS  STATION, 

YQRKTOWN.  VIRGINIA, . . . .  jBJSSI&EMaS&ZIHB _ 

5.  PROGRAM  ELEMENT  6.  CATEGORY  COOE  7.  PROJECT  NUMBER  1 8.  PROJECT  COST  ($000) 


9.  COST  ESTIMATES 


MISSILE  MAGAZINE . 

MAGAZINE . . 

TEST  FACILITY . .  . 

LOADING  PLATFORM . . 

BUILT-IN  EQUIPMENT . 

SUPPORTING  FACILITIES  . 

UTILITIES  . 

PAVING  &  SITE  IMPROVEMENT,  DEMOLITION  .  . 

SUBTOTAL . 

CONTENGENCY  (5%) . 

TOTAL  CONTRACT  COST  . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%)  . 

TOTAL  REQUEST  . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One  earth-covered  reinforced  concrete  five-bay  missile  magazine,  16-foot 
wide  doors,  concrete  foundation  and  floor,  loading  platform,  access  ramp, 
grounding  and  intrusion  detection  system,  utilities,  access  roads; 
one-story  reinforced  concrete  and  masonry  building,  concrete  foundation  and 
floor,  concrete  blast  doors,  equipment  control  room,  bridge  crane,  loading 
platform,  access  ramp,  grounding  system,  lightning  protection,  intrusion 
detection  system,  heating  and  air  conditioning,  utilities,  fire  protection 
system. 


U/M 

QUANTITY 

UNIT  COST 

COST  ($000) 

SF 

18,170 

3,770 

SF 

9,160 

131.00  (1,200) 

SF 

9,010 

144.00  (1,300) 

LS 

- 

(  370) 

LS 

- 

(  900) 

- 

- 

670 

LS 

- 

(  200) 

LS 

- 

(  470) 

- 

-  . 

4,440 

- 

- 

220 

- 

- 

4,660 

- 

- 

260 

- 

- 

4,920 

-(NON 

-ADD)  (  0) 

11.  REQUIREMENT:  18,170  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 

PROJECT:  Constructs  one  magazine  and  a  test  facility  in  support  of 
classified  weapons  systems.  (New  mission.) 

REQUIREMENT:  The  General  Accounting  Office  report  of  23  July  1983  pointed 
out  that  a  lack  of  suitable  test  resource  planning,  organization  structure, 
management  emphasis  and  intelligence  support  could  seriously  degrade  the 
services  ability  to  test  the  actual  performance  capabilities  of  current  and 
emerging  systems.  The  Department  of  Defense  and  Navy  have  placed  greater 
emphasis  on  development  of  increasingly  sophisticated  and  classified 
weapons  systems.  These  developments  require  a  corresponding  expansion  of 
test  and  storage  facilities  to  assure  readiness  for  introduction  of  the 
systems  into  the  fleet.  These  facilities  must  meet  unique  operational, 
security,  and  safety  requirements  which  are  not  currently  available. 

Further  information  is  on  file  for  inspection  by  authorized  personnel  upon 
request.  (Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USEO  INTERNALLY 
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LO 


1.  COMPONENT 

NAVY 

FY  19ii_MIL!TARY  CONSTRUCTION  PROJECT  DATA 

J.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  WEAPONS  STATION,  YORKTOWN,  VIRGINIA 

14.  PROJECT  TITLE 

S.  PROJECT  NUMBER  1 

MISSILE  MAGAZINE 

P-472 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION t  There  are  no  existing  facilities  available  to  provide 
all  the  specialized  features  necessary  to  meet  the  requirements  needed  to 
perform  development  and  operational  test  and  evaluation  reviews. 

IMPACT  IP  NOT  PROVIDED :  The  Navy  will  not  have  adequate  test  and  storage 
space  available  to  introduce  newly  developed  classified  weapons  and 
systems  to  the  fleet.  Use  of  existing  facilities  will  not  insure 
classified  weapons  survivability  against  enemy  threats. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  1-88 

(b)  Percent  Complete  as  of  January  1989 . 35 

(c)  Date  Design  35%  Complete.. .  11-88 

.■(d)  Date  Design  Complete . 12-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  290  > 

(b)  All  Other  Design  Costs . (  20  ) 

(c)  Total . . .  310 

(d)  Contract . . . . ; . (  290  ) 

( e)  In-house . (  20  ) 


(4)  Construction  start .  • _ 4-90 


(month  and  year) 

.  b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PAOE  NO. 


396 


1. COMPONENT 

NAVY _ 

FY  19 _UL  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

4.  PROJECT  TITLE 

NAVAL  WEAPONS  STATION, 

5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

■ 

8.  PROJECT  COST  (S000) 

BviiWiKiFHHIHH 

_ 421.12 _ 

—  PrJIS _ 

_ 

K 

9.  COST  ESTIMATES 


ITEM 

UNIT 

COST 

— 

cos: 

ISOOO) 

TACIT  RAINBOW  MISSILE  MAGAZINES . 

SF 

11,060 

- 

1,900 

MAGAZINES . 

SF 

11,060 

144.00 

(1,590) 

LOADING  DOCKS .  .  . 

LS 

- 

- 

(  *  '» 

SUPPORTING  FACILITIES . 

- 

- 

- 

,  :0 

UTILITIES . 

LS 

- 

- 

(  j~»0) 

PAVING  AMP  SITE  IMPROVEMENT . 

LS 

- 

- 

(  230) 

SUBTOTAL . . 

- 

- 

- 

2,260 

CONTINGENCY  (5%)  . 

- 

- 

- 

110 

TOTAL  CONTRACT  COST . 

- 

- 

- 

2,370 

SUPERVISION,  INSPECTION  6  OVERHEAD  (5.5%).  . 

- 

- 

- 

130 

TOTAL  REQUEST . 

- 

- 

- 

2,500 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-  (NO 

*~ADD) 

(  0) 

10.  DESCRIPTION  OF  >ROPoSe6  CONSTRUC+ION 


Two  earth-covered  reinforced  concrete  three-bay  magazines,  16-foot  wide 
doors*  concrete  foundation  and  floor,  concrete  loading  platform,  access 
ramp,  intrusion  detection  system,  fire  protection  and  alarm  systems, 
utilities. 


11.  REQUIREMENT:  U,060  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Constructs  two  missile  storage  magazines.  (New  mission.) 
REQUIREMENT:  Adequate  facilities  to  support  the  Yorktown  designation  for 
storage  and  processing  of  new  weapons  systems  and  conducting  specialized 
fleet  introduction  support.  TACIT  RAINBOW,  one  such  new  system,  is  a 
radar-hunting  missile  that  employs  advanced  stand-off  weapon  technology  in 
operating  against  air-defense  systems.  Storage  and  maintenance  of  the 
TACIT  RAINBOW  weapons  system  and  related  storage  for  service  to  the  fleet 
requires  additional  and  upgraded  facilities. 

CURRENT  SITUATION:  Yorktown  is  designated  as  the  east  coast  storage  and 
issue  point  for  the  TACIT  RAINBOW  weapons  system.  There  are  no  available 
magazines  to  satisfy  this  new  operational,  security,  and  safety 
requirement. 

IMPACT  IF  NOT  PROVIDED:  The  Navy  will  not  have  adequate  maintenance  and 
storage  space  available  to  introduce  and  provide  on-going  support  to  the 
fleet  for  this  newly  developed  weapons  system. 


(Continued  on  DD  1391c) 
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PAGE  NO. 


C 

y 


1.  COMPONENT 

NAVY 

FY  19_?LmIUTARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  WEAPONS  STATION,  YORKTOWN,  VIRGINIA 

|4.  PROJECT  TITLE 

B.  PROJECT  NUMBER  I 

TACIT  RAINBOW  MISSILE  MAGAZINES 

P-478 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190#  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started... . . .  3-88 

(b)  Percent  Complete  as  of  January  1989. .  35 

(c)  Date  Design  35%  Complete...... .  10-88 

(d)  Date  Design  Complete . 12-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 

(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  60  ) 

(b)  All  Other  Design  Costs . (  10  ) 

(c)  Total .  70 

(d)  Contract . . (  60  ) 

( e)  In-house . (  10  ) 

(4)  Construction  start . . . . 4-90 _ 

(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PASS  NO. 


\ 
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398 


s 


1.  COMPONENT 

NAVY 

FY 

1990  MILITARY  CONSTRUCTION  PROGRAM 

| 2 .  DATE 

1 

3.  INSTALLATION  AND  LOCATION 

NAVAL  HOSPITAL. 

4.  COMMAND 

NAVAL  MEDICAL 

5.  AREA  CONSTR. 

!  COST  INDEX 

BREMERTON.  WASHINGTON 

COMMAND 

i  1.14 

I 

6.  PERSONNEL 
STRENGTH 

PERMANENT 

STUDENTS 

SUPPORTED 

OFFICIR 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

A.  A$  0* 

08/30/88 

135 

320 

254 

0 

0 

0 

0 

0 

0 

709 

b.  END  FY 

1884 

149 

292 

254 

0 

0 

0 

0 

0 

L. - 

0 

895 

7.  MVBfTOflY  DATA  #000) 


A.  TOTAL  ACREAGE  (  4») 

b.  INVENTORY  TOTAL  AS  OF  30  SK  U .  27. MO 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  0 

d.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  1,000 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  0 

g.  REMAINING  DEFICIENCY .  3.850 

n.  GRAND  TOTAL .  '.4.810 


8.  PROJECTS  REOUESTEO  IN  THIS  PROGRAM: 


CATEGORY 

— £22* _  _ PROJECT  TITLE _ 

721.12  BACHELOR  ENLISTED  OUARTERS 
TOTAL 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  QB  MAJOR  FUNCTIONS: 

Provldaa  inpatiant  and  outpatiant  nalath  cara  for  activa  duty  Navy  and 
Marina  Corps  paraonnal ,  Faoaral  Uniformad  Sarvicas  parsonnal ,  and  othar 
authorizad  banaf tciariaa 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: (Spool 
A:  POLLUTION  ABATEMENT  10 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH);  0 


■  sson.. 


COST 

tSOOO) 


LS 


is&i 


DC  SI  ON  STATUS 
START  COMPLETE 

05/88  03/89 


1.000 


DO  FORM  IJtO 
1 DEC 78 


PAGE  NO.  3  9  9 


1.  COMPONENT 

NAVY 


PY  ,990  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  A NO  LOCATION 

PUGET  SOUND  NAVAL  SHIPYARD. 
BREMERTON,  WASHINGTON 


i  4 .  COMMAND 


NAVAL  SEA  SYSTEMS 
COMMAND 


IS.  AREA  CONSTR. 
COST  INDEX 

1.14 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICES 

ENLISTED 

_ 

CIVILIAN 

OFFICES 

enlisted 

CIVILIAN 

OFFICES 

ENLtSTtO 

CIVILIAN 

183 

1418 

11880 

0 

0 

0 

280 

8000 

0 

183 

1418 

11880 

0 

0 

0 

280 

8000 

0 

6.  PERSONNEL 
STRENGTH 

a.  AS  OP 
09/30/M 

b.  END  PY 

1994 


TOTAL 


19999 

19999 


7.  INVSNTORY  DATA  tBOOO) 


( 


a.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OP  30  SEP  99  . 

e.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  . 

AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 
REMAINING  DEFICIENCY . 


1.393) 


•  - 

f . 

9- 


n.  GRAND  TOTAL 


309.030 

30.480 

21,200 
1 ,  TOO 
3.700 
91,390 
487,470 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATtOOPY 

COPE 

213.70 
740 . 74 


PROJECT  TITLE 


SCOPE 


INDUST  SPT  COMPLEX 
CHILD  CARE  CENTER 
TOTAL 


INC  I 


93.000  SF 
LS 


COST 

aooot 


20.200 

1,000 


DESIGN  STATUS 
START  COMPLETE 

05/88  09/89 


21.200 


9.  future  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 


813.20  DRY  DOCK  UTILITIES  UPGRADE 

TOTAL 

LS 

1.700 

1.700 

11/88  09/89 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

93.10  INACTIVE  SUB  MOVING  FAC 

LS 

2,700 

4 13 . 10  DR YDOCK  SUPERFLOOD 

LS 

1.000 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Maintenance  and  overhaul  of  aurfaca  ships  up  to  and  inci'uding  attack 
carriers,  and  attack  and  flast  ballistic  missiia  submarinas.  Logistic 
support  provldad  includas  conversion,  ovarhaui ,  repair,  alterations, 
and  drydocking  of  surface  ships  and  modern ' submar ines .  The  yard  also 
provides  support  for  air  and  submarine  warfare  weapon  systems. 


11.  OUTSTANDING  POLLUTION. AND  SAFETY  DEFICIENCIES:  ($000) 

A:  POLLUTION  ABATEMENT  930 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


DO  PONM  ISM 
10CC78 


PAGE  NO.  4  00 


1.  COMPONENT 


PY  19.22.  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


a.  installation  ano  location 
PUGET  SOUND  NAVAL  SHIPYARD, 
BREMERTON,  WASHINGTON 


a.  amoonam  clsmint  a.  catiooay  cooi 


4.  paojsct  titli 

INDUSTRIAL  SUPPORT  COMPLEX 
( INCREMENT  I) 


7.  MOJtCT  NUMMR  I.  PAOJICT  COST  ($000) 


0702 22«N 


213.70  P-620 


».  cost  trmsATis 


20,200 


INDUSTRIAL  SUPPORT 

INDOSTRIAL  BUILDING . 

BATTERY  SHOP . 

PICK  AND  DRY  DOCK  UPGRADE . 

TRAINING  ENCLOSURE  PIT  AND  FOUNDATION.  .  . 

TECHNICAL  OPERATING  MANUALS . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES,  PURE  WATER  PIPELINE  . 

PAVING  AND  SITE  IMPROVEMENT ,  DEMOLITION.  . 

SUBTOTAL . . . 

CONTINGENCY  (51)  . 

TOTAL  CONTRACT  COST . . 

SUPERVISION,  INSPECTION  t  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


u/m  quantity 


48,000 

15,000 


( 

4, 

800) 

( 

1, 

640) 

( 

3, 

610) 

( 

650) 

( 

600) 

( 

1, 

200) 

5, 

740 

{ 

3, 

250) 

( 

1, 

610) 

880) 

19,150 

1.050 


20,200 

(  0) 


Two  structural  stael  buildings,  high  and  low-bays,  innsr  and  outer  natal 
wall  siding,  r$ inf oread  concrete  foundations  and  floors,  bridge  cranes,  pur« 
water  pipeline,  fire  protection  system,  air  conditioning,  high-efficiency 
ventilation  system,  utilities;  emergency  power  generators,  radiological 
shielding,  loading  docks,  security  system,  chilled  water  coolers, 
compressed-air  system;  training  enclosure  pit;  utility  tunnel;  demolition  ol 
three  buildings. 


11.  REQUIREMENT;  140,750  SF.  ADEQUATE;  77,750  SF.  SUBSTANDARD:  0  SF. 
PROJECT;  Provides  the  first  of  three  increments  of  an  industrial  support 
couples.  Upgrades  Pier  3  to  provide  simultaneous  berthing  of  a  NIMITZ  clast 
carrier  and  a  TRIDENT  submarine.  Upgrades  utilities  at  Dry  Docks  4  and  5 
and  relocates  e  battery  shop.  Constructs  training  enclosure  pit  with 
foundation.  (Current  mission.) 

REQUIREMENT;  Adequate  and  properly-configured  facilities  to  support  the 
increasing  number  of  nuclear  vessels  scheduled  for  refueling  and  ovarhauls, 
end  to  support  new  wort  assigned  to  the  shipyard.  This  facility  will  be 
able  to  support  the  Trident  submarine  missile  eon/ersion  and  ovarhauls, 
refuelings,  and  nuclaar  carrier  (CVN-70,  VINSON)  and  cruisar  overhauls 
beginning  in  September  1990.  The  first  increment  will  construct  a 
waterfront  support  facility  for  support  of  engine  room  steaming  operations, 
chilimd  water,  emergency  power  requirements,  tool  issuing  shop  and  office 
•paces.  A  second  increment  will  construct  a  support  office  and  shops  and  a 
dockside  nuclear  repaid  facility  for  repair  of  components  and  processing  of 

(Continued  on  DD  1391c) 


'°"M  1 
DUi  o«C7$l 

*/«•<•»  t,  MVMI* 


AftCVIOUl  COITIONS  MAY  ei  USSO  INTSRNALLY 
UNTIL  CXNAUSTCO 


pass  no. 


401 


rr  COMPONENT 


1 2.  DATE 


NAVY  |  - 

a.  installation  ano  location 


FY  19-!LmILITARY  CONSTRUCTION  PROJECT  DATA 


PUGET  SOUND  NAVAL  SHIPYARD,  BREMERTON,  WASHINGTON 
4.  RROJICT  TITl* 

INDUSTRIAL  SUPPORT  COMPLEX  (INCREMENT  I) 


|  s.  rrojict  NUMSIR 


P-620 


11.  REQUIREMENT:  (Continued) 

liquid  and  solid  wastes.  The  third  increment  will  install  ateara  boilers  and 
associated  piping. 

CURlUtNT  SI TO ATI ON t  The  dry  dock  and  pier  areas  currently  have  portable 
shacks  because  of  a  lack  of  permanent  facilities.  Inefficiencies  and 
reductions  in  productivity  exist  because  of  a  lack  of  control  over  material 
and  work  areas,  a  major  problem  in  a  crowded  waterfront.  It  is  estimated 
that  90  percent  of  the  portable  shacks  in  tfas  area  around  Dry  Docks  4  and  5 
and  Pier  3  will  be  eliminated  by  this  projsct.  The  existing  support 
services  in  the  area  are  not  sufficient  to  support  the  currently  scheduled 
workload  for  Dry  Docks  4  and  S  and  Pier  3  during  the  early  1990s. 

Slectrlcal  and  pure  water  service  at  Pier  3  cannot  support  simultaneous 
berthing  of  a  NIMITS  class  carrier  and  a  TRIDENT  submarine.  Presently,  test 
steam  service  is  not  available  to  support  the  one  to  three  TRIDENT  class 
submarines  to  be  overhauled  beginning  in  the  fall  of  1992. 

IMPACT  IF  NOT  PROVIDED t  The  shipyard  will  be  unable  to  effectively  perform 
the  work  assigned,  in  a  timely  manner.  This  will  result  in  schedule 
slippages,  higher  costa,  adverse  affects  to  overhaul  completion  dates,  and 
ultimately  to  Fleet  readiness. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Oesign  Guide.") 

(1)  Status: 

(a)  Date  Design  Started . . .  5-88 

(b)  Percent  Complete  as  of  January  1989 .  40 

(c)  Date  Design  35%  Complete . . .  9-88 

(d)  Date  Design  Complete . . . . .  9-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Was  Moat  Recently  Used: 

(3)  Total  eost  (c)  ■  (a)  ♦  (b)  or  (d)  +  (e) : 


L  eost  (c)  ■  (a)  ♦  (b)  or  (d)  +  (e) :  (S000) 

Production  of  Plans  and  Specifications . (  1000  ) 

All  Other  Design  Costs . (  600  ) 

Total . . .  1600 

Contract . . (  1540  ) 

In-house . (  60  ) 


(4)  Construction  start . . .  12-89 _ 

(month  and  year) 

b.  Equipment  associated  with  this  project  which-  will  be  provided 
from  other  appropriations:  None. 


|AJ  1  DSC  7«  I 


1391c 


RAtVIOUS  KOITIONS  may  si  ussd  intirnally 
UNTIL  IXHAUSTIO 


PAOI  NO. 


1  .  component 

NAVY 

1 

!  ** 

iggo  MILITARY  CONSTRUCTION  PROGRAM 

la. 

DATE 

3.  installation 

ANO  LOCATION 

| 4 .  COMMAND 

i 

.5. 

1 

AREA  CONSTR. 
COST  INDEX 

PUGET  SOUND 

NAVAL  SUPPLY 

CENTER.  NAVAL  SUPPLY  SYSTEMS 

BREMERTON. 

WASHINGTON 

j  COMMAND 

1  .  14 

6.  PERSONNEL 
STRENGTH 

AS  OF 
08/30/88 
b.  END  FT 
1984 


PERMANENT 


STUDENTS 


SUPPORTED 


CIVILIAN  0FFIC8R  INLISTtD  CIVILIAN  OMICIP  CNLISTID  CIVILIAN 


7.  INVENTORY  DATA  ($0001 


a.  TOTAL  ACREAGE  ( 

0.  INVENTORY  TOTAL  AS  OF  30  SEP  SB  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

0.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

g.  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL . 


1.  PROJECTS  REQUESTED  IN  THIS  PROGRAM 


26 . 360 
6,860 
680 

0 

14,000 

7.020 

54,850 


CAT1GORY 

_  C006  _ PROJECT  T 

811.60  EMERGENCY  GENERATORS 

total 


DESIGN  STATUS 
START 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

812.30  ELEC  DIST  UPGRADE 

441.30  HAZ  8  FLAMMAbLE  STOREHS 


1.600 

12,400 


Provides  a  wide  variety  of  supply  and  support  aarvlcaa  to  numaroua  Navy 
aetivitias  in  tha  gaograpnic  araa,  activa  and  raaarva  flaat  units. 

Military  Saaiift  Command  and  Coast  Guard  snips,  and  salactad  itams  for  tna 
Pacific  araa  Flaat  Ballistic  Missila  Program.  Diract  supply  point  for  tna 
Dafanaa  Supply  Agancy  and  Oafansa  Fual  Supply  Point  for  bulk  patroiaum 
products.  Tha  cantor  is  a  storage  point  for  Navy  Propositioned  War 
Stock 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

0 

0 

0 


DO  FORM  1J90 
10CC7ft 


PAGE  NO.  4  05 


1 .  COMPONENT  ! 

FY 

NAVI 

1990  MILITARY  CONSTRUCTION  PROGRAM 

i2- 

DATE 

3.  INSTALLATION  AND  LOCATION 

■ 4 .  COMMAND 

5. 

AREA  CONSTR. 

NAVAL  STATION, 

COMMANDER  IN  CHIEF, 

COST  INDEX 

EVERETT,  WASHINGTON 

!  PACIFIC  FLEET 

_ 1 _ 

1  .  14 

6.  PERSONNEL 
STRENGTH 

•.  AS  OF 

09/30/88 
b.  END  FY 
1994 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICES  ENLISTED 

CIVILIAN 

OFFICES 

ENLISTED 

CIVILIAN 

OFFICES 

ENLISTED  civilian 

0  0 

0 

0 

0 

0 

0 

o 

o 

0 

407  7117 

620 

0 

0 

0 

0 

o  i  o 

---  -  ■  — 

8144 

7.  INVENTORY  DATA  ($000) 


( 


a.  total  acreage 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

0.  authorization  reouestec  in  this  program  .  . 
«.  AUTHORIZATION  included  in  following  program 
f  .  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

B.  REMAINING  DEFICIENCY . 

h .  GRAND  TOTAL 


272) 


20.780 
170,820 
1 1.200 
22. 180 
62.280 
67,200 
384, 100 


a.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

COW 

812.30 


■  rpqjicLTjTn. 


..ssar.s. 


COST 

ISOOOI 


CARRIER  PIER  (PHASE  III) 
TOTAL 


LS 


■11*209 


DESIGN  STATUS 
ST  apt  complete 

07/88  09/86 


11,200 


9.  FUTURE  PROJECTS: 

-  A.  INCLUDED  IN  FOLLOWING  PROGRAM 


131 . IS 

COMMUNICATIONS  FACILITY 

6.180  SF 

1.650 

06/85 

09/88 

730. 10 

SECURITY  8  FIRE  STATION 

6,930  SF 

1.750 

06/85 

09/88 

8 12. 30 

CARRIER  PIER  SUPPORT 

LS 

1 1 , 960 

07/85 

09/86 

932.20 

UTILITIES  ANO  SITE  IMPROVS 

LS  _ 

...  6.790 

07/85 

11/88 

TOTAL 

22. ISO 

6  MAJOR  PLANNED  NEXT  THREE  YEARS: 

8  12. 30 

CVBG  SUPPORT  COMPLEX 

LS 

14.280 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Provia*  homeport  facilities  and  logiatic  support  for  warships  and 
auxiliaries  of  ths  Pacific  Float.  Provide  narpor  and  waterfront 
facilities,  exchange,  personnel,  athletic  and  recraat lonal .  berthing, 

and  massing  services. 


11  -  OUTSTANDING  POLLUTION. AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B;  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


OD  FORM  1390 
1 DEC 76 


PAGE  NO. 


404 


1,  component 


NAVY 


3.  INSTALLATION  and  location 
NAVAL  STATION, 


FY  19,21  MILITARY  CONSTRUCTION  PROJECT  DATA 


4.  PROJECT  TITLI 


•.  CATEGORY  CODE 

7.  PROJECT  NUMBIR 

a.  PROJECT  COST  ISOOO) 

812.30 

P-087 

11,200  . 

•.  COST  ISTIMATCS 


CARRIER  PIER . 

UTILITY  CONNECTIONS . 

UTILITIES  DISTRIBUTION  SYSTEMS  . 

PIER  PENDERING  .  .  .  . . 

SUBTOTAL  . 

CONTINGENCY  (5%) . . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  6  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . . . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY 


10,110 
(  4,150) 
(  3,300) 
(  2,660) 
10,110 
510 

10,620 

580 

11,200 

N-ADD) (  0) 


Utility  piping  and  connections;  pier  fendering. 


11.  REQUIREMENT:  As  Required. 

PROJECT:  Constructs  pier  utilities  distribution  systems  for  steam, 
electricity,  compressed  air,  wastewater,  potable  water,  and  saltwater; 
provides  utilities  connections  and  pier  fendering.  (New  mission.) 
REQUIREMENT:  Adequate  berthing  facilities  and  utilities  to  homeport  an 
Aircraft  Carrier  Battle  Group  (CVBG)  as  part  of  the  Navy's  strategic 
homeporting  initiative  in  the  Pacific  Northwest. 

CURRENT  SITUATION:  Naval  Station  Everett  is  a  homeport  under 
construction.  Prior  increments  have  provided  facilities  needed  to  meet  a 
portion  of  the  base  infrastructure  and  berthing  requirements.  However, 
completion  of  these  facilities  is  required  to  provide  adequate  support  for 
the  CVBG. 

IMPACT  IF  NOT  PROVIDED:  The  carrier  pier  will  be  incomplete  and  unable  to 
support  the  CVBG.  Essential  protective  fendering  will  not  be  in  place, 
increasing  the  risk  of  damage  to  ships  and  the  pier.  Utilities  service 
will  not  be  available. 


(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USEO  INTERNALLY 

UNTIL  exhausted 


PAGE  NO. 


1 . COMPONINT 

NAVY 

FY  19!£_MILITARY  CONSTRUCTION  PROJECT  DATA 

3,  DATS 

3.  INSTALLATION  AND  LOCATION 

NAVAL  STATION,  EVERETT,  WASHINGTON 

A.  PAOJSCT  TlTLt 

S.  PRCJSCT  NUMBER  | 

CARRIER  PIER 

(PHASE  III) 

P-08- 

1 

1.  COMPONENT 
NAVY 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION  i4.  COMMAND 

NAVAL  UNDERSEA  WARFARE  ENGINEERING  STATION  ' 

KEYPORT,  WASHINGTON 


NAVAL  SEA  SYSTEMS 
COMMAND 


5.  AREA  CONSTR. 
COST  INDEX 

1  .  14 


PERMANENT 

STUDENTS 

• 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFF  ICW 

.  .  J 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

20 

302 

3270 

0 

0 

0 

6 

0 

0 

20 

287 

3240 

0 

0 

0 

0 

0 

0 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 

b.  END  FY 

1994 


TOTAL 


3592 

3547 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  4,939) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  .  80,590 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  10,930 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  1,830 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  18.500 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  21,150 

g.  REMAINING  DEFICIENCY .  43,050 

h.  GRAND  TOTAL .  176.070 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 


PROJECT  TITLE 


COST 

SCOPE _  ISOOO) 


DESIGN  STATUS 
START  COMPLETE 


721.11  BEO  MODERNIZATION 
TOTAL 


16,000  SF  _ .1 ,850  05/88  09/88 

1,850 


9.  FUTURE  PROJECTS: 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 


213.51 

SUB  WPNS  SYSTEM  SHOP 

74,400  SF 

10. 100 

1  1/88 

01/90 

216.77 

AUTOMATED  MATRL5  HDLG  FAC 

28,490  SF 

7.300 

06/86 

06/88 

730. 10 

FIRE  STATION 

7,690  SF  _ 

1,100 

08/86 

04/87 

TOTAL 

18.500 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

136.65 

HELICOPTER  PAD 

LS 

400 

151.10 

PIER  IMPROVEMENTS 

LS 

2,500 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Proof,  taat,  and  avaUjata  underwater  waapona,  weapons  ays tarns,  and 
componanta;  exarc  is#  assign  cognlzanca  of  undarwatar  waapon  sya tarns 
acoustic  and  tracking  rangas  and  aasoclatad  ranga  squlpmant;  provide 
anglnaaring  and  tachnieal  support  sarvicas  for  dasignatad  undarssa 
warfare  programs;  provlda  material  and  logistics  support  for  assigned 
weapon  systems,  weapons  or  components;  act  as  In-service  engineering 
agent  for  designated  undersea  waapons  systems. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: (SSSfi) 
A:  POLLUTION  ABATEMENT  600 

B:  INSTALLATION  RESTORATION  10,040 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


DD  FORM  1390 
1DEC76 


PAGE  NO. 


407 


1.  COMPONENT 


FY  19_i°  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


NAVY _ I  _ 

3.  INSTALLATION  AND  LOCATION 

NAVAL  UNDERSEA  WARFARE  ENGINEERING 
STATION ,  KEYPORT,  WASHINGTON _ 

5.  PROGRAM  ELEMENT  I  6.  CATEGORY  CODE 


4.  PROJECT  TITLE 

BACHELOR  ENLISTED  QUARTERS 
, _  MODERNIZATION _ 

I  7.  PROJECT  NUMBER  |S.  PROJECT  COST  ($000) 


0702096N 


721.11  I  P-7S2 

8.  COST  ESTIMATES 


SUPPORTING  FACILITIES.  .  . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

COST 

COST 

ISOOO) 

SF 

16,000 

51.  0C 

820 

- 

- 

- 

850 

LS 

- 

- 

(  690) 

LS 

- 

(  160) 

- 

- 

- 

1,670 

- 

- 

- 

80 

- 

- 

- 

1,750 

- 

-■ 

- 

100 

- 

- 

- 

1,850 

NON-ADI 

)  (  0) 

10.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Building  alterations  and  modernization  including  partitions,  new  ceiling, 
wall  and  floor  finishes;  seismic  upgrade;  fire  protection  system, 
ventilation,  utilities;  24  two-bedroom  modules  with  private  bathrooms, 
lounges,  laundry,  storage. 

Grade  mix;  67  E1-E4,  13  E5-E6.  Total:  80. 


11.  REQUIREMENT:  141  PN.  ADEQUATE:  141  PN.  SUBSTANDARD:  80  PN. 
PROJECT:  Modernizes  billeting  3paces  to  provide  adequate  billeting  for  80 
personnel  assigned  to  the  station.  (Current  mission.) 

REQUIREMENT:  Adequate  housing  for  141  enlisted  personnel. 

CURRENT  SITUATION:  Existing  adequate  berthing  capacity  of  141  spaces 
includes  80  substandard  spaces  requiring  modernization.  There  is  no  new 
construction  requirement  at  this  station.  After  modernization  of  the 
spaces  requested  by  this  project,  billeting  requirements  will  be 
satisfied.  All  projected  space  requirements  are  revalidated  annually  by  a 
new  survey,  which  updates  planning  projections. 

IMPACT  IF  NOT  PROVIDED:  Overcrowding  of  adequate  facilities  will 
continue,  and  some  station  personnel  will  be  required  to  live  in 
substandard  housing  below  the  minimum  standard  of  adequacy,  to  the 
detriment  of  morale  and  career  retention  efforts. 


(Continued  on  DD  1391c) 
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PACE  NO. 


408 


1.  COMPONENT 
NAVY 


90 


FY  ift  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location 


NAVAL  UNDERSEA  WARFARE  ENGINEERING  STATION, 
4.  PROJECT  TITLE  " 


KEY PORT,  WASHINGTON 

Is.  PROJECT  NUMBER. 


BACHELOR  ENLISTED  QUARTERS  MODERNIZATION 


P-752 


12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Militiry  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . 5-88 

(b)  Percent  Complete  as  of  January  1989 . 100 

(c)  Date  Design  35%  Complete .  7-88 

(d,  Date  Design  Complete. .  9-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  90  ) 

(b)  All  Other  Design  Costs . . . .  (  95  ) 

(c)  •  Total . ; .  185  ' 

(d)  Contract . (  180  ) 

(e)  In-house . ( _ 5_) 

(4)  Construction  start . 12-89 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


page  no. 


1 .  COMPONENT 
NAVY 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


|  2.  DATE 

l 


3.  INSTALLATION  AND  LOCATION  14.  COMMAND  15.  AREA  CONSTR . 


!  COST  INDEX 

NAVAL  RADIO  STATION  VIM  CREEK,  '  NAVAL  TELECOMMUNI-  I 

OSO.  WASHINGTON _ _ j  CATIONS  COMMAND _ j  1.20 


6.  PERSONNEL 
STRENGTH 

PERMANENT 

STUDENTS 

SUPPORTED 

1 - 

OFFICER 

enlisted 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

a  A$  OF 

09/30/88 

1  1 

2 

47 

0 

0 

0 

0 

0 

0 

50 

b.  END  FY 

1994 

1 

2 

47 

0 

0 

0 

0 

0 

0 

50 

7.  INVENTORY  DATA  SOOO) 


a.  TOTAL  ACREAGE  (  4.941) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  86  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

B.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL  . 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


10.710 

0 

1.200 

0 

0 

0 

11.910 


CATEGORY 

CODE 

PROJECT  -ITLE 

SCOPE 

COST 

(Sooo) 

DESIGN 

START 

STATUS 

COMPLETE 

811 .60 

stand-by 

TOTAL 

GENERATOR  PLANT 

1 .400  SF  _ 

1.200 

1  .200 

0S/B8 

07/89 

9.  FUTURE  PRoi/cTS* 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 
NONE 

'  B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
NONE 


10.  MISSION  DR  MAJOR  FUNCTIONS: 

Managa.  oparata,  and  maintain  thosa  facllitias.  systams,  aquipmants  and 
davlcas  nacaasary  to  provlda  raqulsita  communications  for  tha  command, 
oparatlonal  controll,  and  administration  of  tha  Naval  Establ ishmant;  to 
managa.  oparata  and  maintain  thosa  facllitias  of  tha  Dafansa  Communica¬ 
tions  Systam  as  assignsd. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: (SOOO) 
A:  POLLUTION  ABATEMENT  10 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


DD  FORM  1390 
10SC76 


PAGE  NO. 


410 


1 1 . COMPONENT 


FY  19_2£  MILITARY  CONSTRUCTION  PROJECT  DATA 


1 3.  INSTALLATION  ANO  LOCATION 


|  4.  PROJECT  TITLE 


NAVAL  RADIO  STATION  JIM  CREEK, 


IS.  PROGRAM  ELEMENT  8.  CATEGORY  CODE 


7.  PROJECT  NUMBER 


8.  PROJECT  COST  (SOOO) 


9.  COST  ESTIMATES 


STAND-BY  GENERATOR  PLANT  . 

BUILDING  . 

GENERATOR . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  f,  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

QUANTITY 

UNIT 

COST 

COST 

($000) 

SF 

1,400 

- 

840 

SF 

1,400  ! 

50. 0C 

(  70) 

LS 

_  ! 

- 

(  770) 

- 

- 

- 

250 

LS 

- 

- 

(  160) 

LS 

- 

- 

(  90) 

- 

- 

- 

1,090 

- 

- 

- 

50 

- 

- 

- 

1,140 

- 

- 

- 

60 

- 

- 

- 

1,200 

-  ( 

NON-ADC 

i 

)  (  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One- story  metal  building,  concrete  foundation  and  floor,  diesel  generator, 
fuel  tanks,  fire  protection  system,  utilities;  access  road. 

HI  REQUIREMENT:  1,400  SF.  ADEQUATE:  cTSI\  SUSTANDARD:  £  SF. 

PROJECT:  Provides  building  to  house  an  emergency  generator  and  related 
electrical  switchgear  for  transfer  of  critical  technical  load  on  failure 
of  primary  power.  (Current  missio  .) 

REQUIREMENT:  Adequate  stand-by  electric  power  is  an  absolute  necessity 
for  the  radio  transmitter  during  primary  power  outages  to  permit 
continuous  strategic  very  low  frequency  (VLF)  broadcast  communications  for 
the  Eastern  Pacific  Ocean. 

CURRENT  SITUATION:  The  existing  generator  is  30  years  old  and  does  not 
have  nor  can  it  be  refitted  for  automatic  start  capability  upon  primary 
power  loss.  Manual  starting  procedure  takes  approximately  ten  minutes 
under  normal  conditions. 

IMPACT  IF  NOT  PROVIDED:  The  strategic  VLF  broadcast  communications  for 
the  Eastern  Pacific  Ocean  via  radio  would  be  disrupted  for  extended 
periods  of  time,  rendering  the  facility  inadequate  to  fulfill  it's  primary 
mission.  Urgent  essential  information  would  be  delayed  in  transmission, 
rendering  ineffective  the  Naval  vessels  in  the  Eastern  Pacific  Ocean, 
jeopardizing  national  defense. 


^Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PNoin  l,  aot  itto 


1.  COMPONENT 


NAVY 


FY  IS  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  OATE 


3.  INSTALLATION  ano  location 

NAVAL  RADIO  STATION  JIM  CREEK,  OSO,  WASHINGTON 


4.  PROJECT  TITLE 

STAND-BY  GENERATOR  PLANT 


S.  PROJECT  NUMBER 

P-070 


12 .  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Projact  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  5-S8 

(b)  Percent  Complete  as  of  January  1989 .  40 

(c)  Date  Design  35%  Complete . 10-88 

(d)  Date  Design  Complete . 7-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 

(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e) :  (>000) 

(a)  Production  of  Plans  and  Specifications . (  55  ) 

(b)  All  Other  Design  Costs . . . . .  (  50  ) 

(c)  Total .  105 

(d)  Contract . (  95  ) 

(e)  In-house... . (  10  ) 

(4)  Construction  start . . . . 3-90 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PREVIOUS  SOITIQNS  MAY  BE  USER  INTERNALLY 
UNTIL  BXHAUSTBO 


paoe  no. 


1.  COMPONENT 


FY  19JL2 _ MILITARY  CONSTRUCTION  PROGRAM 


a.  installation  and  location 
NAVAL  COMMUNICATION  DBTACH«NT, 


4.  COMMAND 

NAVAL  TB18COMNUNI- 


a.  OATS 


8.  A  RCA  CONST  R. 
COST INOtX 


«.  PERSONNEL  permanent  stuosnts  supporteo 

8TRINOTM:  — — - - - - - - - 

o»»  ei«  aik'i’io  c'k'k'««i  o*'eu  imaMD  Civx....  «w«.'»t«o  civh 

..  A8OP»/30/88 

to.  END  PY  19  94  OPERATIC  Vt  THE  J.S.  kIR  POCK 

_ _ 7.  INVENTORY  DATA  tSPOM  _ 

a.  total  acreage  TirunE  oT  Air  Fores 

b.  INVENTORY  TOTAL  At  OP  30  SEP  1988  0 

«.  AUTHORIZATION  NOT  YCT  IN  INVENTORY .  0 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM . 3,500 

a.  AUTHORIZATION  INCLUDED  IN  POLLOW1NG  PROGRAM .  0 

(.  PLANNEO  IN  NEXT  THREE  PROGRAM  YEARS .  0 

•.  REMAINING  OEPICIENCY .  0 

l>.  QRANO  TOTAL . 3,500 

S.  PROJECTS  REQUESTS O  IN  THIS  PROORAM: 


aPOJICT  TITUI 


TOTAL 


811.45  Utilities  Support  Upgrade 
TOTAL 


COST 

23f(QN  STATUS 

9C  0*1 

19090) 

STAMT 

COMFlKTC 

LS 

3,500 

3,500 

06/88 

02/89 

9.  Fut 


a.  Included  in  following  program:  None. 

b.  Major 'Planned  Next  Three  Years:  None. 


10.  •  Mission  Major  Functions:  As  an  activity  of  the  Naval 
telecoms HMUsations  system,  manages,  operates,  and  maintains  those 
facilities,  systems,  equipment  and  devices  necessary  to  provide  requisite 
communications  for  the  command,  operational  control,  and  administration  of 
the  Naval  establishment!  to  manage,  operate,  and  maintain  those  facilities 
and  equipment  of  the  Defense  telecomsMinications  system  and  the  Coast  Guard 
as  assigned!  and  to  perform  such  other  functions  as  may  be  directed  by  the 
Chief  of  Naval  Operations. 

11.  Outstanding  pollution  and  safety  deficiencies;  (8000) 

a.  Poll  n  A  sent:  0 

be  -Ml  Hat:'  Restoration:  0 

c.  Occupational  safety  and  health  (OSH) :  0 


DOiosc*?*  1390 
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pace  no. 
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1.  COMPONENT 


2.  OAT* 


*.  enOOAAM  ILCMCNT 

03031MM _ 

BRSwfiBBB 

am. 


FY  19  J2.  MILITARY  CONSTRUCTION  PROJECT  DATA 


I*,  installation  AND  LOCATION 
NAVAL  COMMUNICATION  DETACHMENT, 


4.  PAOJICT  T1TL1 


UTILITIES  SUPPORT  UPQaan* 


•.  OORT  MTSSATCS 


a.  PAOJICT  COST  laoooi 


-Liflfl 


•TIM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(WOO) 

UTILITIES  SUPPORT  UPGRADE . 

LS 

- 

- 

3,160 

SUBTOTAL  . 

- 

3,160 

CONTINGENCY  (S«)  . 

• 

160 

TOTAL  CONTRACT  COST . 

- 

— 

e» 

3,320 

SUPERVISION,  INSPECTION  «  OVERHEAD  (5.5%).  . 

- 

• 

em 

ISO 

TOTAL  REQUEST . 

- 

- 

- 

3,500 

EQUIPMENT  PROVIDED  PROM  OTHER  APPROPRIATIONS 

-(NO 

K-ADO) 

(  0) 

— 

500  KW  primary  power  generator,  concrete  pad*  500  and  two  100  KW  emergency 
generators  at  three  locations,  concrete  pads;  associated  transformers, 
switchgear,  fuel  tanks;  building  addition,  air  conditioning. 

lT!  REQUIREMENT!  As  Required^ 

PROJECT:  Provides  additional  primary  power  generation  capacity  at  power 
plant;  emergency  back-up  power  at  the  communication  operations  building, 
the  transmitter  site,  and  the  receiver  site;  additional  air  conditioning 
at  the  transmitter  site.  (Current  mission.) 

REQUIREtCNT:  Adequate  utilities  support  for  the  Navy's  high  frequency 
(HP)  transmitters  and  receivers  on  Ascension  Island  to  support  various 
Atlantic  fleet  operations  in  the  South  Atlantic  Ocean,  for  reliable 
communications,  there  must  be  sufficient  primary  power  plant  generating 
capacity,  back-up  power  at  each  of  the  three  component  communications 
•  ites*  air  conditioning  for  communications  equipment. 

CURRENT  SITUATION:  Adequate  primary  power  at  the  power  plant  is  not 
available  for  the  Navy  beyond  that  required  for  the  Air  Force  missions  on 
Ascension  Island.  Presently,  there  is  insufficient  back-up  power  at  the 
communication  operations  building,  the  transmitter  site,  and  the  receiver 
site  for  the  communications  system  dedicated  to  Navy  use.  At  the 
transmitter  site,  there  is  insufficient  air  conditioning.  The  Navy's 
needs  for  electric  power  exceed  the  spare  capacity  available  from  the  Air 
force  assets. 
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AAIVIOUI  COITIONS  MAT  SI  USCO  INTI  ANALLY 
UNTIL  CXHAUSTtO 


PAOI  NO.  4  •  1 

4  !  4 


1 .  COMPONENT  ! 

j  2.  DATE  i 

PY  1M0  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 

3.  INSTALLATION  AND  LOCATION  4.  COMMAND 

5.  AREA  CONSTR. 

COST  INDEX 

NAVAL  COMMUNICATION  STATION.  HAROLD  E  HOLT  NAVAL  TELECOMMUNI- 

CXMOUTH.  AUSTRALIA  CATIONS  COMMAND 

1  .46 

«.  personnel 
strength 

i.  as  or 

OO/SO/M 
b.  CND  rv 

1004 


PERMANENT  STUDENTS  SUPPORTED 


omen  i  (NtiSTie  civilian  omen  cnlistio  |  civilian  ofpicer  ,  enlisted  civilian 


A.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  SO  SEP  00  . 

C.  AUTHORIZATION  NOT  VET  IN  INVENTORY . 

0.  AUTHORIZATION  REOUESTED  IN  THIS  PROORAM  .  . 
«.  AUTHORIZATION  INCLUDED  IN  FOLLOW! NO  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROORAM  YEARS  .  . 

g.  REMAINING  DEFICIENCY . 

h.  QRANO  TOTAL 


r  MvnrroRY  data  iioooi 


(  10.188) 


04.200 

4,400 

010 

0 

3.300 
2,500 
85. ISC 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATEGORY 

COO*  PROJECT  TITLE 

SCOPE 

COST 

(90001 

OESICN  STATUS 
START  COMPLETE 

843.10  FIRE  PROTECTION  SYSTEM 

LS 

_ *10 

06/86  OT/89 

TOTAL 

610 

ITPHTLIOPI  ^^EMgflMMilBtiMRWm-inilBBninnB-^M 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

6 .  MAJOR  PLANNED  NEXT  THREE  YEARS: 

843.10  FIRE  PROTECTION  SYSTEM 

LS 

3.360 

• 

ProviMi  commano  ana  control  coimnumcc. ions .  *rup-To-snora  aarvic*  tc.  tn* 
FlNt.  ana  sata'tta  eoiMun ic«t ions,  using  •Ktraniaiy  lav  fraauancias.  nign 
fraquancias.  end  satalita  tarminal  oquipmant.  Primary  art*  covarao  is  tn« 
South vast  Pacific  ana  Indian  OcaNsn. 


A:  POLLUTION  ABATER 

8:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH) 


(8000) 

0 

0 

0 


PAGE  NO. 


DO  FORM  18*0 
10IC7* 


1.  COMPONENT  15  0ATE 

FY  1M0  MILITARY  CONSTRUCTION  PROGRAM  I 

NAVY 

3.  INSTALLATION  ANO  LOCATION  j  4 .  COMMAND  ,5.  AREA  CONSTR . 


!  COST  INDEX 

naval  underwater  systems  center.  !  space  and  naval  warfare 

ANDROS  ISLANO .  BAHAMAS  |  SYSTEMS  COMMAND  3. SI 


6.  PERSONNEL 
STRENGTH 

PERMANENT 

STUDENTS 

SUPPORTED 

a.  AS  OF 
00/30/88 

b.  END  FY 

Off  id* 

s 

OFFICER 

ENLISTED  | 

CIVILIAN 

TOTAL 

WB 

10 

833 

B 

msa 

80 

784 

1904 

1 

12 

833 

IS 

i 

KB 

50 

75® 

7.  INVENTORY  DATA  #0001 


a.  TOTAL  ACREAGE  (  894 ) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  19  . 

C.  AUTHORIZATION  NOT  VET  IN  INVENTORY . 

a.  authorization  requested  in  this  proqram  . 

•.  AUTHORIZATION  incluoeo  in  following  proqram  .  .  . 

f.  planned  in  next  three  program  years  . 

g.  REMAINING  deficiency . 

h.  QRANO  TOTAL 


«.  PROJECTS  REQUESTED  IN  THIS  PROQRAM: 


CATBoORv 

—£221 _  _ PROJECT  TITLE _ 

«?3.18  PHYSICAL  SECURITY  IMPROVES 
TOTAL 


A.  INCLUDED  IN  FOLLOWING  PROQRAM 
NONE 

8.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

811.28  POWER  PLANT  MODERNIZATION  LS  4.950 


IQ.  MISSION  OR  MAJOR  FUNCTIONS! 

Dhc  watar  tast  ana  •vduauon  facility  for  making  undarwatar  acoustic 
•aasurmanta,  tatting  and  calibrating  sonars,  and  providing  accurata 
undarwatar,  surfaca.  and  in-air  tracking  data  on  surfaca  snips,  submarinas 
aircraft  and  waapona  in  support  of  tha  US  Navy's  anti-suPmarina  warfara 
aao  undarsaa  raaaarcn  and  davalopmant  programs,  and  for  asw  flaat 
assassmant  and  oparational  raadinass. 


IT POLLUTION  ABATEMENT  0 
8:  INSTALLATION  RESTORATION  0 
C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


-SCQfE 


COST 

ISOOOI 


LS 


140 


4.140 


DESIGN  STATUS 
START  COMPLETE 

04/88  OQ/89 


38,900 

3.730 

4.140 

0 

4.980 

5,000 

53,730 


do  form  ino 

10CC76 


PAGE  NO 


.41 


1. COMPONENT 


FY  19 Jifl.  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  OAT* 


3.  INSTALLATION  AND  LOCATION 

naval  underwater  systems  center, 


'  vm  <  V  \  #?  l  o  j  :  f * ;  * . v 


8.  PROGRAM  ELEMENT 


■ii.iiirl'M' 


4.  PROJECT  TITLE 


7.  PROJECT  NUMBER 


I.  COST  ESTIMATES 


ITEM 

- ! 

U/M 

PHYSICAL  SECURITY  IMPROVEMENTS . 

LS 

ALARM  CONTROL  BUILDING . 

SF 

FENCING  . 

LF 

LIGHTING . 

LS 

GATES  . 

LS 

TONERS . 

LS 

TECHNICAL  OPERATING  MANUALS  . 

LS 

SUPPORTING  FACILITIES  . 

- 

UTILITIES . . . 

LS 

PAVING  AND  SITE  IMPROVEMENT  . 

LS 

SUBTOTAL . . . . 

- 

CONTINGENCY  (51) . 

- 

TOTAL  CONTRACT  COST  . 

- 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%)  .  . 

- 

TOTAL  REQUEST  . 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS. 

quantity 


480.00 


( 

480) 

( 

340) 

( 

490) 

( 

140) 

( 

420) 

( 

150) 

(  640) 

(1,070) 


3,730 

190 


(1,770) 


One-story  masonry  building,  concrete  foundation  and  floor,  prestressed 
concrete  roof,  air  conditioning,  utilities,  50-KW  emergency  generator? 
chain  link  security  fencing;  security  lighting;  road,  automated  vehicle 
and  personnel  gates,  concrete  foundations  for  closed  circuit  monitoring; 
towers;  utilities. 


11.  REQUIREMENT;  As  Required. 

PROJECT;  Provides  physical  security  protection  at  several  of  the  Atlantic 
Undersea  Test  and  Evaluation  Center  (AUTEC)  range  sites  on  Andros  Island. 
(Current  mission.) 

REQUIREMENT;  An  adequate  and  effective  security  system  integrating 
physical  and  electronic  systems  for  a  controlled  perimeter  barrier  at  each 
of  the  crucial  areas  and  to  alert  security  personnel  of  unwarranted 
encroachments  on  the  confines.  AUTEC  is  a  complex  of  three  underwater 
measurement  ranges  (weapons,  acoustic,  and  a  fleet  operational  readiness  j 
accuracy  check  site)  located  off  Andros  Island.  AUTEC’ s  combination  of 
shore  and  underwater  range  facilities  make  it  possible  to  test  and  evaluate 
total  anti-submarine  warfare  (ASW)  combat  systems.  Mainland  facilities  at  i 
various  locations  on  Andros  Island,  have  minimal  features  for  perimeter 
physical  security  resulting  in  critical  Navy  assets  being  vulnerable  to 
terrorist  or  criminal  actions.  This  center  must  preclude  these  actions 
from  threatening  its  capability  to  perform  its  mission  by  controlling 
unauthorised  access  to  classified  test  data  and  documents,  military 
aircraft,  and  vital  equipment  and  utilities.  (Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  SS  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAQE  NO. 


1.  COMAONINT 

NAVY 

FY  19_!LmIUTARY  CONSTRUCTION  PROJECT  DATA 

3.  DATS 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  UNDERWATER  SYSTEMS  CENTER,  ANDROS  ISLAND,  BAHAMAS 

«.  PROJtCT  TITLi 

PHYSICAL  SECURITY  IMPROVEMENTS 

S.  MOJtCT  NUMSCR 

P-301 

— 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION!  AUTEC  consists  of  six  active  land-based  sites  on 
Andros  Island.  The  main  base  and  five  separate  down -range  installations 
are  from  ten  to  thirty  miles  apart  and  remotely  located  along  a  deep  ocean 
trench  on  the  eastern  shore  of  Andros  Island.  Together  they  function  as 
an  arena  for  support  of  the  Navy's  ASW  and  undersea  research  and 
development  programs.  Most  sites  have  mission  critical  facilities  and 
physically  unrestricted  shorelines,  some  have  three  to  four  strands  of 
barbed  wire  fencing  around  portions  of  the  site,  and  wharf  and  pier 
facilities  are  unprotected. 

IMPACT  IF  MOT  PROVIDED i  Because  of  its  remoteness,  AUTEC  has  no  external 
alternative  and  emergency  security  measures  available.  Tne  potential  will 
continue  for  unauthorised  individuals  or  groups  to  gain  access  to  mission 
critical  facilities  to  perpetrate  acts  of  espionage,  sabotage,  theft  or 
violence  with  little  risk  of  detection  or  apprehension.  Such  actions  could 
threaten  the  safety  of  the  Navy  Including  loss  of  facilities,  as  well  as 
compromising  national  security  by  enabling  hostile  forces  to  nullify 
weapons  design  prior  to  their  initial  operational  capability. 

ADDITIONAL:  A  bilateral  agreement  between  the  U.S.  and  the  host  nation 
covering  U.S.  presence  for  military  purposes  provides  that  construction  of 
new  or  alterations  to  existing  facilities  for  U.S.  requirements  shall  be 
the  responsibility  of  the  U.S. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . 4-88 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  351  Complete . 11-88 

(d)  Date  Design  Complete . 6-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications.. . (  175  ) 

(b)  All  Other  Design  Costs . (  170  ) 

(c)  Total .  345 

(d)  Contract . . . . . (  245  ) 

(e)  In-house . (  100  ) 


(Continued  on  DD  1391c) 
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tm  KiUPwaii 


PRSVIOUS  IOITIONI  MAY  SS  USSO  INTSRNALLY 
UNTIL  IXHAUSTSO 


PAOI  NO. 


4^ 


V  COMPONENT 

NAVY 

FY  19.12_MIUTARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

a.  installation  ano  location 

NAVAL  UNDERWATER  SYSTEMS  CENTER,  ANDROS  ISLAND,  BAHAMAS 

I*.  PROJECT  TITLE 

S.  PROJECT  NUMBS*  I 

I  PHYSICAL  SECURITY  IMPROVEMENTS 

P-301 

11.  SUPPLEMENTAL  DATA:  (Continued) 
(4)  Construction  start..,. 


12-89 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations: 

Fiscal  Year 

Appropriated  Cost 

or  Requested  (SOGO) 


Equipment 

Nomenclature 


Procuring 

Appropriation 


Sinaia  Turnstile,  Double 
Turnstile,  Intrusion 
Detection  System,  Access 
Control  System,  Taut-wire 
Sensor  System,  Security 
Assessment  System,  Alarm 
Control  System,  Integrated 
Security  System,  Automated 
Vehicle  Cate,  Surveillance 
System,  Surveillance  Radar 
System 


RDT&E 


1990 


1,770 


DD 


FOAM 

1  DEC  7* 


1391c 


PAO*  NO.  A  O  A, 

H  L 


PASVIOUS  EDITION*  MAY  ac  U*«D  INTE ANALLY 
UNTIL  lXHAUSTIQ 


1.  COMPONENT 


FY  „*>  MILITARY  CONSTRUCTION  PROGRAM 


installation  A no  location 

N09ILE  CONSTRUCTION  9ATALLI0N, 
CAMP  COVINGTON,  GUAM 


i 4.  COMMAND 


8.  ARIA  CONSTR. 
COST  INOtX 


COMMANDER  IN  CHIEF. 
PACIFIC  FLEET 


«.  PERSONNEL 
strength 

ft.  AS  OF 
09/30/M 
b.  END  FT 
1994 


PERMANENT 


STUDENTS 


SUPPORTED 


INLISTID  CIVILIAN  OFFICER  tNLISTEO  CIVILIAN  OFFICSR  j  INUITtD  CIVILIAN 


ft.  TOTAL  ACREAGE  TENAI 

b.  INVENTORY  TOTAL  AS  OF  90  SEP  99  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
ft.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

Q.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


7.  INVENTORY  DATA  ttOOO) 


TENANT  OF  NS 


9.  PROJECTS  REQUCSTEO  IN  THIS  PROGRAM: 


O 

O 

4.900 

O 

O 

0 

4.300 


CATEGORY 


739.10  MESS  HALL 
TOTAL 


imniiGGLTOraii 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
NONE 

9.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
NONE 


1 1*131 


9.930  SF 


DESIGN  STATUS 
03/99  09/99 


4.300 


Provision  of  Military  forcos  for  construction  and  major  Maintenance  and 
ropair  of  facilities  in  tno  Marianas  area  ano.tho  control  Pacific. 


(-inr,1:-*  oj  -*nri  4  j  m  i  rai  t  nKfi- 


POLLUi ION  A9ATEME 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH): 


00  rONM  1390 
10CC78 


PAO*  NO  .  4  2  1 


~<r 


( 


1,  COMPONENT 

NAVY 

FY  IQ  90  Ml UTAR Y  CONSTRUCTION  PROJECT  DATA 

2  DATE 

3.  INSTALLATION  AND  LOC. 

MOBILE  CONSTRUCT! 0 
CAMP  COVINGTON,  GU 

ATION 

N  BATTALION, 

AM _ 

A.  PROJECT  TITI 

_ MESS  -HAL1 

LE 

S.  PROGRAM  ELEMENT 

.  JH7Q2MM _ 

•.  CATEGORY  COOE  1 

722.10 _ 

7.  PROJECT  NUMBER 

_ Er-lZfl _ 

S.  PROJECT  COST  (*Q00) 

_ _ 

9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

1*000) 

MESS  HALL . 

SP 

9,620 

297.00 

2,860 

SUPPORTING  FACILITIES . 

- 

- 

- 

1,010 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

- 

(  280) 

UTILITIES . 

LS 

- 

(  340) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

* 

(  310) 

DEMOLITION  . 

LS 

- 

- 

(  80) 

SUBTOTAL  . 

- 

- 

- 

3,870 

CONTINGENCY  (5%)  . 

- 

- 

- 

200 

TOTAL  CONTRACT  COST . 

- 

- 

- 

4,070 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

230 

TOTAL  REQUEST.  ,  . 

— 

- 

• 

4,300 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(Nd 

4-ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 


Single-story  reinforced  concrete  and  masonry  building,  pile  foundation, 
concrete  floor,  built-up  roofing  on  metal  decking,  air  conditioning,  fire 
alarm  ana  protection  system,  utilities;  dry  chemical  extinguishing  system 
for  galley;_ equipment  for  kitchen,  galley,  dining,  serving,  and  storage 
areas;  demolition  of  one  building. 


11.  REQUIREMENT:  9,620  SP.  ADEQUATE:  0  SB*.  SUBSTANDARD:  £  SP. 

PROJECT:  Constructs  a  mess  hall  seating  244  persons  to  serve  475  assior.ed 
enlisted  personnel  at  the  Seabee  Camp.  (Current  mission.) 

REQUIREMENT:  Aoequate  messing  for  475  enlisted  personnel.  These 
rotational  Seabee  personnel  are  assigned  to  the  Pacific  Fleet's  Naval 
Construction  Battlion  at  Camp  Covington.  Enlisted  messing  is  required  at 
this  remote  location  to  provide  unit  integrity  for  operational  deployment 
readiness  objectives. 

CURRENT  SITUATION;  Existing  messing  is  accommodated  in  deteriorated  metal 
buildings  constructed  in  1968.  Age,  minimal  maintenance,  and  the  harsh 
effects  of  tropical  heat  and  a  salt-air  environment  have  deteriorated  this 
messing  structure  to  the  point  of  making  it  unfit  for  continued  occupancy 
and  beyond  economical  repair,  A  new  construction  deficiency  of  475  messing 
spaces  exists  for  eulisted  personnel.  The  messing  requested  by  this 
project  will  satisfy  the  total  messing  deficit. 


(Continued  on  DD  1391c) 
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»/n  oto?  l*  got  Jtio 


PREVIOUS  EDITIONS  MAY  SE  USEO  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1.  COMPONENT 

NAVY 

FY  19_££_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

a.  installation  and  location 

MOBILE  CONSTRUCTION  BATTALION,  CAMP  COVINGTON,  GUAM 

4.  PROJECT  title 

MESS  HALL 

S.  PROJECT  NUMBER 

P-378 

11.  REQUIREMENT:  (Continued) 

IMPACT  IP  NOT  PROVIDED:  Adequate  mess  facilities  foe  deployed  personnel 
will  continue  to  be  unavailable/  resulting  in  degradation  of  morale* 
productivity,  and  career  retention  efforts. 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  3-88 

(b)  Percent  Complete  as  of  January  1989.. .  80 

(c)  Date  Design  35%  Complete .  9-88 

(d)  Date  Design  Complete .  3-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  -  (a)  +•  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  230  ) 

(b)  All  Other  Design  Costs . (  140  ) 

(c)  Total . . .  370 

(d)  Contract . (  210  ) 

(e)  In-house . . (  160  ) 


(4)  Construction  start . . 5-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DDio?c?'  1391c 
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PREVIOUS  BOrTIONS  MAY  SC  USIO  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO 

* 

4 


C  \j 


1.  COMPONENT 

FY  19  90  MILITARY  CONSTRUCTION  PROGRAM 
■MU . .  . . __ 

3.  INSTALLATION  ANO  LOCATION  4.  COMMANO 

FLEET  SURVEILLANCE  SUPPORT  COMMAND,  CHIEF  OF  NAVAL 
GUAM _ _ _ _  OPERATIONS _ 

6.  PERSONNEL  I  PERMANENT  I  STUOi-NTS  I  SUP.H3R 


5.  AREA  CONSTR. 
COST  INDEX 


STRENGTH: 

..  AS  OF  V30/1 
b.  ENO  FY  19  94 


{  PERMANENT  | 

3”  Cl* 

IN.J’IO 

C  MVAN 

37 

174 

30 

45 

238 

30 

STUDENTS 

INUttS  C  ■  > 

~_o  - 

10  50 


SUPPORTED 


TOTAL 

247 

429 


_ _ _ 7.  INVENTORY  DATA  ttOOOl _ 

•.  total  acreage  Tenant  Of  NS  - - 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  1988  .  0 

c.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  20,970 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM .  27,000 

#.  AUTHORIZATION  INCLUOEO  IN  FOLLOWING  PROGRAM .  30,000 

1.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS .  0 

g.  REMAINING  DEFICIENCY .  0 

h.  GRAND  TOTAL . .  77,970 

a.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATIGOWV 

COOK 


PMOJfCT  TITUS 


134.70  Electronic  Installation 
TOTAL 


27,000 

27,000 


OtSIQN  STATUS 

*ta*t  complete 

05/88  06/90 


9.  Future  Projects: 

a.  Included  in  following  program: 


134.70  Electronic  Installation 
TOTAL 


30,000  01/89 

30,000 


07/90 


b.  Major  planned  next  three  years:  None. 


10.  Mission  or  Major  Functions:  Surveillance,  early  warning,  and  target 
identification.  Effective  management  of  air  intercept  capability. 

11.  Outstanding  pollution  and  safety  deficiencies:  ($000) 

a.  Pollution  Abatement:  0 

b.  Installation  Restoration:  0 

c.  Occupational  safety  and  health  (OSH) :  0 


DD  i  sic*™  1390 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


424 


w 


1.  COMPONENT 


FY  19-20.  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


Z.  INSTALLATION  AND  LOCATION 

. . .  . . . . . i  . . . 

4.  PROJECT  TITLE 

FLEET  SURVEILLANCE 
GUAM 

SUPPORT  COMMAND, 

ELECTRONIC  INSTALLATION 

S.  PROGRAM  ELEMENT 

S.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

S.  PROJECT  COST  (SOOO) 

.  Q2M.5J7H _ 

_ 134. 7Q _ 

_ P-225 _ 

_ li.aaQ _ 

t.  corr  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(Sooo) 

ELECTRONIC  INSTALLATION . 

LS 

- 

- 

20,810 

TRANSMITTER  SITE  . 

LS 

- 

- 

(  2,670) 

RECEIVER  SITE . 

LS 

- 

- 

(12,500) 

SUPPORT  FACILITIES  . 

LS 

- 

- 

(  2,770) 

OPERATIONAL  CONTROL  CENTER  . 

LS 

- 

- 

(  1,410) 

FACILITY  HARDENING  . 

LS 

- 

- 

(  1,290) 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

- 

(  170) 

SUPPORTING  FACILITIES . 

- 

- 

- 

3,560 

UTILITIES . 

LS 

- 

(  2,240) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

(  1.320) 

SUBTOTAL  . 

- 

- 

- 

24,370 

CONTINGENCY  (5»)  . 

- 

- 

1.220 

TOTAL  CONTRACT  COST . 

- 

- 

25,590 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

1,410 

TOTAL  REQUEST . 

- 

- 

- 

27,000 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

N-ADD) 

(114,000) 

loi  SREFISTTBR  SI  proposed  construction 

Site  preparation  for  relocatable-over-the-horizan-radar  (ROTHR)  system 
installation;  reinforced  concrete  van  pads,  antenna  footings  and 
foundations,  power  plant  addition,  support  facilities,  operations 
facility,  hardening,  roads,  security  fencing,  utilities. 


11.  REQUIREMENT:  As  Required. 

PROJECT:  Provides  site  preparation  and  support  facilities  at  receiver 
(Guam)  and  transmitter  (Tinian)  sites,  approximately  100  miles  apart,  for 
ROTHR  systems  installations.  (New  mission.) 

REQUIREMENT:  Adequate  facilities  to  accommodate  and  support  air  defenses 
in  the  Pacific  area  by  surveillance,  early  warning,  target  identification, 
and  effective  management  of  air  intercept  capability.  To  compensate  for 
the  vast  size  of  the  Pacific  area  and  available  resources,  there  is  a 
requirement  for  long-range  tactical  surveillance  and  warning  of  a  foreign 
country  threat  to  supplement  information  available  from  intelligence 
sources,  land-based  air  defense  radars,  and  organic  battle  group  assets. 
CURRENT  SITUATION:  Classified,  information  available  upon  request. 

IMPACT  IF  NOT  PROVIDED i  The  new  mission  cannot  be  accomplished,  since 
existing  facilities  do  not  have  this  capability. 


(Continued  on  DO  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


n 

L 


1.  COMPONENT 

FY  19-*LMJUTARV  CONSTRUCTION  PROJECT  DATA 

NAVY 


3.  INSTALLATION  ANO  LOCATION 


FLEET  SURVEILLANCE  SUPPORT  COMMAND,  GUAM 


A.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


ELECTRONIC  INSTALLATION 


P-225 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started .  5-88 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete .  6-90 


(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Was  Most  Recently  Used: 


Yes _ No _ X_ 

N/A 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  900  ) 

(b)  All  Other  Design  Costs . (  1185  ) 

(c)  Total .  2085 

(d)  Contract . (  1885  ) 

( e)  In-house . . (  200  ) 


(4)  Construction  start. 


_ 9-90 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations: 


Equipment 

Nos»nclature 


Procur ing 


Fiscal  Year 
Appropriated 
or  Requested 


Antenna  and  Operational 
Equipment 


1 1  DEC  7# 


1391c 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PNt1«Ui«1  Mlt 


Cost 

($000) 

114,000 


PAGE  NO. 


426 


1.  COMPOFUNT 


a.  om 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  A NO  LOCATION 

NAVY  PUBLIC  WORKS  CENTER. 
QUAM 


PERSONNEL 

STRENGTH 

.  AS  OF 
09/30/98 
.  END  FY 

1994 


COMMAND 

NAVAL  FACILITIES 
ENGINEERING  COMMAND 


'5.  AREA  CONSTK. 
COST  INDEX 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

■NUSTEO  I  CIVILIAN  OFFICER 

ENUSTED 

CIVILIAN  OFFICER  ENLISTED  j 

CIVILIAN 

23 

0  1995  0 

0 

0  4  0  i 

0 

29 

8  1995  0 

0 

0  4  0  j 

0 

7.  INVENTORY  DATA  tSOOO) 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  98 . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  . 
«.  AUTHORIZATION  INCLUOEO  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

9.  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL 


a.c9S) 


290.900 

9.970 

4.190 

0 

9.890 

33.490 

347.600 


PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATtOORV 

coot 

831.20 


MUNICIPAL  SEWER  CONNECTION 
TOTAL 


4.190 

4.150 


design  status 

ST  APT  COMPLETE 


A.  INCLUOEO  IN  FOLLOWING  PROGRAM 
NONE 


a.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

411.30  OIL  SPILL  PREVENTION 

441.30  HAZ/FLAMM  STORAGE  FAC 
811.25  BOILER  PLANT  MOOS 

812.30  ELEC  OIST  LINES  UPGRADE 


68.000  SF 
16.600  SF 
LS 

60.e20  LF 


660 

4.400 

1.880 

2.950 


Provide  Mintmne*.  repair.  Minor  construction  and  other  public  works 
support,  including  transportation  equipment,  utilities,  telephone.  Navy 
housing,  engineering  services,  and  shore  facilities  planning  assistance 
for  Naval  forces  in  trie  Guam  area.  Also  supports  the  US  Air  Force, 
Government  of  Guam.  Trust  Territories  of  the  Pacific  Islands  and  other 
government  and  authorized  agencies. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  OEFICIEF 
T: POLLUTION  ABATEMENT 
B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH): 


TSOOO) 

710 

2.860 

4.400 


DO  FORM  ISM 
1DCC7S 


PAGE  NO. 


(  \j 


1 .  -  COMPONENT 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


I  2.  DATE 


NAVY 


I 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION. 
KEFLAVIK.  ICELANO 


!4.  COMMAND 


COMMANDER  IN  CHIEF. 
ATLANTIC  FLEET 


5.  AREA  CONSTR. 
COST  INDEX 

4,01 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
08/30/88 

b.  END  FY 

PERMANENT 

STUDENTS 

SUPPORTED 

OFF  law 

CNLISTtO 

CIVILIAN 

OFFICSR 

_ 

■a 

2678 

1175 

WB 

0 

0 

187 

wm 

S 

4719 

1894 

WEM 

2579 

1176 

IKS 

0 

0 

187 

bh 

i 

4618 

7.  INVENTORY  OATA  ($000) 

a.  TOTAL  ACREAGE  (  23.340) 


b.  INVENTORY  TOTAL  AS  OF  30  SEF  II .  339.950 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  77.960 

a.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM .  7,500 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  1.030 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  14.140 

g.  REMAINING  DEFICIENCY .  189,540 

h.  GRAND  TOTAL . 629.820 


8.  PROJECTS  REOUESTEO  IN  THIS  PROGRAM: 


CATEGORY 

. £SS*.  ...  _ PROJECT  TITLE 


COST 

SCOPE  ISOOO) 


DESIGN  STATUS 
START  COMPLETE 


411.20  FUEL  FACILITIES 
TOTAL 


LS 


7.500  09/87  09/88 

7.500 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 


411.20  FUEL  FACILITIES 

LS 

1  .030 

09/87 

09/88 

TOTAL 

1  .030 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
124.30  FUEL  FACILITY  (PH-7) 

211.07  MPA  SQUAD  OPERS  FAC „ 

211.81  ENGINE  TEST  CELL 
411.20  FUEL  FACS 


IQ.  MISSION  OR  MAJOR  FUNCTIONS: 

leal  and*  location  aatrioa  tna  Graenland-Icaland-Norway  gap  affords  Navy 
land-basad,  ant  1 -submar i na  forcas  a  forward  oparating  airfiald  ana  support 
comp lax.  This  facility  also  supports  USAF  Airborna  (AWACS)  and  fightsr- 
intareaptor  units  in  the  air  dafansa  alaslen.  Cosssuni cat  ions  facilities 
provide  essential  coverage  for  Naval  units  oparating  in  the  North 
Atlantic  and  Norwegian  Sea-  Wart i me  contingency  roles  for  this  base 
would  Includo  critical  support  to  Military  airlift  and  air  dafansa 
augnantatlon  missions. 

ASW  (P-3)  Patrol  Squadron 
Figntor  Interceptor  Squadron  (F-1S) 

Security  Group  Activity 
Airborne  Warning  and  Control  System 
(AWACS)  Dat  ( E-3A  ) 


Commander .  Iceland  Dafansa  Fores 
Commander,  Fleet  Air  Kefiavik 
Communications  Ststlon 
Naval  Faci 1 ity  , 

Two  Aircraft  Control  and  Warning 
Sltsa 


19.000  CM  5. 100 

7.350  SF  5.490 

LS  1.050 

LS  2.500 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 

Al POLLUTION  ABATEMENT  26.400 
B:  INSTALLATION  RESTORATION  0 
C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


00  FORM  1390 
1 DEC 76 


PAGE  NO. 


1.  COMPONENT 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION, 

VI K,  ICELAND 


8.  PROGRAM  ELEMENT 

4696N 


FY  19il  MILITARY  CONSTRUCTION  PROJECT  DATA 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

411.20 

P-462 

4.  PROJECT  TITLE 

FUEL  FACILITIES 


8.  PROJECT  COST  <$0OO> 

7,500 


9.  COST  ESTIMATES 


FUEL  FACILITIES . 

STORAGE  TANKS . 

MANIFOLD  BUILDING  AND  FACILITIES  . 

PIPELINES . 

TRUCK  FILL-STAND  . 

OPERATIONS  AND  MAINTENANCE  SUPPORT  FACS.  . 
UTILITIES,  PAVING  &  SITE  IMPROVEMENTS.  .  . 

SUBTOTAL  . 

LESS:  NATO  SHARE . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  6  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


3.10  (  6,120) 
(  5,030) 
28.00  (  6,080) 
1,050  (  1,260) 
(  440) 

(  2,000) 
|  20,930 
|  -14,160 

!  6,770 

!  340 

i  7,110 
j  390 

|  7,500 

l-ADD)!  (  0) 


niPTION  OF 


r-RTKunr<ii 


Three  semi-bar ied  660,000-gallon  fuel  storage  tanks,  pumps,  controls,  J 

instrumentation,  cathodic  protection;  splinter-proof  reinforced  concrete  j 

manifold  building,  filter  separators,  manifolds,  instrumentation,  emergency  j 
generator,  controls,  seven-day  fuel  storage  tank;  approximately  2.69  miles 
of  12-inch  diameter  piping,  cathodic  protection,  three-hydrants  for  refuel- 
defuel  operations,  double  truck  fill  stand;  support  facilities;  utilities. 


11.  REQUIREMENT:  As  Required. 

PROJECT:  Provides  three  semi-buried  fuel  storage  tanks,  splinter-proof 
manifold  and  filter  separator  building,  associated  distribution  piping, 
fueling  hydrants,  double  truck  fill-stand  and  support  facilities.  These 
alert  refueling  facilities  are  to  serve  tactical  aircraft  stationed  at  this 
station.  Provides  a  portion  of  the  main  base  fuel  pipeline  loop  to  permit 
receipt  of  the  fuel  at  the  ready  fuel  storage  facility  from  the  existing 
Helguvik  fuel  depot  via  the  depot  transfer  pipeline.  Storage  and 
distribution  facilities  for  forces  assigned  to  NATO  are  being  funded  in 
conjunction  with  this  project  through  the  Infrastructure  Program.  (Current 
mission.) 

REQUIREMENT:  Adequate  facilities  to  support  US  national  and  NATO  plans  for 
operations  from  the  Keflavik  airfield.  A  45-day  supply  of  fuel  for 
contingency  aviation  and  ground  operations  plus  peacetime  operating  stocks, 
must  be  prepositioned  in-hardened  semi-buried  tanks.  Total  requirement  of 
1,170,000  barrels  of  fuel  will  be  programmed  in  seven  increments.  Overall 

(Continued  on  DD  1391c) 


DDi  o?c  7*1391 

I  N  01 W  O'OHl  1*10 


PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


2.  DATE 


1.  COMPONENT 


NAVY 


FY  IQ  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ano  location 

NAVAL  AIR  STATION,  KEFLAVIK,  ICELAND 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

FUEL  FACILITIES 

P-462 

11.  REQUIREMENT!  (Continued) 

funding  responsibility  splits  approximately  50/50  US  national  and  NATO. 
This  is  the  fifth  increment  and  provides  on-airfield  distribution  and 
dispensing  facilities.  Incrementing  is  necessary  because  of  the  scope  of 
the  overall  project  and  the  need  to  assign  work  to  the  Iceland  Prime 
Contractor  commensurate  with  its  ability  to  put  work  in-place.  A 
deep-water  fuel  reception  pier  and  transfer  system  were  approved  in  an 
earlier  request  and  are  required  near  the  fuel  farm  to  permit  rapid 
re-supply  of  the  tanks  during  a  contingency. 

CURRENT  SITUATION!  About  half  of  the  total  program  of  eleven  tanks,  fuel 
pier,  piping  and  ready  issue  tanks  has  been  approved  and  construction  is 
underway.  NATO  is  an  equal  partner  in  the  funding  responsibility  of  the 
approved  program.  This  project  maintains  the  50/50  funding  split. 

Existing  fuel  storage  facilities  meet  neither  US  national  nor  NATO 
requirements  for  45-day,  prepositioned  storage.  Existing  on-base  storage 
is  capable  of  holding  only  one-third  of  the  45-day  supply,  with  less  than 
half  of  the  tanks  in  secure,  buried  positions.  Existing  above-ground 
tanks  are  over  25  years  old  and  the  severe  weather  has  deteriorated  them. 
Extensive  repairs  were  made  in  1980  to  prolong  their  usefulness  until  new 
tanks  are  ouilt.  Tanks  provided  in  the  first  increment  of  this  program 
are  complete  and  in  use.  Remaining  available  fuel  storage  is  located  60 
miles  away  at  Hvalfjordur  in  leased,  above-ground  tanks.  To  reach  the 
station,  fuel  from  leased  tanks  must  be  transported  by  small  Icelandic 
coastal  barges  to  the  interim  unloading  pier  in  the  Town  of  Keflavik. 

This  method  of  resupply  would  not  keep  pace  with  demand  in  a  contingency 
situation. 

IMPACT  IF  NOT  PROVIDED:  Fuel  storage  facilities  in  Iceland  will  oe 
insufficient  to  meet  US  operating  needs.  Without  this  increment  the 
ability  to  dispense  fuel  to  the  aircraft  at  the  airfield  will  be  severely 
hampered. 

ADDITIONAL i  Prefinancing  under  NATO  procedures  is  not  planned  for  this 
project.  The  fuel  stored  in  these  tanks  will  be  dedicated  to  operating 
requirements  of  US  national  and  NATO  forces  and  to  peacetime  operating 
stocks.  There  will  be  r.o  pre-financing  associated  with  this  project. 

NATO  is  contributing  $14.16  million  to  this  project  for  support  forces 
assigned  to  NATO  in  war  time.  A  bilateral  agreement  between  the  U.S.  and 
the  host  nation  covering  U.S.  presence  for  military  purposes  provides  that 
construction  of  new  or  alteration  to  existing  facilities  for  U.S. 
requirements  shall  be  the  responsibility  of  the  U.S.,  except  when 
construction  is  eligible  for  NATO  Common  Infrastructure  funding. 


(Continued  on  DD  1391c) 
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previous  editions  may  be  used  internally 

UNTIL  EXHAUSTED 


PAGE  NO  , 

4 


t.  COMRONiNT 


FY  19iO_M!LITARY  CONSTRUCTION  PROJECT  DATA 


NAVY _ | _ 

3.  INSTALLATION  AND  LOCATION 

NAVAL.  AIR  STATION,  KEFLAVIK,  ICELAND 
7  75oj5cT  TlTLt  ~ 

FUEL  FACILITIES 


S.  PROJECT  NUMBER 

P-462 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.”) 


(1)  Status: 

(a)  Date  Design  Started..... .  9-87 

(b)  Percent  Complete  as  of  January  1989 .  loo 

(c)  Date  Design  35%  Complete .  5-88 

(d)  Date  Design  Complete .  9-88 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ n/a _ 


(3'  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  445  ) 

(b)  All  Other  Design  Costs . (  85  ) 

(c)  Total .  530 

(d)  Contract . (  465  ) 

( e)  In-house . (  65  ) 


(4)  Construction  start . . 1-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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FORM 
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PREVIOUS  COITIONS  MAY  EE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


page  no.  A 


1.  COMPONENT 


FY  199C  MILITARY  CONSTRUCTION  PROGRAM 


5.  DATE 


INSTALLATION  and  location 

naval  communication  station, 
KEFLAV1K.  ICELAND 


6.  PERSONNEL 

STRENGTH 

a.  AS  OP 
08/30/88 
D.  ENO  PY 

1904 


PERMANENT 


4.  COMMAND 

NAVAL  TELECOMMUNI¬ 
CATIONS  COMMAND 


STUDENTS 


5.  AREA  CONSTR. 
COST  INDEX 


SUPPORTED 


OFFICER  I  LUSTED  CIVILIAN  OFFICER  i  INLISTIO  |  CIVILIAN  OFFICER  INLISTID 


7.  INVENTORY  DATA  (EOOOI 


a-  total  ACREAGE  ( 

t>.  inventory  total  as  of  30  sep  as . 

C.  AUTHORIZATION  not  yet  in  inventory . 

<3  ■  authorization  requested  in  this  program  .  . 
«.  AUTHORIZATION  included  in  following  program 

f.  planned  in  next  three  program  years  .... 

g.  REMAINING  DEFICIENCY . 

n.  GUANO  total 


8.  PROJECTS  REOUESTEO  IN  THIS  PROGRAM: 


0 

0 

8.450 

4.370 

0 

4  300 
17, 120 


CATEGORY 

CODE 


1 3 1 . 50 
132.  10 


TRANSMITTER  BUILOING  AOON 
COMMUNICATIONS  ANTENNA 
TOTAL 


DESIGN  STATUS 


ORE 

(SOOO) 

ST  Alt 

cowrie 

LS 

690 

02/88 

07/89 

LS 

7.760 

03/86 

10/89 

8.450 

GOGPIZI  ^23/FT  (•if! 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
13l .  1  b  COMMUNICATION  CENTER 
TOTAL 

B-  MAUOR  PLANNED  NEXT  THREE  YEARS: 
NONE 


16,000  $F 


JL.3-1S 

4,370 


09/89 


To  managa.  oparata,  and  maintain  tnosa  facilitiaa,  sys tarns.  aauipmanxs 
and  davleas  nacaasary  to  provida  raquistta  communications  for  tna  command, 
oparational  control,  and  administration  of  tna  Dapartmant  of  tna  Navy,  to 
managa,  oparata,  and  maintain  thosa  facilltiae  of  ttia  Oafensa 
Communications  Syatam  as  assignad. 


nfio:-}  oTTWir-mmijar-TUHiCT  i  « 


pollution-abatement 
installation  RESTORATION 
OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH): 


( SOOO ) 
0 
0 
0 


00  FORM  1300 
10CC76 


PAGE  NO 


432 


nHi 

FY  19 2!  MILITARY  CONSTRUCTION  PROJECT  DATA 

7  CATE 

3.  INSTALLATION  ANO  LOCATION 

4.  PROJECT  TITLE 

— 

NAVAL  COMMUNICATION  STATION, 

COMMUNICATIONS 

ANTENNA 

1 1  d  -•*.  i  *A't  UW  IN  -3  "v'ilia 

5.  PROGRAM  ELEMENT 

6.  category  code 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000)  j 

O303196N 

132.10 

P-568 

7, 

760 

1 

|  9.  COST  ESTIMATES  j 

ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

{$000} 

COMMUNICATIONS  ANTENNA  . 

•  •  • 

• 

LS 

- 

10,000 

TOWER  AND  GROUND 

SCREEN . 

•  •  • 

• 

LS 

- 

(  7,620) 

HELIX  HOUSE.  .  . 

e  •  • 

• 

SF 

2,610 

724.00 

(  1,890) 

CABLE  TRENCH  .  . 

•  •  • 

• 

LF 

2,450 

53.00 

(  130) 

BUILDINGS  ADDITION  . 

•  •  e 

• 

LS 

- 

(  360) 

SUPPORTING  FACILITIES . 

e  e  e 

• 

- 

- 

2,140 

UTILITIES. 

•  •  e 

e  *  • 

• 

LS 

- 

(  770) 

PAVING  AND 

SITE 

IMPROVEMENT,  DEMOLITION. 

LS 

- 

(  1,370) 

US  PART  OF  SI OH  FOR  NATO  PORTION  (3%).  .  . 

• 

- 

- 

- 

160 

SUBTOTAL  .  . 

•  •  • 

e  •  e 

• 

- 

- 

- 

12,300 

LESS:  NATO  SHARE . 

e  e  e 

• 

- 

- 

- 

-  5,290 

SUBTOTAL  .  . 

»  •  • 

•  •  • 

• 

- 

- 

7,010 

CONTINGENCY 

(5%)  . 

•  •  • 

• 

- 

- 

- 

350 

TOTAL  CONTRACT  COST . 

•  e  e 

• 

- 

- 

- 

7,360 

SUPERVISION, 

INSPECTION  &  OVERHEAD 

(5.5%) . 

• 

- 

- 

- 

400 

TOTAL  REQUEST.  .  . 

e  e  m 

• 

- 

- 

- 

7,760 

EQUIPMENT  PROVIDED 

FROM  OTHER  APPROPRIATIONS 

-  (N 

3N-ADD) 

r 

(  0) 

'icTSe'S'CfflFfifiK  6r  $  R6>’65f  6""fc'6"NSf  RuiTTbN - - - 1 - 1 - 1 - 1 


1,000-foot  top-loaded  antenna,  ground  screen;  reinforced  concrete  helix  < 
house;  addition  to  two  buildings;  750-KW  generator,  1,000-KVA  transformer;  ! 
perimeter  road  and  security  fencing;  utilities;  demolition  of  800-foot 

steel  tower. _ 

xl.  REQUIREMENT:  As  Required. 

PROJECT:  Constructs  a  1,000-foot  high  low-frequency  (LF)  communications 
antenna  tower.  (Current  mission.) 

REQUIREMENT:  Adequate  low-frequency  high-power  transmitting  facility  for 
efficient  and  effective  communications. 

CURRENT  SITUATION:  The  existing  800-foot  high  LF  antenna  tower  is  over  35 
years  old  and  because  of  excessive  deterioration  has  become  ineffective 
and  a  safety  hazard.  Radiation  efficiency  of  the  tower  is  low.  i 

IMPACT  IF  NOT  PROVIDED:  Limitations  presently  encountered  on  low- 
frequency  transmission  from  Iceland  will  continue.  Possible  loss  of  tower 
threatens  the  availability  of  low-frequency  communications  in  the  Northern 
hemisphere. 

ADDITIONAL:  A  bilateral  agreement  between  the  U.S.  and  the  host  nation 
covering  U.S.  presence  for  military  purposes  provides  that  construction  of 
new  or  alterations  to  existing  facilities  for  U.S.  requirements  shall  be 
the  responsiblity  of  the  U.S.,  except  when  construction  is  eligible  for 
NATO  Common  Infrastructure  funding.  This  project  is  conjunctively  funded 
with  the  U.S.  and  NATO  sharing  the  total  cost  of  construction. 

Prefinancing  under  NATO  procedures  is  not  planned  for  this  project. 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  US60  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1.  COMPONENT 

NAVY 

FY  192L.MILITARY  CONSTRUCTION  PROJECT  DATA 

_ 

3.  DATE 

3.  INSTALLATION  ano  location 

NAVAL  COMMUNICATION  STATION,  REFLA7IK,  ICELAND 

1 4.  PROJECT  title 

s.  project  number 

COMMUNICATIONS  ANTENNA 

P-568 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  IX  of 
Military  HandbooK  1190,  rFacility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . 3-88 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete . 9-88 

(d)  Date  Design  Complete .  10-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  70  ) 

(b)  All  Other  Design  Costs . (  30  ) 

(c)  Total .  100 

(d)  Contract . (  85  ) 

(e)  In-house . (  15  ) 


(4)  Construction  start . . 3-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DD  i  1391c 


PREVIOUS  EDITIONS  may  se  useo  INTERNALLY 

until  exhausted 


PAQE  NO. 


1  .  COMPONENT 

FY 

NAVI 

198C  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

4  .  COMMAND 

5.  AREA  CONSTR. 

CCST  INDEX 

NAVAL  SUPPOR'i  ACTIVITY, 

COMMANDER  IN  CHIEF, 

NAPLES.  ITALY 

US  NAVAL  FORCES  EUROPE 

1.21 

i.  PERSONNEL 
STRENGTH 

PERMANENT 

a.  AS  OF 

OFFICER 

■  ENLISTED 

CIVILIAN 

09/30/88 
b.  ENO  FY 

646 

j  3155  ; 

436 

1994 

796 

j  3305  | 

436 

STUDENTS 


SUPPORTED 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  l 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  yet  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 

•.  AUTHORIZATION  included  in  FOLLOWING  program 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

a.  REMAINING  DEFICIENCY . 

h .  GRAND  TOTAL 


8.  PROUECTS  REQUESTED  If'  THIS  PROGRAM: 


15.340 
34 . 220 
46 . 600 
0 
0 

99.550 

195.710 


category 
code 


143.65 


CMD  CTl  CMS&INTEL  CX-IN  II 
TOTAL 


46 ■ 60S 
46 . 600 


DESIGN  STATUS 
STAFT  COMPLETE 


03/85  05/90 


iiium«:i.wngn| 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


JOR  F'JNCTIJn;; 

SuDoorx  a'.;  Nova",  commands  eno  organ  •.  sat  i  ons  asnore  in  tne  Naples  a-et, 
usmg  mainly  leaseo  facilities  in  Agnanc,  Pinatamare  ana  Bagnoi i ;  ano  tne 
military  control laa  comoouno  at  Capodichino  Airport.  Commands  include 
Sixth  Fleet  task  force  commanders  and  staffs  for:  1)  combat 
support  force  (CTF-63).  2)  ballistic  missile  submarine  force  (CTc-64). 

3)  area  anti -submarine  warfare  force  (CTF-66),  4)  maritime  surveillance 
and  reconnaissance  force  (CTF-67),  and  5)  attack  submarine  force  (CTF-69). 
Also  supported  is  the  Commander.  Fleet  Air  Mediterranean  staff, 
responsible  for  management  of  all  Navy  shore  bases  in  tne  Medi terranean . 
U.S.  personnel  assigned  to  tne  Allied  Forces.  Southern  Europe  (AFSOUTH) 
NATO  command  in  Naples  are  also  a  responsibility.  Communications  Station. 
Naval  Hospital,  fleet  landing  on  Naplrs  waterfront,  leased  family  housing 
at  Pinetemare  and  Sixth  Fleet  flagship  at  Gaeta  are  also  supported. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCY 
A:  POLLUTION  ABATEMENT 

B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


( S000 ) 


DO  FORM  1390 
1DEC76 


1 . COMPONENT 


NAVY 


3.  INSTALLATION  AND  LOCATION 
NAVAL  SUPPORT  ACTIVITY, 
NAPLES,  ITALY 

S.  PROGRAM  ELEMENT 


0204796N 


FY  19  Ji  MILITARY  CONSTRUCTION  PROJECT  DATA 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

143.65 

P-1 26 B 

4.  project  TITLE  COMMAND  CONTROL 
COMMUNICATIONS  AND  INTELLIGENC 
COMPLEX  (INCREMENT  II) 


8.  PROJECT  COST  (S000) 

46,600 


9.  COST  ESTIMATES 


U/M  QUANTITY 


COMMAND  CONTROL  COMM  &  INTELLIGENCE  COMPLEX.  I  LS 

SUBTOTAL . 1 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST .  . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


10.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Multi-story  reinforced  concrete  frame  and  masonry  earthquake  resistant 
structures,  concrete  foundations,  air  conditioning,  fire  protection 
systems,  security  features  including  intrusion  detection  systems;  basement, 
sub-ba3ement  spaces  in  C3I  facility;  emergency  power  system;  parking 
structure,  security  fencing,  lighting,  utilities  distribution,  roads,  site 
improvements;  administrative  facility  with  computer  spaces,  raised  computer 
flooring;  Marine  guard  force  support  building  with  armory,  alarm  center, 
orderly  room;  pass  and  identification  facilities;  demolition  of  structures 
and  site  clearing,  removals;  temporary  space  to  accommodate  demolition, 
alteration  of  structures,  relocations. 


11.  REQUIREMENT;  As  Required. 

PROJECT :  Provides  a  secure  command,  control,  communications  and 
Intelligence  (C3I)  facility  at  the  Capodichino  airfield  on  U.S.  controlled 
land.  The  project  is  programmed  in  two  increments.  The  FY  1989  program 
begins  redevelopment  of  Capodichino  with  utilities  and  site  upgrade,  BEQ 
space,  security  and  fire  station  facility,  and  parking  structure.  This 
increment  will  construct  the  C3I  facility,  USMC  general  puroose  building, 
administrative  facility,  parking  structure,  pass  and  identification 
facilities,  and  site  utilities.  (Current  mission.) 

REQUIREMENT:  A  safe,  survivable,  earthquake-proof  C3I  complex  to 
accommodate  staffs  that  report  directly  to  the  Commander  in  Chief,  U.S. 
Naval  Forces,  Europe.  These  staffs  are  based  in  Naples  and  maintain 

(Continued  on  DD  1391c) 
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PAGE  NO.  ^  V 


O'. 


11.  COMPONENT 


I  a.  OATS 


FY  19 JlMILITARY  CONSTRUCTION  PROJECT  DATA 


13.  INSTALLATION  AND  LOCATION 


NAVAL  SUPPORT  ACT I VI TV,  NAPLES,  ITALY 
«.  PROJECT  TITlC 

COMMAND  CONTROL  COMMUNICATIONS  AND  INTELLIGENCE  COMPLEX 
(INCREMENT  II) 


5.  PROJECT  NUMBER 

P-1 269 


11.  REQUIREMENT:  (Continued) 

operational  control  over  U.S.  Forces  at  sea  in  the  Mediterranean  region, 
including  attack  and  ballistic  missile  submarines,  patrol  aircraft, 
reconnaissance  aircraft,  and  the  combat  logistics  force  of  replenishment 
ships.  Operations  must  be  sustained  in  peacetime  and  during  conflicts. 

Space  is  also  needed  for  controlling  fleet  logistics  support,  i.e.  movement 
of  personnel,  fuel,  ammunition,  and  stores.  Functions  such  as  search  and 
rescue,  and  control  of  Navy's  shore  bases  throughout  Southern  Europe  must 
also  be  housed  in  Naples.  A  critical  need  exists  to  collocate  staffs  and 
operational  communications,  centralizing  all  facets  of  C^I  in  a  single 
building.  Benefits  gained  will  include  more  reliable  and  integrated  command 
of  Naval  forces  deployed  to  the  Mediterranean  in  peacetime,  in  reactino  to 
contingencies  there,  or  in  war  time.  The  location  in  Naples  of  U.S.  C^I 
functions  is  directly  related  to  the  presence  there  of  NATO  HQ  Allied 
Forces,  Southern  Europe  (AFSOUTH) ,  with  its  large  U.S.  contingent  and 
responsibility  for  war  time  direction  of  certain  U.S.  forces. 

CURRENT  SITUATION:  Command  control  (C2I)  personnel  and  equipment  are 
situated  in  leased  buildings  in  the  Agnano  area  of  Naples.  The  operational 
communications  function  is  located  in  the  AFSOUTH  Bag  noli  compound,  two 
miles  distant.  The  Agnano  facilities,  built  twenty-two  years  ago,  were  not 
designed  to  resist  earthquakes  and  tremors  that  occur  in  Naples,  hence  a 
danger  of  sudden  catastrophic  collapse  exists.  This  portends  disaster  for 
the  1,000  people  who  work  and  stand  watches  in  the  C2I  building 
round-the-clock,  and  for  the  continuity  of  reliable  and  timely  command  of 
Sixth  Fleet  and  other  U.S.  elements  operating  in  the  Mediterranean.  The 
leased  facilities  are  outmoded  and  undersized  for  today's  situation. 
Techniques  for  handling,  manipulation,  processing  and  display  of  tactical 
and  strategic  information  in  the  present  Operations  Control  Center  are  of 
the  1940 's  vintage.  Space  is  not  available,  and  utilities  back-up  is 
lacking,  for  modern  communications  suites.  Plotting  boards  are  rolled  into 
place  on  tracks  and  charts  are  manually  marked-up.  Watch  standers  are 
severely  crowded  and  must  share  space.  Requirements  grew  heavily  over  the 
past  twenty-years,  but  the  physical  limits  of  a  leased  building  prevented 
its  growing  with  them.  Fifteen  countries  (only  five  of  them  NATO  allies) 
share  the  Mediterranean  coastline.  Naval  force  structures  of  the  countries 
grew  substantially  over  the  past  twenty  years  such  that  on  any  given  day 
more  than  2,000  ships  now  operate  in  the  Mediterranean,  many  of  them 
submarines.  The  continuous  soviet  presence  is  forty-five  ships.  The  Sixth 
Fleet's  responsibilities  have  grown  commensurately,  and  the  need  to  react  to 
changing  situations  is  much  more  complex.  Seismic  activity  increased  in 
1982  through  1984  causing  cracking,  spalling  and  heightened  concern. 

Interim  repairs  are  in  progress  to  reduce  damage  and  risk.  Technical 
studies  recommend  relocation  as  the  only  feasible,  long-term  solution. 
Located  in  densely  developed  Agnano  crater,  with  heavy  traffic  and 
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PAOe  NO. 


S/N  0101-1* 401  Mlt 


1.  COMPONENT 

NAVY 

FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

_ — _ _  .  - - - - „ - - - 

2.  DATE 

3.  INSTALLATION  ANO  LOCATION  1 

NAVAL  SUPPORT  ACTIVITY,  NAPLES,  ITALY  j 

4.  PROJECT  TITLE 

COMMAND  CONTROL  COMMUNICATIONS  AND  INTELLIGENCE  COMPLEX 
(INCREMENT  II) 

S.  PROJECT  NUMBER 

P-1 26 B 

1 

11.  REQUIREMENT:  (Continued) 

CURRENT  SITUATION:  (Continued) 

narrow  streets  restricting  mobility,  and  high  ground  surrounding  on  all 
sides,  the  Navy's  complex  cannot  be  secured  against  terrorism. 

IMPACT  IF  NOT  PROVIDED:  Potential  catastrophic  loss  of  personnel  and 
Sixth  Fleet  CJI  capability  because  of  an  earthquake.  Potential 
interruption  of  C^I,  with  serious  degradation  of  ability  to  carry-out 
mission.  Unable  to  install  modern  data  processing,  display,  and  analysis 
equipment,  efforts  within  authority  available  to  minimise  danger,  but 
precluded  by  physical  limitations  from  going  much  further  with  such 
measures. 

ADDITIONAL:  A  bilateral  agreement  between  the  U.S.  and  the  host  nation 
covering  U.S.  presence  for  military  purposes  provides  that  construction  of 
new  or  alterations  to  existing  facilities  for  U.S.  requirements  shall  be 
the  responsibility  of  the  U.S.,  except  when  construction  is  eligible  for 
NATO  Common  Infrastructure  funding.  Prefinancing  under  NATO  procedures  is 
not  planned  for  this  project,  as  it  is  not  within  an  established  NATO 
infrastructure  category  for  common  funding,  nor  is  it  expected  to  become 
elig ible. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  3-35 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete .  11-38 

(d)  Date  Design  Complete . 5-90 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  500  ) 

(b)  All  Other  Design  Costs.. . (  200  ) 

(c)  Total .  700 

(d)  Contract . (  600  ) 

(e)  In-house... . (  100  ) 

(4)  Construction  start . . 7-90 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PAGE  NO. 


1 .  COMPONENT 

FY 

NAVY 

1990  MILITARY  CONSTRUCTION  PROGRAM 

!2.  DATE 

3.  INSTALLATION  ANO  LOCATION 

4.  COMMAND 

5.  AREA  CONSTR. 

COST  INDEX 

NAVAL  AIR  FACILITY , 

COMMANDER  IN  CHIEF. 

ATSUGI.  JAPAN 

PACIFIC  FLEET 

1 .09 

6.  PERSONNEL 

strength 

a.  AS  OF 
09/30/8$ 

b.  END  FY 

1994 


PERMANENT 


OFF  I  CM  !  ENLISTED  j  CIVILIAN  OFFICER 


STUDENTS 


SUPPORTED 


a.  TOTAL  ACREAGE  (  1 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

0.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  .  . 
•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

Q.  REMAINING  DEFICIENCY . 

H .  GRAM)  TOTAL 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


7.  INVENTORY  DATA  (SOOO) 


(  1.771) 


26 . 250 
980 
14.900 
0 

15.080 

16,060 

73.270 


category 


211.05  MAINTENANCE  HANGAR 
TOTAL 


38.840  SF 


JlJjfig 

14.900 


DESIGN  STATUS 
START  COMPLETE 

04/88  08/89 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
842.10  FIRE  PROTECTION  SYSTEM 
113.20  AIRCRAFT  PARKING  APRON 


252,950  SF 
37,300  SY 


8.430 

6.650 


lO.  MI 


35HM*gCESI 


OR  FUNCT 

Proviaa  logistic  support  ana  sarvieas  to  units  of  tha  Pacific  Float 
operating  in  Japan,  including  housing,  personnel  support,  aircraft 
intermediate  maintenance,  and  administrative  and  supply  support. 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 


DO  FOAM  1S90 
10CC76 


PAGE  NO. 


1.  COMPONENT 


3.  DATE 


FY  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY _ | _ 

3.  INSTALLATION  AND  LOCATION 


4.  PROJECT  TITLE 


NAVAL  AIR  FACILITY, 


MAINTENANCE  HANGAR 


S.  PROGRAM  ELEMENT 

«.  CATEGORY  CODE 

—  1-,.—  . 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (S000I 

211.05 _ 

_ P-095 _ 

_ 14.9QQ _ 

9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

(SOOO) 

MAINTENANCE  HANGAR . 

SF 

38,840 

- 

10,800 

HANGAR  BUILDING . 

SF 

38,840 

162.00 

(  6,290) 

PARKING  AND  ACCESS  APRON  . 

SY 

29,000 

78.00 

(  2,260) 

FIRE  PROTECTION  SYSTEM  . 

LS 

- 

- 

(  940) 

BOILER  PLANT  RELOCATION . 

LS 

- 

(  800) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(  510) 

SUPPORTING  FACILITIES . 

- 

- 

- 

2,650 

UTILITIES . 

LS 

- 

- 

(  1,440) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  400) 

DEMOLITION  . 

LS 

- 

(  810) 

SUBTOTAL  . 

- 

- 

- 

13,450 

CONTINGENCY  (5%)  .  . . 

- 

- 

- 

670 

TOTAL  CONTRACT  COST . 

- 

- 

- 

14,120 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

780 

TOTAL  REQUEST . 

- 

- 

- 

14,900 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-(NO 

ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 


Two-atory  reinforced  concrete  frame  aircraft  maintenance  hanaar,  masonry 
walls,  concrete  foundation  and  floors,  metal  roof;  foam  and  water  deluge 
and  wet  sprinkler  systems;  boiler  plant  relocation;  ventilation,  air 
conditioning,  utilities;  aircraft  access  and  parking  aprons  with  washrack; 
demolition  of  ten  buildings. 


11.  REQUIREMENT:  38,840  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  an  aircraft  maintenance  hangar.  (Current  mission.) 
REQUIREMENT:  Adequate  and  properly-configured  facilities  to  accommodate 
station  aircraft,  the  USS  Midway  carrier  airwing,  and  transient  aircraft. 
The  airwing  includes  98  aircraft,  and  these  are  on-board  the  activity 
about  751  of  the  time.  An  aircraft  maintenance  hangar  is  necessary  to  the 
operation  and  maintenance  of  these  aircraft. 

CURRENT  SITUATION:  Maintenance  is  performed  in  three  old  and  highly 
flammable  hangars  lacking  fire  protection.  The  available  hangar  floor 
space  is  too  small  for  the  workload.  Some  maintenance  is  done  on 
parking  aprons.  Tools,  supplies,  parts  and  ground  support  equipment  must 
be  transported  to  the  apron  and  back  to  the  hangar  when  work  is 
completed.  Types  of  Navy  carrier  aircraft  supported  include  the  F-14, 

A-7,  A-6,  E-2C,  EA-6B,  S-3,  and  SH-3. 

IMPACT  IF  NOT  PROVIDED:  Maintenance  will  continue  to  be  performed  on  the 
parking  apron,  even  under  adverse  conditions.  The  quality  level  of 
operations  and  maintenance  will  suffer,  to  the  detriment  of  fleet  combat 
readiness.  (Continued  on  DD  1391c) 
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PAGE  NO 


4  < 


r- 


1.  COMPONENT 

NAVY 

QQ 

FY  19  MILITARY  CONSTRUCTION  PROJECT  DATA 

2,  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  AIR  FACILITY,  ATSUGI,  JAPAN 

|«.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

1  MAINTENANCE  HANGAR 

P-095 

11.  REQUIREMENT:  (Continued) 

ADDITIONAL:  A  bilateral  agreement  between  the  U.S.  and  the  host  nation 


covering  U.S.  presence  for  military  purposes  provides  that  construction  of 
nSw  or  alterations  to  existing  facilities  for  U.S.  requirements  shall  be 
the  responsibility  of  the  U.S.,  except  when  construction  is  eligible  for 
Japanese  Facility  Improvement  Program  (JFIP)  funding.  This  project  was 
presented  to  the  Government  of  Japan  for  funding  under  the  JFIP  program, 
and  it  was  not  accepted. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  4-88 

(b)  Percent  Complete  as  of  January  1989 .  40 

(c)  Date  Design  35%  Complete .  10-88 

(d)  Date  Design  Complete .  8-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  »  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  425  ) 

(b)  All  Other  Design  Costs . (  240  ) 

(c)  Total . . .  665 

(d)  Contract . . (  510  ) 

(e)  In-house . (  155  ) 


(4)  Construction  start . . 6-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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S/N  0*01-1*401  Mil 


1 .  COMPONENT  ! 

FY  1990  MILITARY 

NAVV 

CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

4 .  COMMAND 

5.  AREA  CONSTR. 

COST  INDEX 

MARINE  CORPS  BASE  CAMP  SMEDLEY  D. 

COMMANOANT  OF  THE 

BUTLER.  OKINAWA.  JAPAN 

MARINE  CORPS 

.  1 .99 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICER  i  ENLISTED  I  CIVILIAN  OFFICER  I  ENLISTED  CIVILIAN 


09/30/68 

1544 

18790 

266 

b.  END  FY 

1994 

1439 

14589 

3187 

25235 

25637 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 

«.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL 


7.  INVENTORY  DATA  ($000) 


(  79,158) 


757.280 

16,350 

3,200 

0 

10,060 
546.610 
1 .333,500 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 

CATEGORY 

COST 

DESIGN 

status 

CODE  PROJECT  TITLE 

($0001 

ST/AT 

171.35  COMB  ARMS  STAFF  TRNR  FAC 

14,000  SF 

3.200 

04/88 

08/89 

TOTAL 

3.200 

A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

219.30  PAINTG  &  RELTD  OPNS  BLDG 

LS 

5 .  000 

610.10  ADMIN  BLDG  ADDN  (FOSTER) 

LS 

560 

610.72  BATTALION  HOTRS 

LS 

3.  150 

740.43  GYMNASIUM  ADDITION 

10.830  SF 

1 .330 

Provida  training  facilltlas.  logistics  support  and  limitad  administrativa 
support  for  Fiaat  Marina  Forca  units  locatad  on  Okinawa  and  at  Camp  Fuji, 
japan . 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH) : 


(5000) 


PAGE  NO.  4  4 


DO  FORM  1390 
1DSC76 


V  COMPONENT 

NAVY 


FY  19-22.  MILITARY  CONSTRUCTION  PROJECT  DATA 


J.  DATE 


3.  INSTALLATION  ano  location 

MARINE  CORPS  BASE  CAMP  SMEDLEY  D.  BUTLER, 


4,  PROJECT  TITLE 

COMBINED  ARMS  STAFF  TRAINER 


1  OKINAWA,  JAPAN 

FACILITY 

S.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (SOOOI 

0206496M 

171.35 

P-900 

3,200 

9.  COST  ESTIMATES 


ITEM 


COMBINED  ARMS  STAFr1  TRAINER  FACILITY  .... 

BUILDING  . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL . . . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . .  .  .  .  . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


u/M 

~SF 

SF 

LS 

LS 

LS 


QUANTITY 

'  T4,<JBQ 

14,000 


UNIT 

COST 


COST 

(SOOOI 


146.00 


-(NON-ADD) 


~T7IW~ 

(2,050) 

(  200) 
640 

(  220) 

(  420) 

2,890 
140 
3,030 
170 
3,200 
(  0) 


(o.  description  or1  ETOF5IIE  Construction 
One-story  reinforced  concrete  and  masonry  building,  concrete  foundation 
and  floor,  mezzanine  area,  built-up  roof,  computer  flooring,  fire 
protection  system,  air  conditioning,  utilities. 


11.  REQUIREMENT:  14,000  SF.  ADEQUATE:  0  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Provides  a  facility  to  house  a  combined  arms  staff  trainer 
(CAST)  at  Camp  Hansen.  (Current  mission.) 

REQUIREMENT:  An  adequately  and  properly-configured  facility  for  the  CAST, 
which  will  exhibit  actual  terrain  and  equipment  as  a  scale-model  of  tne 
combat  training  areas  to  be  utilized  for  training  exercises.  The  CAST  will 
be  utilized  by  Marine  Amphibious  Brigade  (MAB)  and  Marine  Amphibious  Force 
(MAF)  units  to  realistically  practice  tactics  prior  to  being  used  by  actual 
Marine  Forces  during  live-fire  exercises. 

CURRENT  SITUATION.  Battlefield  simulations  for  practice  exercise  tactics 
are  currently  tested  and  rehearsed  in  an  open  lot,  with  terrain  simulation 
accomplished  using  hand  tools.  This  is  poor  simulation,  prone  to  many 
errors,  and  subjects  the  model  as  well  as  the  actual  class  to  inclement 
weather. 

IMPACT  IF  NOT  PROVIDED:  Outdoor  tactical  mission  simulation,  instruction, 
and  evaluation  will  continue.  Tactical  unit  leaders  will  be  deprived  of 
the  benefit  of  a  topographically  correct  terrain  board.  MAB  and  MAF  units 
will  be  forced  to  learn  and  test  tactics  during  live-fire  exercises.  This 

(Continued  on  DD  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1.  COMPONENT 


2.  OATE 


FY  19_MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  BASE  CAMP  SMEDLEY  D.  BUTLER,  OKINAWA,  JAPAN 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

COMBINED  ARMS  STAFF  TRAINER  FACILITY 

P-900 

11.  REQUIREMENT:  (Continued) 

IMPACT  IF  NOT  PROVIDED:  (Continued) 

1  will  create  potentially  hazardous  situations  and  could  result  in  extremely  1 

1  costly  mistakes  in  terms  of  personnel  and  equipment. 

1  ADDITIONAL:  A  bilateral  agreement  between  the  U.S.  and  the  host  nation  | 

I  covering  U.S.  presence  for  military  purposes  provides  that 

construction  of  f 

1  new  or  alterations  to  existing  facilities  for  U.S.  requirements  shall  be 

the  responsibility  of  the  U.S.,  except  when  construction 

ls  eligible  for 

Japanese  Facility  Improvement  Program  (JFIP)  funding. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 

Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Desian  Started . 

(b)  Percent  Complete  as  of  January  1989.... 

(c)  Date  Design  35%  Complete . 

(d)  Date  Desian  Complete . 

(2)  Basis: 

(a)  Standard  or  Definitive  Design: 

Yes  No  X 

( b)  Where  Design  Was  Most  Recently  Used: 

N/A 

(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e)  : 

($000) 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . 

.  (  120  ) 

(c)  Total . 

.  285 

(d)  Contract . 

.  (  220  ) 

(e)  In-house . . . 

. (  65  ) 

(4)  Construction  start . 

4-90 

1 

montn  and  year) 

b.  Equipment  associated  with  this  project  which  wil] 

L  be  provided 

from  other  appropriations:  None. 

DD.dic 7.1391c 

oinuwnn 


PREVIOUS  EDITIONS  MAY  SC  USED  INTERNALLY 
UNTIL  EXHAUSTED 


44  4 


1  .  COMPONENT 

FY 

Nr  V  ' 

199C  military 

CONSTRUCTION  PROGRAM 

!2. 

DATE 

3.  INSTALLATION  AND  LOCATION 

« .  COMMAND 

ft 

AREA  CONETR. 

C0S7  INDEX 

marine  corps  air  station 

FUTENMA , 

COMMANDANT  OF  THE 

OKINAWA.  JAPAN 

MARINE  CORPS 

1 . 99 

S.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/88 
D.  END  F  Y 
1994 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICER  ENLISTED  CIVILIAN  OFFICER  ENLISTED  CIVILIAN  OFFICER  ENLISTED 


A.  TOTAL  ACREAGE  TENAI 

B.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

•.  AUTHORIZATION  INCLUDED  IN  following  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

8-  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


7.  INVENTORY  DATA  ($000) 


TENANT  OF  MCE 


266.267 

3.280 

7.450 

0 

1 3 . 060 
6S. 120 
35S . 177 


444 

2941 

16 

3548 

447 

2943 

22 

3798 

8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATfOORY 
CODE 


116.65 
21  1 .06 


TACTICAL  SPT  VAN  PADS 
MAI NT  HANGAR  AODN 
TOTAL 


17.650  SY 
6. 680  SF 


5.500 

1,950 

7.450 


DESIGN  STATUS 
tart 


05/87 

04/88 


09/88 

OB/89 


INCLUDED  IN  FOLLOWING  PROGRAM 
NONE 


E  MAJOR  Planned  NEXT  THREE  YEARS: 
113.2"  BARKING  UPGRADE 
211.05  EIRE  ORCT  AC  HANGARS 


2.800  S' 
■  c 


Maintain  ana  operate  facilities  ana  provide  sarvlcas  ana  material  to 
support  operations  of  a  Marina  Aircraft  Wing,  or  units  thereof,  and 
other  activities  and  units  ss  designated  By  the  Commandant  of  the  Marine 
Corps  in  coordination  with  the  Chief  of  Naval  Operations. 


1 1 .  outstan 


■i  CDXiWTOi  i-itoi -wra  mrc 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH); 


(SOOO) 


! 


DO  TOW*  1310 
10CC76 


PAGE  NO. 


1.  COMROMBNT 

NAVY 

FY  19J1  MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

4.  aeojecT  title 

MARINE  CORPS  AIR  STATION  PUTENMA, 

OKINAWA,  JAPAN 

MAINTENANCE  HANGAR 

ADDITION 

7.  PROJECT  NUMBER 


S.  PROS  RAM  ELEMENT 


vr i»ix  hk 


B.  PROJECT  COET  ($000) 


1.950 


U/M  QUANTITY 


MAINTENANCE  HANGAR  ADDITION . 

BUILDING  ADDITION . . . 

BU:LT-IN  EQUIPMENT  .  . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . . 

SUPERVISION.  INSPECTION  AND  OVERHEAD  (5.5%). 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


M  J.'MiIT.fcroHYST.l  J.T.TJT.TT3." 


UNIT 

COST 

COST 

($0001 

- 

1,240 

120.00 

(  800) 

- 

(  440) 

- 

520 

- 

(  240) 

- 

(  110) 

- 

(  170) 

- 

1,760 

- 

90 

- 

1,850 

- 

100 

- 

1,950 

NON -ADD 

)  (  0) 

One-story  reinforced  concrete  and  masonry  building  addition,  concrete 
foundation  and  floor,  built-up  roof,  compressed  air  system,  paint  spray 
booth,  monorail  system,  400Hz  power  converter,  75  KVA  transformer, 
oil-water  separator,  fire  protection  system,  air  conditioning,  utilities. 


11.  REQUIREMENT:  12,060  SF.  ADEQUATE:  5,380  SF.  SUBSTANDARD:  0  SF. 
PROJECT:  Constructs  an  aircraft  maintenance  hangar  addition  to  accommodate 
an  increase  in  aircraft  maintenance  work.  (Current  mission.) 

REQUIREMENT:  Adequate  and  properly-configured  facilities  to  support  an 
increase  of  four  KC-130  aircraft,  126  additional  personnel,  and  equipment 
to  maintain  the  new  and  on-board  aircraft  using  this  facility. 

CURRENT  SITUATION:  The  existing  facility  is  undersized  and  the  addition  of 
more  aircraft  will  further  compound  the  already  overcrowded  situation.  The 
present  hangar  has  no  overhead  bridge  crane,  which  further  complicates 
heav/  maintenance  evaluations  such  as  engine  and  propeller  removal  and 
installation.  Shop  vans  and  trailers  have  been  utilized  in  an  attempt  to 
alleviate  the  overcrowding,  but  they  have  deteriorated  to  the  point  where 
they  are  no  longer  adequate  for  the  purpose  and  are  a  safety  hazard  because 
of  improper  wiring.  Tnis  squadron  has  only  44  percent  of  its  required 
maintenance  shop  and  administrative  spaces,  drastically  impacting  on 
maintenance  efforts. 


(Continued  on  DDl391c) 


DO  occ7s1391 

S/N  0989  IP-MI  NIO 


PREVIOUS  COITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


V  COMPONENT 

FY  13  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY _ l _ _ _ 

3.  INSTALLATION  ano  location 


MARINE  CORPS  AIR  STATION  FUTENMA,  OKINAWA,  JAPAN 

4.  PROJECT  TITLE 


B  PROJECT  NUMBER 


MAINTENANCE  HANGAR  ADDITION 


P-892 


11.  REQUIREMENT:  (Continued) 

IMPACT  IP  WOT  PROVIDED:  The  KC-130  squadron  will  not  be  able  to 
adequately  maintain  the  aircraft  assigned.  This  will  reduce  operational 
readiness  and  deployability. 

ADDITIONAL:  A  bilateral  agreement  between  the  U.S.  and  the  host  nation 
covering  U.S.  presence  for  military  purposes  provides  that  construction  of 
new  or  alterations  to  existing  facilities  for  U.S.  requirements  shall  be 
the  responsibility  of  the  U.S.,  except  when  construction  is  eligible  for 
Japanese  Facility  Improvement  Program  (JFIP)  funding. 

12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status: 

(a)  Date  Design  Started.... .  4-88 

(b)  Percent  Complete  as  of  January  1989 .  40 

(c)  Date  Design  35*  Complete .  9-88 

(d)  Date  Design  Complete . . .  3-89 

(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No  X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


Total  cost  (c)  ■  (a)  +  (b)  or  (d)  +  (e)  : 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Costs . 

(c)  Total . 

(d)  Contract . . . 

(e)  In-house . . . 


($000) 
45  ) 
95  ) 
140 
10C  ) 
40  ) 


(4)  Construction  start. 


_ 4-90 

(month  and  year) 


b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


1  ^  DEC  79 


1391c 


PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


A  N  DIM  L»  'MVMIt 


1.  COMPONENT 

NAVY 


FY  19_ii  MILITARY  CONSTRUCTION  PROJECT  DATA 


2  DATE 


3.  installation  and  location 

MARINE  CORPS  AIR  STATION  FUTENMA, 


4.  PROJECT  TITLE 


I  OKINAWA,  JAPAN 

TACTICAL 

SUPPORT  VAN  PADS 

B.  PROGRAM  CLEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

a.  PROJECT  COST  ISOOO) 

0206496M 

116.65 

P-888 

5,500 

9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

ISOOO) 

TACTICAL  SUPPORT  VAN  PADS . 

SY 

17,650 

- 

2,280 

PADS . 

SY 

17,650 

70.00 

(1,240) 

MAINTENANCE  BUILDING  . 

SF 

6,000 

160.00 

(  960) 

HA 7ARD0US/ FLAMMABLE  STORAGE  BUILDING  .  .  . 

SF 

600 

133.00 

(  80) 

SUPPORTING  FACILITIES.  „  . 

- 

- 

- 

2,680 

ELECTRICAL  UTILITIES  . 

LS 

- 

- 

(1,500) 

MECHANICAL  UTILITIES  . 

LS 

- 

- 

(  600) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  580) 

SUBTOTAL  . 

- 

- 

- 

4,960 

CONTINGENCY  (5%)  . 

- 

- 

- 

250 

TOTAL  CONTRACT  COST . 

- 

- 

- 

5,210 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5%). 

- 

- 

- 

290 

TOTAL  REQUEST . 

- 

- 

- 

5,500 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-  ( 

NON -ADD 

)  (  0) 

10.  0CSCA'*Ti6n  OP  PROPOSED  CONSTRUCTION 

Ten-inch  thick  concrete  van  pads  with  tie-downs  and  electrical  power 
support  including  400Hz  power,  computer  trunk  lines,  telephone  1-nes,  water 
and  compressed  air  lines;  maintenance  and  flammable  storage  buildings  of 
reinforced  concrete  frame  and  foundation,  concrete  floor,  masonry  walls, 
built-up  roof,  bridge  crane;  compressed  air  system,  battery  solution 
disposal,  grounding  system,  emergency  power  generators;  fire  protection 
systems,  utilities. 


11.  REQUIREMENT:  17,650  SY.  ADEQUATE:  0  SY.  SUBSTANDARD:  £  SY. 

PROJECT:  Constructs  a  tactical  support  van  pad  complex  with  attendant 
support  facilities  and  upgrades  electric  power  system.  (Current  mission.) 
REQUIREMENT:  Adequate  mobile  maintenance  facilities  (MMF) .  MMF  are 
tactically  deployable,  intermediate  level  maintenance  units  which  will 
provide  Marine  Aircraft  Group-36  (MAG-36)  the  ability  to  deploy  and  take 
along  the  intermediate  level  maintenance  support  to  permit  keeping  the 
aircraft  in  full  operational  status.  MAG-36  will  support  226  MMF. 
Eighty-four  units  are  currently  on-hand  with  the  remainder  scheduled  to 
arrive  by  1981. 

CURRENT  SITUATION:  The  MMF  on-hand  are  staged  on  a  dirt  and  gravel  surface, 
with  inadequate  space  between  units,  and  no  support  facilities  to  maintain 
these  mobile  units.  No  additional  area  is  available  in  the  existing 
complex  to  allow  for  garrison  set-up  of  these  units.  The  existing  utility 
system  cannot  provide  adequate  electric  power  to  support  these  units. 

(Continued  on  DD  1391c) 
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PAGE  NO. 


1.  COMPONENT 

NAVY 

FY  192LMIUTARY  CONSTRUCTION  PROJECT  DATA 

2  DATE 

3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  AIR  STATION  FUTENMA,  OKINAWA,  JAPAN 

|4.  PROJECT  TITLE 

5.  PROJECT  NUMBER  1 

TACTICAL  SUPPORT  VAN  PADS 

P-888 

11.  REQUIREMENT:  (Continued) 

IMPACT  IF  NOT  PROVIDED:  The  ability  of  MAG-36  to  conduct  intermediate 
level  maintenance  will  be  severely  reduced.  Electronic  electrical 
intermediate  level  maintenance  cannot  be  conducted. 

ADDITIONAL:  A  bilateral  agreement  between  the  U.S.  and  the  host  nation 
covering  U.S.  presence  for  military  purposes  provides  that  construction  of 
new  or  alterations  to  existing  facilities  for  U.S.  requirements  shall  be 
the  responsibility  of  the  U.S.,  except  when  construction  is  eligible  for 
Japanese  Facility  Improvement  Program  (JFIP)  funding. 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  5-87 

(b)  Percent  Complete  as  of  January  1989 . 100 

(c)  Date  Design  35%  Complete .  10-87 

(d)  Date  Oesign  Complete .  9-88 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e)  r  ($000) 

(a)  Production  of  Plans  and  Specif ications. ....... (  55  ) 

(b)  All  Other  Design  Costs . (  50  ) 

(c)  Total .  10  5 

(d)  Contract . . . (  70  ) 

(e)  In-house . (  35  ) 


(4)  Construction  start . . . . 1-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PAGE  MO. 


4 


1.  COMPONENT 


PY  1990  MILITARY  CONSTRUCTION  PROGRAM 


i  2.  OATC 


£ 

I 


NAVY 

3.  INSTALLATION  AND  LOCATION  4.  COMMAND  5.  AREA  CONSTR . 

COST  INDEX 


NAVAL  COMMUNICATION  STATION.  i  NAVAL  TELECOMMUN! - 

ROOSEVELT  ROADS.  PUERTO  RICO  CATIONS  COMMAND  1.16 


6.  PERSONNEL 
STRENGTH 

PERMANENT 

STUDENTS 

SUPPORTED 

a.  AS  OF 
08/30/88 

b.  END  FY 

OFFICER 

OFFICER 

ENLISTED  > 

CIVILIAN 

OFFICER 

1  ENLISTED  CIVILIAN 

12 

173 

i 

30 

0 

o  ; 

0 

0 

|  0  j  0 

215 

1994 

12 

173 

30 

0 

o  i 

0 

0 

i  o  1  o 

215 

7.  INVENTORY  DATA  ($000) 


•.  TOTAL  ACREAGE  (  1.913) 

D.  INVENTORY  TOTAL  AS  OF  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

0.  AUTHORIZATION  REQUESTED  IN  THIS  RROGRAM  . 

e.  AUTHORIZATION  INCLUOED  IN  FOLLOWING  PROGRAM  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

0.  REMAINING  DEFICIENCY  . 

h.  GRAND  TOTAL 

8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


category 

CODE 

RROJECT  TITLE 

SCORE 

2*0 
oO 
o  w 

9  ~i 

DESIGN 

START 

STATUS 

complete 

131.50 

TRANSMITTER 

TOTAL 

COOLING  SYS 

LS 

i  ■  30C 
1.300 

12/87 

07/89 

9.  FUTURE  PROJECTS: 

A.  INCLUOED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

131.15  COMMUNICATIONS  CENTER  ADDN  4.25C  SF  7QC 


1C.  MISSION  OR  MAJOR  ruNC~IO\S: 

Operate  ana  maintain  tactical  commum cat  ions  as  directed  d>  Cnte-  o* 
Naval  Operations,  ana  Blopal  communications  as  directed  Dy  Pirecto- 
Defense  Communication  Agency.  To  provide  Navy  tactical  snip  tc  snore 
and  OCS  point  to  point  communications. 


1 1 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES :  ( SOOO ) 

A;  POLLUTION  ABATEMENT  ^0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


10. 9  1C 
0 

1.300 

0 

700 

0 

12,910 


450 


00  FORM  1310 
1DEC76 


PAGE  NO. 


1 1 .  COMPONENT 


FY  19  JS.  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  COMMUNICATION  STATION, 
ROOSEVELT  ROADS,  PUERTO  RICO 

S.  MOQRAM  ELEMENT  1 6.  CATEGORY  COOE 


4.  PROJECT  TITLE 

_ TRANSMITTER  COOLING  SYSTEM 

I  7.  PROJECT  NUMBER  1 8.  PROJECT  COST  (*000) 


0303196N 


131.50  I  P-133 

9.  COST  ESTIMATES 


1,300 


U/M  QUANTITY 


TRANSMITTER  COOLING  SYSTEM  . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST.  ...  . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


1,170 

1,170 

_ 60 

1,230 

_ 70 

1,200 

-  (YON-ADD)  (  0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Combination  system  of  roof-mounted  air  conditioning  units  and  transmitter- 
mounted  heat  exchange  coils  connected  to  roof-mounted  condenser  coils; 
system  designed  to  maintain  temperature  and  humidity  within  the  operating 
tolerances  of  high-frequency  transmitters. 

11.  REQUIREMENT:  As  Required. 

PROJECT:  Provides  a  transmitter  cooling  system  to  control  air  temperature 
and  humidity  within  the  transmitter  building.  (Current  mission.) 
REQUIREMENT:  Adequate  environmental  control  to  permit  energy  efficient 
operation  of  high-frequency  transmitters  without  damage. 

CURRENT  SITUATION:  The  existing  system  provides  cooling  for  radio 
transmitters  via  outside  air  moved  by  mechanical  ventilation.  This  outside 
air  introduces .humidity  into  the  area,  moisture  condenses  on  the  spare 
transmitters,  and  causes  rapid  corrosion. 

IMPACT  IF  NOT  PROVIDED:  Transmitters  will  continue  to  deteriorate  to  the 
point  of  being  unreliable  and  high-frequency  transmissions  from  this  site 
will  be  curtailed. 


(Continued  on  DO  1391c) 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1.  COMPONENT 


NAVY 


2.  DATE 


FY  19_afl_  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  ano  location 

NAVAL  COMMUNICATION  STATION,  ROOSEVELT  ROADS,  PUERTO  RICO 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

TRANSMITTER  COOLING  SYSTEM 

P-133 

12.  SUPPLEMENTAL  DATA! 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status:  \ 

(a)  Date  Design  Started .  12-87 

(b)  Percent  Complete  as  of  January  1989 .  45 

(c)  Date  Design  35%  Complete . . .  11-98 

(d)  Date  Design  Complete .  7-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  *  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . ( _ 0J 

(b)  All  Other  Design  Costs . (  65  ) 

(c)  Total .  65 

(d)  Contract . ( _ 5J 

(e)  In-house.... . . (  60  ) 


(4)  Construction  start . . 2-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  SXMAUSTKD 


PAGE  NO. 


1.  COMPONENT 


FY  199o  MILITARY  CONSTRUCTION  PROGRAM 


installation  ano  location 

NAVAL  SECURITY  GROUP  ACTIVITY, 
EDZELL.  SCOTLAND 


4 .  COMMAND 


NAVAL  SECURITY  GROUP 
COMMANO 


2.  DATE 


5.  AREA  CONSTR. 
COST  INDEX 


5.  PERSONNEL 
STRENGTH 

A.  AS  OP 

08/30/88 
b.  END  PY 

1884 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICE*  ;  ENLISTED  :  CIVILIAN  OFFICE*  ,  ENLISTED  j  CIVILIAN  OFFICER  !  ENLISTED  ;  CIVILIAN 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OP  30  SEP  88  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTK  RIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 
«.  AUTHORIZATION  INCLUDEO  IN  FOLLOWING  PROGRAM 
t .  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

g.  REMAINING  DEFICIENCY . 

h  ■  GRAND  TOTAL 

8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


21,600 
7,220 
S ,  820 
0 

3,400 

13,500 

51,540 


CATEGORY 

COPE 

131  .55 


OPERATIONS  BLOG  ADDITION 
TOTAL 


16.600  SF 


5,820 

5,820 


OESIGN  STATUS 
TART  j 

05/86  03/89 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
143.80  CLASSIC  WIZARO  FACS  UPGROE 
143.80  CLASSIC  WIZARD 


Proviaa  snip-to-shor*  tactical  communications,  monitor  transmission 
procaauras,  ana  rasaarcn  into  alactronic  phanomana. 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


tSOOOl 

0 

0 

0 


DO  FORM  1390 
10CC76 


PAGE  NO 


.453 


1  COMPONENT 


navy 


FY  19 JO.  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


□  .  INSTALLATION  AND  LOCATION 

NAVAL  SECURITY  GROUP  ACTIVITY, 


4.  PROJECT  TITLE 


OPERATIONS  BUILDING  ADDITION 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  COOE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0301011N 

131.55 

P-048 

5,820 

9.  COST  ESTIMATES 


ITEM 

— 

U/M 

QUANTITY 

UNIT 

COST 

COST 

ISOOO) 

OPERATIONS  BUILDING  ADDITION  . 

SF 

16,600 

- 

4,030 

BUILDING  ADDITION . 

SF 

16,600 

213.00 

(3,540) 

BUILDING  MODIFICATIONS  . 

LS 

- 

- 

(  210) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(  280) 

SUPPORTING  FACILITIES . 

- 

- 

- 

1,230 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

- 

(  200) 

UTILITIES . 

LS 

- 

- 

(  730) 

PAVING  AND  SITE  IMPROVEMENT,  RELOCATION.  . 

LS 

- 

- 

(  300) 

SUBTOTAL  . 

- 

- 

- 

5,260 

CONTINGENCY  (5%)  . 

- 

- 

- 

260 

TOTAL  CONTRACT  COST . 

- 

- 

5,520 

SUPERVISION ,  INSPECTION  &  OVERHEAD  (5.5%).  . 

- 

- 

- 

300 

TOTAL  REQUEST . 

- 

- 

5,820 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

-  ( 

40N-ADD 

)  (  0) 

io.  6E££AiAtion  op  FK5po5EE  construction 


|  Two- story  reinforced  concrete  and  masonry  building  addition  to  match 
existing,  adequate  structural  system  to  support  a  vertical  addition  at  a 
future  date,  concrete  foundation,  floors,  and  roof  system,  built-up  roof, 
computer  flooring,  rf  shielding,  reinforce  existing  building  foundation, 
administrative  spaces,  security  vault;  modifications  and  alterations  of 
existing  building;  fire  protection  system,  carbon  dioxide  system,  air 
conditioning,  utilities  upgrade;  relocation  of  microwave  tower  and  a 
heating,  ventilation,  and  air  conditioning  unit. 


11.  REQUIREMENTS  77,960  SF.  ADEQUATE!  61,360  SF.  SUBSTANDARD:  0  SF. 
PROJECT;  Provides  additional  operations  space  to  support  increased 
functions,  equipment  and  manpower.  The  building  addition  will  be  capable 
of  further  vertical  expansion  to  support  anticipated  future  needs,  as 
horizontal  expansion  at  this  site  is  no  longer  possible.  (Current  mission.) 
REQUIREMENT:  Adequate  and  properly  configured  facilities  to  accommodate  an 
increased  mission  to  include  operational  space  to  install  additional 
programs,  additional  equipment  for  ongoing  programs,  to  install  an 
additional  research  test  bed  and  technical  control  upgrade,  and  for 
electronics  equipment,  maintenance  space,  management,  supervision,  and 
administration. 

CURRENT  SITUATION:  All  existing  space  is  used  by  current  programs  and  is 
completely  saturated  with  equipment  and  personnel. 

(Continued  on  DD  1391c) 


,  ncn1391 


454 


an  otoa  i*  ooi  mo 


PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1.  COMPONENT 

NAVY 

FY  is_!Lmilitary  construction  project  data 

2  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  SECURITY  GROUP  ACTIVITY,  ED ZELL,  SCOTLAND 

I*.  PROJECT  TITLE 

S.  PROJECT  NUMBER  1 

OPERATIONS  BUILDING  ADDITION 

P-048 

11.  REQUIREMENT:  (Continued) 

IMPACT  IP  NOT  PROVIDED:  New  equipment  and  prog  tarns  at  this  important 
site  cannot  be  installed  and  implemented. 

ADDITIONAL:  A  bilateral  agreement  between  the  U.S.  and  the  host  nation 
covering  U.S.  presence  for  military  purposes  provides  that  construction 
of  new  or  alterations  to  existing  facilities  for  U.S.  requirements  shall 
be  the  responsibility  of  the  U.S.,  except  when  construction  is  eligible 
for  NATO  Common  Infrastructure  funding.  NATO  prefinancing  is  not 
applicable  to  this  project  because  it  is  not  in  support  of  forces 
assigned  to  NATO. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started .  5-86 

(b)  Percent  Complete  as  of  January  1989 . 35 

(c)  Date  Design  35%  Complete . 1-87 

(d)  Date  Design  Complete... .  3-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  «  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plan3  and  Specifications . (  240  ) 

(b)  All  Other  Design  Costs . (  100  ) 

(c)  Total .  340 

(d)  Contract . (  290  ) 

(e)  In-house......... . (  50  ) 

(4)  Construction  start . . . . . 1-90 _ 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


DO,  SR  1391c 
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Previous  COITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


RAOE  NO.  ^  L. 


1.  COMPONENT 

NAVY 


2.  DATE 


FY  1990  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 

NAVAL  ACTIVITIES. 

LONOON.  UNITED  KINGDOM 


4 .  COMMAND 


COMMANDER  IN  CHIEF, 

US  NAVAL  FORCES  EUROPE 


5.  AREA  CONSTR. 
COST  INDEX 

1  .SO 


6.  PERSONNEL 
STRENGTH 

•.  AS  OF 

09/30/88 
b .  END  FY 

1994 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

INLISTIO  i 

CIVILIAN 

OFFICER  1 

ENLISTED  1 

CIVILIAN 

OFFICER 

ENLISTED  ; 

CIVILIAN 

14 

43  ] 

e 

0 

0 

0 

286 

822  j 

471 

1644 

14  | 

43 

a 

0 

0 

0 

286 

822  i 

471 

1644 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  38) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  98  . 

e.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

a.  AUTHORIZATION  INCLUOED  IN  FOLLOWING  PROGRAM  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

g.  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


2.320 
1,970 
10. 130 
0 
0 

33.000 

47.420 


CATEGORY 

COPE 


PROJECT  TITLE 


SCORE 


COST 

<*0001 


214.20  AUTOMOTIVE  VEH  MAINT  SHOP  LS  730 

721.11  BEO  &  MESS  HALL  58,940  SF  _ 9.400 

TOTAL  10.130 


9.  FUTURE  PROJECTS: 


DESIGN  STATUS 
start  COMPLETE 

03/86  04/88 

12/87  11/89 


A.  INCLUDED  IN  FOLLOWING  PROGRAM 
NONE 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
NONE 


1C.  MISSION  OR  MAJOR  FUNCTIONS: 

Navy'*  primary  activity  providing  logistic  and  administrat  i  va  support  to 
tba  Commandar  in  Chlaf.  L'.S  Naval  Forcas.  Europa/U.S,  Commanoar  Eastarn 
Atlantic/U .S.  Naval  actlvitias  and  units  in  tha  Unitad  Kingdom,  including 
othar  araas  of  norttiwastarn  Europa.  Thosa  functions  also  axtand  to  othar 
U.S.  agancias  and  naval  mattars  as  assignad. 


H.  OUTSTANDING  POLLUTION  AND  SAFETY  OCF I C I ENC I ES :  (SOOQl 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


PAGE  NO.  4  5  6 


00  FORM  1380 
10CC78 


1.  COMPONENT 


FY  MILITARY  CONSTRUCTION  PROJECT  DATA 


7.  7HOJICT  NUN.ESR 


3.  INSTALLATION  AND  LOCATION 

NAVAL  ACTIVITIES, 


S.  PROQRAM  ELEMENT 


BACHELOR  ENLISTED  QUARTERS  AND  MESS  HALL  .  . 

BACHELOR  ENLISTED  QUARTERS  . 

MESS  HALL . . . 

BUILT-IN  EQUIPMENT  .  ,  . . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT,  DEMOLITION.  . 

SUBTOTAL  . 

CONTINGENCY  (5%) . . . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


4.  PROJECT  tITLE 


BACHELOR  ENLISTED  QUARTERS 


M  i  T4  .tt  i  M  J.r-i 


One  three-stcry  and  one  one-story  reinforced  concrete  and  masonry 
buildings,  concrete  foundations  and  floors,  built-up  roofs,  seismic  design, 
fire  protection  systems,  ventilation  and  air  conditioning,  utilities;  60 
two-bedroom  modules  with  private  bathrooms,  lounges,  laundry,  storage, 
vending,  mechanical  equipment;  kitchen  equipment;  demolition  of  one 
building  and  removal  or  one  tennis  court. 

Grade  mix;  100  E1-E4,  64  ES-S6,  3  B7-B9.  Total?  157. _ 

11.  REQUIREMENT;  317  PN.  ADEQUATE;  150  PN.  SUBSTANDARD;  56  PN. 

PROJECT ;  Provides  adequate  billeting  for  167  enlisted  personnel  and  a  mess 
hall  for  all  assigned  personnel.  (Current  mission.) 

REQUIREMENT;  Adequate  housing  and  messing  for  317  bachelor  enlisted 
personnel.  These  personnel  are  assigned  to  US  Navy  commands  in  the  greater 
London  area. 

CURRENT  SITUATION;  Existing  adequate  berthing  capacity  of  150  includes  56 
substandard  spaces  in  a  leased  facility  at  Kennington  and  94  spaces  in  the 
local  community.  A  new  construction  deficiency  of  167  adequate  billeting 
spaces  exists.  This  project  will  satisfy  all  currently  identified  new 
construction  requirements.  All  projected  space  requirements  are 
revalidated  annually  by  a  new  survey,  which  updates  planning  projections. 
IMPACT  IF  NOT  PROVIDED;  Adequate  living  quarters  for  all  Navy  bachelor 
enlisted  personnel  will  continue  to  be  unavailable  at  the  Navy  support 
site.  Enlisted  personnel  will  be  required  to  continue  co  seek  whatever 
affordable  housing  is  available  in  the  expensive  greater  London  area. 

(Continued  on  DD  1391c) 
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1.  COMAONINT 


3.  OATS 


NAVY 


fy  isJLmilitary  construction  project  data 


3.  INSTALLATION  and  LOCATION 


NAVAL  ACTIVITIES,  LONDON,  UNITED  KINGDOM 

4.  PAOJCCT  TITLt  S.  PROJECT  NUMBS  A 

BACHELOR  ENLISTED  QUARTERS  AND  MESS  HALL  P-21 5 


11.  REQUIREMENT:  (Continued) 

ADDITIONAL:  A  bilateral  agreement  between  the  U.S.  anr  the  host  nation 
covering  U.S.  presence  for  military  purposes  provides  that  construction 
of  new  or  alterations  to  existing  facilities  for  U.S.  requirements  shall 
be  the  responsibility  of  the  U.S.,  except  when  construction  is  eligible 
for  NATO  Common  Infrastructure  funding.  NATO  prefinancing  is  not 
applicable  to  this  project  because  it  is  not  included  in  an  approved  NATO 
category  and  is  not  expected  to  become  eligible. 

12.  SUPPLEMENTAL  DATA: 


a.  Estimated  design  status:  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 


(1)  Status: 

(a)  Date  Design  Started . 12-87 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  35%  Complete .  9-88 

(d)  Date  Design  Complete .  11-89 


(2)  Basis: 

(a)  Standard  or  Definitive  Design:  Yes _ No _ X 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


(3)  Total  cost  (c)  »  (a)  +  (b)  or  (d)  +  (e) :  ($000) 

(a)  Production  of  Plans  and  Specifications . (  400  ) 

(b)  All  Other  Design  Costs . (  95  ) 

(c)  Total .  495 

(d)  Contract . (  445  ) 

(e)  In-house . . . . . .  ♦  (  50  ) 


(4)  Construction  start.... . . . . 4-90 


(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 


D0 1  o«c  “a  1391c 


AASVIOUS  COITIONS  MAY  SI  USIO  INTtftNALLY 
UNTIL  IXHAUSTIO 


I* AOS  NO. 


VARIOUS  LOCATIONS 


VARLOCS 


1.  COMPONENT 


FV  19_SUL  MILITARY  CONSTRUCTION  PROJCCT  DATA 


3.  INSTALLATION  AND  LOCATION 


4.  PROJSCt  TTTLi 


SEAL  TEAM  OPERATIONS  FACILITIES . 

OPERATIONS  BUILDINGS  . 

MAINTENANCE  AND  REPAIR  BUILDING . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5«)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  AND  OVERHEAD  (5.5%). 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


m  «%, 

sr  i?. 


5,24% 

rSS 


5,  MO 

(  0) 


Two-story  steel-frame  and  masonry  operations  building,  one-story  masonry 
maintenance  and  repair  building,  hyperbaric  facility,  spread  footings  and 
foundations,  seismic  design,  concrete  floors,  built-up  roofs,  bridge  crane, 
monorail,  pistol  range,  recompreasion  dive  locker,  peraloft,  electrical 
generator,  administration  araas,  compressed  air  systaa,  fire  protection 
systems,  air  conditioning,  utilities. 


11.  REQUIREMENT!  75.720  SF.  ADEQUATE!  29.520  SF.  SUBSTANDARD:  0  SF. 
PROJECT!  Provides  operational  facilities  to  support  Naval  Special  Warfare 
Unit  Six  (NSWU-6)  which  accommodates  elements  of  three  Sea,  Air,  Land 
(SEAL)  Teams  and  a  SEAL  Delivery  Vehicle  (SDV)  Team  including  a  Special 
Boat  Unit  (SBU)  to  be  fully  integrated  and  commissioned  in  1989.  This 
project  is  programmed  in  two  increments.  Increment  I  provided  the  site 
development  including  utilities,  roads  and  paving,  site  improvement,  and  a 
barracks.  This  increment  will  construct  a  two-story  operations  facility,  a 
one-story  maintenance  and  repair  facility,  and  a  hyperbarics  facility  in  a 
secure  area  in  support  of  the  Special  Operating  Forces  (SOF) .  (New 
mission. ) 

REQUIREMENT!  Classified,  secure,  and  permanent  facilities  including  a 
remote  waterfront  location  to  house  training,  operations,  communications 
and  SDV- SBU  storage.  The  SEALS  are  an  element  of  the  U.S.  Special  Warfare 
Forces.  The  establishment  of  NSWU-6  to  be  deployed  at  this  classified 
location  reflects  the  emphasis  the  Navy  is  putting  on  Soecial  Operations 

(Continued  on  DD  1391c} 
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PREVIOUS  ED  TION6  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


1.  COMPONENT 


FY  19.IL.MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location 

CLASSIFIED  LOCATION 

4.  paOUCT  TlTL« 

S.  PNO.HCT  NUMIEH 

SEAL  TEAM  OPERATIONS  FACILITIES  (INCREMENT  II) 

P-151A 

11.  REQUIREMENT  i  (Continued) 

forces.  NSMO-6  will  consist  of  two  SEAL  platoons  with  16  people ,  one  sdv 
teas  with  14,  one  no  teas  with  10,  and  a  support  element  with  ?6  people, 
for  a  total  of  <6  personnel  on-board  under  normal  conditions.  The 
facilities  will  be  used  year-round ,  seven  days  a  week  for  training, 
store ge,  and  maintenance  of  special  equipment,  weapons,  boats,  swimmer 
support  apparetua,  and  other  aiss ion-related  gear. 

COMMIT  SITUATION:  No  facilities  exist  at  this  location  or  any  other 
naval  installation  in  the  area  which  could  provide  full  support  to  the 
special  warfare  unit.  However,  in  the  inter ia,  temporary  administrative 
facilities  will  be  provided  for  a  small  headquarters  staff  and  one  SEAL 
platoon  who  will  deploy  on  a  six- month  rotational  basis. 

t  The  policy  of  enhancing  the  capability  of  U.S. 
Special  Warfare  forces  will  be  delayed  in  implementation  at  this  vital 
location.  NSWO-4  will  be  established  here  in  the  U.  S.  in  1989, 
permitting  initial  deployment  of  one  HEAL  platoon  on  an  interim  basis. 
Shore  installation  will  not  be  capable  of  sustaining  full  deployments 
required  for  ad. is ion  readiness. 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status!  (Project  design  conforms  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide.") 

(1)  Status! 

(a)  Date  Design  Started . .  4-88 

(b)  Percent  Complete  as  of  January  1989 .  35 

(c)  Date  Design  351  Complete.... .  10-68 

(d)  Date  Design  Complete .  6-89 

(2)  Basis! 

(a)  Standard  or  Definitive  Design:  Yes _ No  x 

(b)  Where  Design  Was  Most  Recently  Used:  _ N/A _ 


Total  coat  (c)  «  (a)  +  (b)  or  (d)  +  (e) i 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Design  Coats . 

(c)  Total . . . . . 

(d)  Contract . 

(e)  In-house . . . 


( 

250  1 

( 

100  1 

350 

( 

310  1 

L 

40  ) 

(4)  Construction  start .  1-90 _ 

(month  and  year) 

b.  Equipment  associated  with  this  project  which  will  be  provided 
from  other  appropriations:  None. 
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t.  COMPONENT 


FY  19  J1  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS, 
VARIOUS  LOCATIONS  INSIDE  THE  UNITED  STATES 


t.  PROGRAM  CLCMSNT 
VARIES 


t.  corrsmMAm 


S.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

911.10 

VARIOUS 

4.  PROJECT  TITLE 

LAND  ACQUISITION 


8.  PROJECT  COST  (SOOOI 
21,000 


LAND  ACQUISITION  . 

SUBTOTAL  . 

CONTINGENCY  (5*)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  fc  OVERHEAD  (5.5«).  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  PROM  OTHER  APPROPRIATIONS 


18,950 


18,950 
950 
19,900 
1.100 
21,000 
)  (  0) 


Acquisition  of  interests  in  approximately  152  acres  of  land  as  follows; 
provide  relocation  assistance,  gates  and  auxiliary  structures  for  security 
of  acquired  land;  demolition  as  necessary. 

Marine  Corps  Air  Station,  Yuma,  AZ  -  22  acres  (approx.) 

Naval  Submarine  Base,  New  London,  CT  -  2.5  acres  (approx.) 

Naval  Station,  New  York,  NY  -  10  acres  (approx.) 

Naval  Station,  Everett,  TO  -  8  acres  (approx.) 

Naval  Weapons  Station.  Concord.  CA  -  109.5  acres  (approx.) 


11.  REQUIREMENT:  As  Required. 

PROJECT:  Acquires  interests  in  land  at  fJ.ve  locations  to  support  activity 
missions.  Acquisition  of  interests  at  the  Naval  Station,  New  York, 
contemplates  an  exchange  of  Navy  land  and  land  to  be  acquired  within  the 
City  of  New  York  for  the  purpose  of  realignment  of  an  existing  street  to 
accomodate  the  station.  (Current  mission.) 

REQUIREMENT:  Restrictive  use  easements  or  fee  titles  are  needed  to  provide 
sites  for  facilities,  meet  r.;  protect  operational  capabilities,  prevent 
future  encroachment,  and  control  development  adjacent  to  the  present 
boundries  of  five  military  activities. 

CURRENT  SITUATION:  Sites  are  not  available  for  construction  of  some 
facilities,  and  operations  are  constrained  by  ncn-corapatable  activity  on 
pr ivately-owned  land  adjacent  to  Lhe  bounties  of  Navy  activities. 

IMPACT  IF  NOT  PROVIDED:  Sites  would  not  be  available  for  construction  of 
facilities.  Military  operations  will  continue  to  be  constrained. 

12.  SUPPLEMENTAL  DATA:  Not  Applicable. 


M  FORM  mtm&m  PREVIOUS  EDITIONS  MAY  be  USED  INTERNALLY  .... 

UDl  OIC  7(1491  UNTIL  EXHAUSTED  PAQE  NO. 

VN  01 «-U*  0014*10 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


POLLUTION  ABATEMENT 


1  COMPONENT 


NAVY 


FY  19i2_  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  D£TE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  INSTALLATIONS,  VARIOUS  LOCATIONS 


4.  PROJECT  TITLE 


6.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

B.  PROJECT  COST  (SOSO) 

VARIES _ 

-  .  VARIES. 

_ VARIOUS 

13,000 

9.  COST  ESTIMATES 


ITEM 


U/M 


QUANTITY 


UNIT 

COST 


COST 

(SOOO) 


POLLUTION  ABATEMENT  FACILITIES 
TOTAL  REQUEST . 


LS 


13,000 

13,000 


io  OEscri>ti6n  of  Proposed  construction 


1 


These  pollution  abatement  facilities  will  bring  Naval  installations  into 
compliance  with  federal,  state,  and  local  environmental  laws.  Facilities 
include  upgrading  existing  structures,  building  new  structures,  and 
connecting  into  public  systems.  Environmental  engineering  evaluations  were 
performed  to  determine  the  most  advantageous  method  for  achieving 
compliance  with  environmental  laws  and  regulations. 

(See  individual  project  description  of  work.) 


11.  REQUIREMENT:  VARIES. 

PROJECT:  Provides  pollution  abatement  facilities. 

REQUIREMENT:  To  continue  the  Navy's  pregram  for  correcting,  controlling, 


and  preventing  pollution  at  Naval  installations,  and  to  comply  with 
federal,  state,  and  local  water  quality  standards. 

CURRENT  SITUATION:  Facilities  at  Naval  installations  were  often 
constructed  with  inadequate  controls  to  meet  present  day  environmental 
quality  standards.  Industrial  wastewaters  and  sewage  are  discharged 
untreated  or  inadequately  treated  into  adjacent  waterways.  At  present,  oil 
and  fuel  handling  facilities  at  many  activities  have  inadequate  safeguards 
to  prevent  oil  spills  from  contaminating  harbor  waters. 

ADDITIONAL:  This  program  complies  with  current  water  quality  standards  for 
the  projects  at  their  locations.  The  pollution  abatement  program  includes 
projects  in  the  following  categories: 

(Continued  on  DD  1391c) 


FORM 

M  dec  76 

S/N  0103  LF  001  3»10 


1391 
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PAGE  NO. 


A  / 
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1. COMPONENT 


FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  INSTALLATIONS,  VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 


4.  PROJECT  TITLE  I  S.  PROJECT  NUMBER 


POLLUTION  ABATEMENT  FACILITIES 


VARIOUS 


XI.  REQUIREMENTS:  (Continued) 

ADDITIONAL!  (Continued) 

Sanitary  Wastewater  System  -  Some  installations  have  sewerage  systems 
which  do  not  meet  present  day  minimum  water  quality  standards.  The  Clean 
Water  Act  of  1977,  PL  95-217,  as  modified  by  the  1987  Water  Quality  Act, 
requires  every  "point  source"  discharger  to  obtain  a  permit  which 
specifies  the  allowable  amount  and  constituents  of  the  effluent.  The 
permit  also  contains  a  schedule  specifying  the  dates  by  which  the 
discharger  will  achieve  compliance.  These  projects  provide  improvements 
to  sanitary  sewage  collection  and  treatment  systems  to  satisfy  the  water 
quality  criteria  and  permit  requirements. 

Municipal  Sewer  Connection  -  It  is  advantageous  to  connect  into  municipal 
sewerage  systems,  when  economics  and  feasibility  dictate.  This  approach 
is  the  preferred  method,  since  it  relieves  the  Navy  of  the  responsibility 
for  providing  adequate  treatment,  continuous  monitoring  of  effluent 
discharge,  and  plant  upgrading  as  water  quality  standards  become  more 
stringent.  These  projects  provide  on-base  work  required  to  effect  the 
connection  and  Navy's  proportionate  share  of  the  capital  cost  for  the 
construction  of  the  regional  sewerage  system.  In  some  cases,  the  Navy  is 
already  connected  to  the  municipality  and  receiving  service,  but  the 
municipality  has  to  upgrade  the  service.  The  Navy  then  pays  for  its  fair 
share  of  the  plant  upgrade  based  upon  flow. 

Hazardous  Waste  Storage  Facilities  -  Owners  and  operators  of  hazardous 
waste  transfer  and  storage  facilities  are  required  by  the  1984  amendments 
to  the  Resource  Conservation  and  Recovery  Act  (RCRA)  to  provide  facilities 
meeting  stringent  standards.  This  requires  that  all  hazardous  waste  be 
properly  containerized,  packaged,  labelled  and  if  necessary  stored  in 
approved  facilities  before  final  disposal.  These  facilities  may  not 
lawfully  begin  or  continue  transfer  and  storage  activities  until  an 
effective  RCRA  permit  is  received.  These  projects  provide  facilities 
which  comply  with  extensive  technical  and  design  standards  as  mandated  by 
RCRA. 


12.  SUPPLEMENTAL  DATA: 

Estimated  design  status:  Projects  designs  conform  to  Part  II  of 
Military  Handbook  1190,  "Facility  Planning  and  Design  Guide." 


Individual  project  descriptions  follow: 


(Continued  on  DD  1391c) 
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V  COMPONENT 

NAVY 

FY  19_£2_MIUTARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

a.  installation  ano  location 

NAVAL  INSTALLATIONS,  VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE 

THE  UNITED  STATES 

|4.  PROJECT  title 

B.  PROJECT  NUMBER 

POLLUTION  ABATEMENT  FACILITIES 

VARIOUS 

— 

CATEGORY  PROJECT  COST 

CODE  NUMBER  PROJECT  TITLE/INSTALLATION/LOCATION  ($000) 


Inside  the  United  States 
California 

831.41  P-123  Hazardous  Waste  Storage  Facilities,  2,900 

NPWC  San  Diego 

This  project  provides  three  hazardous  waste  storage  facilities  to  be 
located  at  the  Naval  Station  San  Diego,  the  Naval  Air  Station  North  Island, 
and  the  Naval  Submarine  Base  San  Diego.  The  work  includes  demolition  of 
five  buildings  which  do  not  meet  current  NAVOSH  and  EPA  regulations.  The 
existing  facilities  consist  of  many  small  storage  areas  covered  by 
open-sided  metal  canopies  and  surrounded  by  canvas-covered  barbed  wire 
fence  which  does  not  allow  adequate  security,  safety,  or  segregation  of 
hazardous  waste  materials.  The  storage  facilities  are  required  to  store 
hazardous  waste  oils,  solvents,  paints,  oxidizers,  and  corrosive  materials 
for  a  period  not  to  exceed  one  year.  The  proposed  facility  will  be 
adequately  compartmented  and  provided  with  drainage  control,  protective 
berms,  and  security  and  fire  protection  systems.  Without  this  project, 

Navy  activities  will  continue  to  be  in  violation  of  state  and  federal  laws 
and  continue  to  expose  personnel  and  facilities  to  fire  and  safety  hazards. 
(Current  mission.) 


832.10  P-081  Municipal  Sewer  Connection,  NPWC  San  1,500 

Diego 

The  San  Diego  Metropolitan  Sewer  System  services  all  Navy  and  Marine  Corps 
activities  in  the  San  Diego  area.  The  EPA  and  the  California  Regional 
Water  Quality  Control  Board  (CRWQCB)  granted  a  waiver  from  secondary 
treatment  for  San  Diego,  if  the  city  performs  an  accelerated  project 
established  under  a  Clean  Water  Grant.  This  project  provides  for  the 
connection  charges  associated  with  the  Navy's  fair  share  of  the  accelerated 
project  for  the  San  Diego  Metropolitan  Sewer  System.  All  work  will  be 
accomplished  by  the  City  of  San  Diego.  Without  this  project  the  Navy  will 
be  unable  to  meet  their  obligation  in  support  of  the  accelerated  project 
funding  and  will  not  be  allowed  access  to  the  municipal  sewer  system. 
(Current  mission.) 

(Continued  on  DD  1391c) 
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FY  Ifl  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVAL  INSTALLATIONS,  VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

7 MMCT  TlTLt  *  I#.  PAOJSCT  NUMBER 


POLLUTION  ABATEMENT  FACILITIES 


VARIOUS 


CATEGORY  PROJECT 
COPE  NUMBER 


PROJECT  TITLE/INSTALLATION/LOCATION 


COST 

($000) 


Connecticut 


831.20  P-414  Municipal  Sewer  Connection,  NSB  New  London 


3,700 


This  project  provides  the  Navy's  fair  share  of  the  cost  of  a  sewer  outfall 
from  the  town  of  Groton's  secondary  waste  treatment  plant.  The  outfall  is 
required  to  meet  a  federal  court  order  to  eliminate  pollution  of  Mumford 
Cove.  The  town  of  Groton  provides  secondary  treatment  for  the  base. 
Approximately  281  of  the  effluent  comes  from  Navy  facilities.  The  Federal 
District  Court  has  ordered  the  town  of  Groton  to  construct  an  outfall  to 
tne  Thames  River  to  eliminate  pollution  caused  by  nutrients  which 
accelerate  plant  growth  and  deplete  oxygen  in  the  cove.  Without  this 
project  the  Navy  will  be  unable  to  fund  their  fair  share  and  will  forfeit 
use  of  the  municipal  facility.  (Current  mission.) 


Hawaii 

811.60  P-464  Sanitary  Wastewater  System,  NPWC  Pearl  Harbor  750 

This  project  provides  an  alternative  electric  power  source  for  the  sewage 
pumping  station  as  required  by  state  and  federal  environmental  protection 
agencies.  This  activity  is  the  primary  pumping  station  for  the  Kamehameha 
Wastewater  Treatment  Plant  serving  the  majority  of  naval  facilities  in  the 
Pearl  Harbor  area.  Power  outages  have  caused  raw  sewage  to  overflow  into 
Pearl  Harbor  in  violation  of  the  National  Pollution  Discharge  Elimination 
System  (NPDES)  permit  granted  to  the  Navy  by  EPA.  An  alternative  power 
source  is  required  to  continue  operating  under  the  EPA  NPDES  permit  and  in 
compliance  with  state  regulations.  Without  this  project,  continual 
operation  of  the  treatment  plant  cannot  be  ensured.  (Current  mission.) 


Total  -  Inside  the  United  States 


8,850 


(Continued  on  DD  1391c) 
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FY  19  90  MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY 

3  INSTALLATION  and  LOCATION 


NAVAL  INSTALLATIONS,  VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 


4.  PROJECT  title 

POLLUTION  ABATEMENT  FACILITIES 

S.  PROJECT  NUMBER 

VARIOUS 

CATEGORY 

CODE 

PROJECT 

NUMBER 

PROJECT  TITLE/INSTALLATION/LOCATION 

COST 

($000) 

831.20 

P-142 

Outside  the  United  States 

Guam 

Municipal  Sewer  Connection,  NPWC 

4,150 

This  project  provides  for  the  Naw's  fair  share  of  the  cost  for  the 
municipal  sewer  outfall  and  connection  of  the  Navy's  Apra  Harbor  Sewage 
Treatment  system  to  the  municipal  system.  Because  of  storm  damage  outfall, 
the  effluent  from  the  Navy's  sewage  treatment  plant  is  currently 
discharging  in  approximately  five  feet  of  water  at  the  shore.  This  does 
not  allow  sufficient  dispersion  to  meet  local  and  federal  water  quality 
control  standards.  Without  this  project  the  Navy  cannot  meet  their 
obligation  to  fund  their  fair  share  of  construction  and  will  continue  to  be 
in  violation  of  EPA  regulations.  (Current  mission.) 


Total  -  Outside  the  United  States  4,150 


Total  -  Pollution  Abatement  Facilities  13,000 
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MINOR  CONSTRUCTION 


3.  DATE 


PY  1921  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION  NAVAL  (  MARINE 
CORPS  INSTALLATIONS,  VARIOUS  LOCATIONS 
INSIDE  t  OUTSIDE  UNITED  STATES 


t.  PROGRAM  SLIMSNT 

0901211N 


S.  CATEGORY  CODE 

7.  PROJECT  NUMEER 

020.00 

P-090 

4.  PROJECT  TITLt 

UNSPECIFIED  MINOR  CONSTRUCTION 


S.  PROJECT  COST  (SOOO) 
14,000 


•.  COST  ESTIMATE! 


U/M  QUANTITY 


UNSPECIFIED  MINOR  CONSTRUCTION 
TOTAL  REQUEST . 


Unspecified  minor  construction  projects  within  the  concepts  of  Title  10  USC 
2805  not  otherwise  authorized  by  law  (except  family  housing)  having  an 
approved  cost  of  $1,000,000  or  less,  including  construction,  alteration,  or 
conversion  of  permanent  or  temporary  facilities. 


11.  REQUIREMENT:  VARIES. 

Title  10  USC  2805  provides  authority  to  the  Secretary  of  Defense  and  the 
Secretaries  of  the  Military  Departments  to  acquire,  construct,  extend, 
alter  or  install  permanent  facilities  having  an  approved  cost  of  $1,000,000 
or  less  not  otherwise  authorised  by  law.  Included  are  those  items  required 
for  which  a  need  cannot  reasonably  be  foreseen  nor  justified  in  time  to  be 
included  in  an  annual  military  construction  program,  but  are  so  urgently 
required  that  financing  cannot  be  deferred  until  legislation  in  support  of 
a  new  program  is  enacted. 
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FY  19?±_  military  construction  project  data 

NAVT 


3  INSTALLATION  ANO  LOCATION  NAVAL  6  (SARINS 
CORPS  INSTALLATIONS,  VARIOUS  LOCATIONS 
INSIDE  «  OUTSIDE  UNITED  STATES 


»  PROGRAM  CLCMCNT 


0901211N 


AftE 

TOTAL  REQUEST. 


S.  CATCQORY  COOS 

T.  PROJCCT  NUMICR 

010.00 

P-090 

4.  PROJCCT  TITL* 

AND  B NO I NEE RING  SERVICES 
AND  CONSTRUCTION  DESIGN 


a.  PROJCCT  COST  (»000) 


84,970 


•.  COCTUTMATt* 


U/M  QUANTITY 


IBT.MO  I'M  J  J  TV  Ja"  t  j  •'WJ,'!?’.  W  TTT*kiT*1T 


Funds  to  be  utilised  under  Title  10  USC  2807  for  architectural  and 
engineering  services  and  construction  design  in  connection  with  Military 
construction  projects  including  regular  program  projects,  unspecified  minor 
construction,  emergency  construction,  land  appraisals,  and  special  projects 
as  directed.  Engineering  investigations,  such  as  field  surveys  and 
foundations  exploration,  will  be  undertaken  as  necessary. 


11.  REQUIREMENT!  VARIES. 

All  projects  in  a  military  construction  program  presented  for  approval  must 
be  based  on  sound  engineering  and  the  best  cost  data  available.  For  this 
reason,  design  is  initiated  to  establish  project  estimates  in  advance  of 
program  submittal  to  the  Congress.  Based  on  this  preliminary  design,  final 
plans  and  specifications  are  then  prepared.  Costs  for  architectural  and 
engineering  services  and  construction  design  are  not  included  in  the 
construction  project  cost  estimates. 
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ACCESS  ROADS 


i"  ACCESS  ROADS 


1.  COMPONENT  2.  DATE 

FY  19JUL  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 


A.  PROJECT  TITLC 


ACCESS  ROADS 


7.  PROJECT  NUMBER  «.  PROJECT  COST  (SOOO) 

5.810* 


UNIT  COST 

COST  (SOOO) 


U/M  QUANTITY 


ACCESS  ROADS  . 
TOTAL  REQUEST. 


‘Includes  $2,300,000  for  NS  New  York,  NY. 


Finance:  (1)  new  off-station  entrances  to  Naval  activities  or  new 
connections  between  Naval  activities;  (2)  urgently  needed  improvements  of 
existing  highways  serving  Naval  activities;  (3)  the  Federal  Government's 
share  of  cost  of  relocating  highways  severed  by  expansion  or  construction 
of  new  Naval  facilities;  (4)  alterations  to  roads  near  Naval  activities  to 
accommodate  special  military  vehicles;  and  (5)  contractor  damage  to  roads 
serving  missile  bases.  Funds  provided  will  be  transferred  to  the  Federal 
Highway  Administration  of  the  Department  of  Transportation  which  is 
responsible  under  Title  23,  USC  210  for  assuring  proper  design  and 
construction  of  approved  work. 

___  REQUIRKMBNT>  VMlIBS;  . .  "  ~~ 

These  funds  are  required  to  provide  access  roads.  Access  road  items  are 
required  for  construction,  improvement,  replacement  or  relocation  of  public 
highways  necessitated  by  construction  of  new  or  expansion  of  existing  Naval 
or  Narine  Corps  activities  which  result  in  a  sudden  and  significant  impact 
on  the  adjacent  highway  system.  Such  items  are  also  vital  for  relocation 
of  highways  to  satisfy  airway-highway  or  explosive-clearance  criteria. 
Highways  located  within  the  boundaries  of  a  military  reservation  are  not 
eligible  for  financing  from  these  funds.  Projects  in  the  regular  Federal 
Aid  Primary  Systems  are  not  normally  considered  eligible  for  financing  with 
these  funds  (exceptions  may  occur  for  cases  such  as  special  vehicles, 
weapons  safety,  or  other  extraordinary  impact  generated  by  Navy 
requirements) . 
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&  UNDER 


1.  COMPONENT 
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2.  DATE 


3.  INSTALLATION  AND  LOCATION  NAVAL  AND  MARINE  *•  PROJECT  TITLE 
CORPS  INSTALLATIONS,  VARIOUS  LOCATIONS 


f .  CATEGORY  CODE 

7.  PROJECT  NUMBER 

_ VARIOUS _ 

i  3l»i  .*»'<-■  }  ■ ; » i* 


t.  corrimMATvs 


U/M  QUANTITY 


PROJECTS  $1  MILLION  AND  UNDER . LS 

TOTAL  REQUEST . - 


28,285 


28,285 


I *14 T-T.TI i  J  M  lE-l  .1 J .  1*14.'  T  4 iT*M JT-*  inTT*i  JT.T71 


Specified  construction  projects  (except  family  housing)  having  a  funded 
cost  of  $1,000,000  or  less.  (See  individual  project  description.) 


11.  REQUIREMENT:  VARIES. 

Projects  are  specifically  identified  below  and  on  subsequent  sheets. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimated  design  status:  Project  designs  conform  to  Part  II  of 
Military  Handbook  1190, "Facility  Planning  and  Design  Guide." 

(1)  Identifies  those  projects  where  lump-sum  competitively  bid 
design  and  construction  procurement  is  to  be  used. 

(2)  Identifies  those  projects  where  performance  specifications 
limit  acquisition  to  modular  construction. 

(3)  Identifies  those  projects  where  one-step  source  selection  is 
to  be  used. 


Individual  project  descriptions  follow: 
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II.  COMTONCNT 


13.  DATE 


FY  1»_MILITARY  CONSTRUCTION  PROJECT  DATA 


13.  IkWTALLATlON  AND  LOCATION 

NAVAL  AND  NARINE  CORPS  INSTALLATIONS,  VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE 
THE  UNITED  STATES 


14.  PACJICT  TtTLt 


PROJECTS  SI  MILLION  AND  UNDER 


I  S.  PROJECT  NUMBER 


VARIOUS 


CATEGORY  PROJECT 
CODE  NUMBER 


PROJECT  TITLE/INSTALLf.TI ON/LOCATION 


Inside  the  United  Staf s 


COST 

mm. 


Alabama 


722.10 


P-024 


Mess  Hall,  NS  Mobile 


Naval  Station,  Mobile  is  under  construction  as  part  of  the  strategic 
homeporting  plan  on  the  gulf  coast.  Adequate  enlisted  dining  facilities 
are  necessary  to  support  homeporting  two  guided  missile  destroyers  and  two 
guided  missile  frigates  of  the  Carrier  Battle  Group  that  are  part  of  the 
Navy's  strategic  homeporting  initiative.  In  addition  to  the  Carrier 
Battle  Group  escorts,  a  Naval  reserve  force  minesweeper  will  also  be 
homeported  in  Mobile.  This  project  will  construct  an  enlisted  dining""^ 
facility.  (New  mission.) 


932.20  P-022  Site  Improvement  Mitigation,  NS  Mobile  865 

Naval  Station,  Mobile  is  under  construction  as  part  of  the  strategic 
homeporting  plan  on  the  gulf  coast  and  will  be  the  homeport  for  two  guided 
missile  destroyers  and  two  guided  missile  frigates  of  the  Carrier  Battle 
Group.  In  addition  to  the  Carrier  Battle  Group  escorts,  a  Naval  reserve 
force  minesweeper  will  also  be  homeported  in  Mobile.  Environmentally 
valuable  wetland  areas  lost  during  construction  of  the  base  must  be 
mitigated  in  accordance  with  the  approved  Final  Environmental  Impact 
Statement  for  strategic  homeporting  on  the  gulf  coast.  This  project 
provides  mitigation  for  environmental  resources  lost  during  naval  base 
construction  and  establishes  the  wetlands  to  replace  the  wetlands  claimed 
for  construction.  (New  mission.) 


Subtotal  -  Alabama 


1,745 


Arlsona 


211.89 


P-438  Aircraft  Power  Check  Pads,  MCAS  Yuma 


Adequate  test  facilities  to  effectively  and  efficiently  accomodate 
organizational  testing  and  to  support  organizational  level  maintenance  of 
150  permanently  assigned  and  rotational  AV-8B  and  FA-18  aircraft.  The 
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3.  INSTALLATION  ANO  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS,  VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  1 

THE  UNITED  STATES 

S.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

PROJECTS  81  MILLION  AND  UNDER 

VARIOUS 

1.  COMPONENT 


NAVY 


fy  i8  9 Military  construction  project  data 


2.  DATE 


CATEGORY 

CODE 


211.89 


PROJECT 

NUMBER 


P-438 


PROJECT  TITLE/INSTALLATION/LOCATION 
Arizona  (Continued) 

Aircraft  Power  Check  Pads,  MCAS  Yuma  (Continued) 


COST 

(8000) 


three  existing  aircraft  power  check  pads  and  test  facilities  cannot 
accommodate  the  orogrammsd  requirements.  This  non-support  has  a 
cumulative  negative  impact  on  aircraft  readiness  and  pilot  training.  This 
project  constructs  one  open-air,  in-frame  aircraft  power  check  pad  and 
modifies  one  pad.  (New  mission.) 


Subtotal  -  Arizona 


441.12 


P-623 


California 

Tactical  Components  Storage  Facility, 
MCB  Camp  Pendleton 


900 


850 


Adequate  storage,  environmental  protection,  ready  accessibility,  and 
security  of  electronic  spares  and  computer  supplies  are  required  in 
support  of  a  massive  inventory  of  tactical  and  comnercial  data  systems. 

The  only  available  facilities  are  makeshift  metal  sheds,  CONBX  boxes,  vans 
and  outdoor  storage  covered  by  canvas.  Currently,  14,000  items  valued  at 
87,500,000  are  stored  under  these  conditions.  The  inability  to  adequately 
protect  high-cost,  expensive  electronic  components  from  the  high  humidity 
and  saltwater  air  inherent  at  this  site  has  caused  noticeable  corrosion  of 
parts  issued  from  stock.  This  project  constructs  facilities  for  secure 
and  humidity  controlled  storage  of  tactical  electronic  components  to 
prevent  further  deterioration  of  supplies  stored  for  extended  periods. 
(Current  mission.) 


740.74 


P-989  Child  Care  Center,  NAS  Moffett  Field 


1,000 


Child  care  centers  provide  supervised  care  for  infants,  pre-school,  and 
school  age  children  in  a  common  facility  on  a  regularly  scheduled  or 
drop-in  basis  when  parents  are  employed  or  at  times  when  the  family  is 
temporarily  unable  to  care  for  them.  Child  care  centers  are  a  necessary 
element  in  today's  volunteer  force  as  their  availability  alleviates  many 

(Continued  on  DD  1391c) 
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1.  COMPONCNT  3.  OAT« 

FY  19-iiMILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY  | 

a.  installation  ano  location 

NAVAL  AND  MARINI'  CORPS  INSTALLATIONS ,  VARIOUS  LOCATIONS  INSIDF  AND  OUTSIDE 
TBS  UNITED  STAIRS 

4.  mOrtCT  TITLt  nr  FAOjidT  NUMIIA 


PROJECTS  SI  MILLION  AND  UNDER 


VARIOUS 


CATEGORY  PROJECT 
CODE  NUMBER 


PROJECT  TITLE/INSTALLATI 


COST 

($000) 


740.74  P-989  Child  Cars  Center,  NAS  Moffstt  Field  (Continued) 

problems  incurred  by  parents  who  are  single,  both  work,  or  with  other 
special  needs.  These  centers  make  the  quality  of  life  more  appealing  to 
military  personnel,  and  assist  the  Navy  with  its  fundamental  responsibility 
of  maintaining  force  readiness  by  retaining  trained  and  effective  people 
in  uniform.  Existing  facilities  are  not  properly  configured  for  optimum 
space  use,  are  inadequate,  overcrowded,  and  cannot  accommodate  all  the 
children  who  need  child  care.  Commercial  child  care  is  priced  beyond  the 
ability  of  the  junior  enlisted  men  to  pay  and  fails  to  offer  the  wide 
flexibility  in  hours  required  by  military  personnel.  This  project  will 
construct  a  facility  to  house  a  child  care  center. 1/  (Current  mission.) 


137.10  P-005  Meteorological  Building  Addition,  750 

PLTNUMOCEANOCEH  Monterey 

Increased  computer  capability  is  required  for  direct  support  of  a  Joint 
Chief  of  Staff  requirement  for  an  operational  ability  to  depict  water  mass 
and  fronts  and  eddy  structures.  The  Navy  is  also  required  to  develop  and 
utilize  real-time  oceanographic  and  meteorological  forecasting  systems 
that  will  predict  arctic  conditions.  The  existing  equipment  does  not  have 
the  capability  to  meet  these  additional  requirements  in  a  timely  manner. 
This  project  provides  an  addition  to  the  meteorological  building  to  house 
a  new  large-scale  super  computer,  scheduled  for  delivery  in  1991,  which 
will  process  environmental  data  required  for  fleet  support.  There  is  no 
space  available  to  house  this  additional  computer  equipment.  (Current 
mission. ) 


826.25  P-243  Chilled  Water  Plant  Upgrade,  PASWTCPAC  820 

San  Diego 

An  upgraded  capacity  chiller  plant  is  required  to  supply  the  increase  in 
cooling  load  growth  over  the  past  20  years  generated  by  greater  training 
equipment  cooling  requirements  and  the  air  conditioning  load  of  ths 
essential  training  areas  of  three  buildings.  Plant  capacity  will  be 
increased  from  620  to  1,110  tons  and  the  building  extended  to  accommodate 
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NAVY 

3.  installation  ano  location 

NAVAL  AND  NARINE  CORPS  INSTALLATIONS,  VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE 
THE  UNITED  STATES 
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4.  project  title  i».  ssojsct  numms 


PROJECTS  SI  MILLION  AND  UNDER 


VARIOUS 


CATEGORY  PROJECT 
CODE  NUMBER 


PROJECT  TITLE/INSTALLATION/ LOCATION 


California  (Continued) 


COST 
(SO 00) 


826.25  P-243  Chilled  Hater  Plant  Upgrade,  PASHTCPAC 

San  Diego  (Continued) 

the  larger  sized  chillers.  The  existing  two  deteriorated,  twenty-year 
old  chillers  and  associated  contaminated  water  piping  system  will 
be  replaced  with  three  centrifugal  chillers,  cooling  towers,  pumps  and 
accessories.  One  existing  chiller  in  good  condition  will  be  retained. 
(Current  mission.) 


740.74 


P-233  Child  Care  Center,  MCRD  San  Diego 


Child  care  centers  provide  supervised  care  for  infants,  pre-school,  and 
school  age  children  in  a  common  facility  on  a  regularly  scheduled  or 
drop-in  basis  when  parents  are  employed  or  at  times  when  the  family  is 
temporarily  unable  to  care  for  them.  Child  care  centers  are  a  necessary 
element  in  today's  volunteer  force  as  their  availability  alleviates  many 
problems  incurred  by  parents  who  are  single,  both  work,  or  with  other 
special  needs.  These  centers  make  the  quality  of  life  more  appealing  to 
military  personnel,  and  assist  the  Navy  with  its  fundamental  responsibility 
of  maintaining  force  readiness  by  retaining  trained  and  effective  people 
in  uniform.  Existing  facilities  are  not  properly  configured  for  optimum 
space  use,  are  inadequate,  overcrowded,  and  cannot  accommodate  all  the 
children  who  need  child  care.  Commercial  child  care  is  priced  beyond  the 
ability  of  the  junior  enlisted  men  to  pay  and  fails  to  offer  the  wide 
flexibility  in  hours  required  by  military  personnel.  This  project  will 
construct  a  facility  to  house  a  child  care  center.  (Current  mission) 


740.74 


P-109  Child  Care  Center,  N8  San  Diego 


1,000 


Child  care  centers  provide  supervised  care  for  infants,  pre-school,  and 
school  age  children  in  a  won  facility  on  a  regularly  scheduled  or 
drop-in  basis  when  parents  are  employed  or  at  times  when  the  family  is 
temporarily  unable  to  care  for  them.  Child  care  oenters  are  a  necessary 
element  in  today's  volunteer  force  as  their  availability  alleviates  many 
problems  incurred  by  parents  who  srs  single,  both  work,  or  with  other 
special  needs.  These  centers  make  the  quality  of  life  more  appealing  to 
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POPE  NUMBER  PROJECT  TITLB/INSTAUATIOM/LOCATION  (SOOO) 


California  (Continued) 

740.74  P-109  Child  Car*  Center,  NS  San  Diego  (Continued) 

Military  personnel  and  their  dependent*.  The  Navy's  military  family 
housing  area  of  Murphy  Canyon  has  no  designated  child  care  center  for 
2,300  children.  This  results  in  children  being  cared  for  in  unlicensed 
individual  family  units  which  do  not  comply  with  day  care  requirement,  are 
overcrowded,  and  are  operated  by  unqualified  personnel.  This  project  will 
provide  a  child  care  center.  (Current  mission.) 


610.10  P-082  Handicapped  Access  Improvements,  NPWC  360 

San  Francisco 

The  center's  headquarters  building  houses  some  225  employees,  including 
handicapped  personnel.  Since  there  is  no  elevator  in  the  building,  the 
second  and  third  floors  are  not  easily  accessible  to  most  handicapped 
persons.  A  wheel  chair  bound  person  cannot  access  the  upper  floors.  This 
is  a  violation  of  the  Uniform  Federal  Accessibility  Standards.  Tnis 
project  will  install  a  passenger  elevator  to  serve  the  three  levels. 
(Current  mission.) 


441.30  P-177  Haiardous  and  Flammable  Storehouse,  MCAS  640 

Tustin 

A  centrally  located  and  approved  facility  is  required  for  the  storage  of 
hasardous  and  flammable  material*  such  as  paints,  solvents,  and  osidisers 
required  for  the  maintenance  and  operation  of  air  station  facilities. 
Hasardous  and  flaamabl*  materials  are  currently  stored  outside  and  in 
deteriorated  quonset  huts,  subjecting  them  to  vandalism,  deterioration 
from  the  elements,  and  potential  pollution  from  spills  or  fire.  Current 
storage  facilities  are  in  violation  of  06NA  requirements  and  other  state 
and  federal  safety  and  pollution  regulations.  This  project  provides  sn 
adequate  and  QMA  approved  facility  for  the  storage  of  hasardous  and 
flaaaPbl*  materials.  (Current  mission.) 


Subtotal  -  California  5,960 
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740.74 


P-991  Child  Caro  Cantor,  N8B  Now  London 


1,000 


Child  coro  contors  provido  suporviaad  car#  for  infants,  pro-school,  and 
school  ago  children  in  a  cowon  facility  on  a  regularly  achodulad  or 
drop-in  basis  whan  parsnts  ars  employed  or  at  tiaaa  whan  tha  family  is 
temporarily  unable  to  care  for  the*.  Child  care  canters  are  a  necessary 
element  in  today 'a  volunteer  force  ee  their  availability  alleviates  many 
problems  incurred  by  parents  who  are  single,  both  work,  or  with  other 
special  needs.  These  centers  make  the  quality  of  lifa  more  appealing  to 
military  pereonnal,  and  assist  the  Navy  with  ita  fundamental  responsibility 
of  maintaining  force  reedinesa  by  retaining  trained  and  effective  people 
in  uniform.  Existing  facilities  ars  not  properly  configured  for  optimum 
space  use,  ere  inadequate,  overcrowded,  end  cannot  accommodate  all  the 
children  who  need  child  care.  Commercial  child  care  is  priced  beyond  the 
ability  of  tha  junior  enlisted  men  to  pay  and  fails  to  offer  the  wide 
flexibility  in  hours  required  by  military  personnel.  This  project  will 
construct  a  facility  to  house  a  child  cars  center.  A/  (Current  mission.) 


Subtotal  -  Connecticut 


1,000 


District  of  Columbia 

821.22  P-299  Steam  Plant  System  Modernisation, 

COMMA VDI ST  Washington 


The  central  steam  plant  in  the  Washington  Navy  Yard  provides  heat  and  hot 
water  during  the  heating  season,  but  only  provides  hot  water  during  the 
period  of  15  Nay  to  15  October.  Operation  of  the  central  steam  plant 
solely  to  provide  hot  water  during  the  eunmer  is  very  inefficient.  This 
project  will  install  supplementary  equipment,  such  as  domestic  water 
heaters  and  boilers,  in  35  buildings  in  the  Washington  Navy  Yard.  This 
supplementary  equipment  will  permit  shutdown  of  the  central  steam  plant 
from  15  Nay  to  15  October  each  year.  This  shutdown  will  permit 
performance  of  essential  maintenance  and  repair  to  the  central  steam  plant 
and  distribution  system  and  reduce  annual  energy  costs.  An  economic 
analysis  has  been  prepared  end  indicates  a  payback  period  of  1.58  years. 
(Current  mission) 


Subtotal  -  District  of  Columbia 
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Florida 


171.20 


p>ni 


Strike  Fighter  Weapons  School, 
Cecil  Field 


Adequate  and  properly- configured  training  spaces  are  required  for  special 
purpose  training  in  weapons  systems  assigned  to  strike  fighter  squadrons 
at  this  station.  By  1991,  new  weapons  requiring  trained  operators  and 
handlers  will  be  in  the  Navy's  inventory.  Pilots,  crew,  and  mechanics  who 
operate  and  maintain  these  weapons  need  to  be  properly  trained.  The 
unique  requirements  for  the  new  weapons  training  include  dedicated,  secure 
claasroosis  because  of  instruction  utilising  classified  aMiterial  and  highly 
pilferable  and  fragile  training  devices.  Adequate  academic  training 
facilities  are  not  available  at  this  station  to  accommodate  projected 
student  loads  associated  with  the  new  classified  weapons  training.  This 
project  constructs  a  training  facility  inside  an  aircraft  maintenance 
hangar,  with  special  construction  features,  such  as  shielding  and  physical 
security  smasures,  and  alters  existing  training  spaces  in  the  hangar 
lean-to.  (Current  mission.) 


Subtotal  -  Florida 


740.74 


Ceoreia 

P-992  Child  Care  Center,  M8CS  Athens 


1,000 


Child  care  centers  provide  supervised  care  for  infants,  pre-school,  and 
school  age  children  in  a  common  facility  on  a  regularly  scheduled  or 
drop-in  basis  when  parents  are  employed  or  at  times  when  the  family  is 
temporarily  unable  to  oare  for  them.  Child  care  centers  are  a  necessary 
element  in  today's  volunteer  foroe  as  their  availability  alleviates  many 
problems  incurred  by  parents  who  are  single,  both  work,  or  with  other 
special  needs.  These  centers  make  the  quality  of  life  more  appealing  to 
military  personnel,  and  assist  the  Navy  with  its  fundamental  responsibility 
of  maintaining  force  readiness  by  retaining  trained  and  effective  people 
in  uniform.  Existing  facilities  are  not  properly  configured  for  optimum 
space  use,  are  inadequate,  overcrowded,  and  cannot  accommodate  all  the 
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Qeorql*  (Continued) 

740.74  P-992  Child  Car*  Center,  N9CS  Athena  (Continued) 

children  who  need  child  car*.  Commercial  child  car*  is  priced  beyond  the 
ability  of  the  junior  enlisted  aen  to  pay  and  fails  to  offer  the  wide 
flexibility  in  hours  required  by  Military  personnel.  This  project  will 
construct  a  facility  to  house  a  child  car*  center.  A/  (Current  mission.) 


Subtotal  ~  Georgia  1,000 

Main* 

740.74  P-993  Child  Car*  Center,  NAS  Brunswick  1,00C 

Child  car*  centers  provide  supervised  care  for  infants,  pre-school,  and 
school  age  children  in  a  common  facility  on  a  regularly  scheduled  or 
dro^-in  basis  when  parents  are  employed  or  at  tines  when  the  family  is 
temporarily  unable  to  car*  for  them.  Child  car*  centers  are  a  necessary 
element  in  today's  volunteer  force  as  their  availability  alleviates  many 
problems  incurred  by  parents  who  are  single,  both  work,  or  with  other 
rpecial  needs.  These  centers  make  the  quality  of  life  more  appealing  to 
military  peri  annex,  a  td  assist  the  Navy  with  its  fundamental  responsibility 
of  maintaining  force  readiness  by  retaining  trained  and  effective  people 
<n  uniform.  Existing  facilities  are  not  propel iy  configured  for  optimum 
space  use,  are  inadequate,  overcrowded,  and  can  no*-  accommodate  all  the 
children  who  need  child  care.  Coammrcial  child  car*  is  priced  beyond  the 
ability  of  the  junior  enlisted  aen  to  pay  and  fails  to  offer  the  wide 
flexibility  in  hours  required  by  military  personnel.  This  project  will 
construct  a  facility  to  boas*  a  child  car*  center.  A/  (Current  mission.) 


740.74  P-9*'  Child  Car*  Center,  Portsmouth  N8T,  1,000 

Kittery 

Chix:  oar#  centers  provide  supervised  care  for  infants,  pre-school,  and 
school  age  children  in  a  common  facility  on  a  regularly  scheduled  or 
drop-in  basis  when  parents  are  employed  or  at  times  when  the  family  is 
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Mains  (Continued) 

740.74  p-994  Child  Car*  Center,  Portsmouth  NSY , 

Kitt*ry  (Continued) 

temporarily  unable  to  car*  for  them.  Child  car*  center*  are  a  necessary 
element  in  today's  volunteer  foroe  as  their  availability  alleviates  many 
problems  incurred  by  parents  who  are  single,  both  work,  or  with  other 
special  needs.  These  centers  make  the  quality  of  life  more  appealing  to 
military  personnel,  and  assist  the  Navy  with  its  fundamental  responsibility 
of  maintaining  force  readiness  by  retaining  trained  and  effective  people 
in  uniform.  Existing  facilities  are  not  properly  configured  for  optimum 
space  use,  are  inadequate,  overcrowded,  and  cannot  accommodate  all  the 
children  who  need  child  car*.  Commercial  child  car*  is  priced  beyond  the 
ability  of  the  junior  enlisted  men  to  pay  and  fails  to  offer  the  wide 
flexibility  in  hours  required  by  military  personnel.  This  project  will 
construct  a  facility  to  house  a  child  car*  center.  1/  (Current  mission.) 


Subtotal  -  Main*  2,000 

Nevada 

740.74  P-995  Child  Car*  Center,  NAS  Fallon  1,000 

Child  care  centers  provide  supervised  car*  for  infants,  pre-school,  and 
school  age  children  in  a  common  facility  on  a  regularly  scheduled  or 
drop-in  basis  when  parents  are  employed  or  at  times  when  the  family  is 
temporarily  unable  to  care  for  them.  Child  car*  centers  are  a  necessary 
•lament  in  today's  volunteer  force  as  their  availability  alleviates  many 
problems  incurred  by  parents  who  are  single,  both  work,  or  with  other 
special  needs.  These  centers  make  the  quality  of  life  nor*  appealing  to 
military  personnel,  and  assist  the  Navy  with  its  fundamental  responsibility 
of  maintsining  force  readiness  by  retaining  trained  and  effective  people 
in  uniform.  Existing  facilities  are  not  properly  configured  for  optimum 
space  use,  are  inadequate,  overcrowded,  and  cannot  accommodate  all  the 
children  who  need  child  car*.  Commercial  child  ear*  is  priced  beyond  the 
ability  of  the  junior  enlisted  men  to  pay  and  fails  to  offer  the  wide 
flexibility  in  hours  required  by  military  personnel.  This  project  will 
construct  a  facility  to  house  a  child  care  oenter.  1/  (Current  mission.) 


Subtotal  -  Nevada  1,000  I 
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W ew  Jwwy 

229.50  P-001  Printing  Plant.  NPPSDO  Bayonne  1.000 

A  printing  plant  ia  needed  in  tha  New  York  City  araa  to  aupport  tha  naval 
station  and  othar  governmental  activitiaa.  Tha  existing  printing  plant 
has  baan  condaanad  bacausa  of  safaty  and  oparational  problems.  Tha  haat 
and  humidity  in  tha  prasant  location  has  always  baan  a  haalth  and 
productivity  problem.  This  project  will  renovate  tha  second  floor  of  a 
building  at  tha  Military  Ocean  Terminal.  Bayonne,  NJ,  consolidating  tha 
publications  and  printing  service  for  tha  Maw  York  City  regional  araa. 

Tha  renovation  work  includes  partitions,  new  floors,  wall  and  ceiling 
coverings,  vault,  security  system,  fire  protection  and  alarm  systems,  air 
conditioning,  and  utilities  upgrade.  (Currant  mission.) 


740.25  P-847  Family  Services  Canter,  NNS  Earle  570 

Family  services  canters  are  a  major  element  of  tha  Navy  Family  Support 
Program  established  to  assist  in  improving  combat  readiness,  on-the-job 
performance  and  retention  of  qualified  Navy  men  and  women.  The  centers 
work  in  four  functional  areas,  information  and  referral,  assistance  via 
telephone  and  letter  contacts,  and  counseling  and  educational  services 
that  support  and  enrich  the  lives  of  Navy  families  and  single  service 
members.  Earle  does  not  have  a  family  service  center  and  there  are  no 
facilities  available  for  conversion.  This  project  constructs  a  family 
service  center  for  approximately  4,400  Navy  personnel  and  their 
dependents.  2/  (Current  mission.) 


Subtotal  -  New  Jersey  1,570 


South  Carolina 

740.74  P-354  Child  Care  Center,  NCAS  Beaufort  970 

Child  care  centers  provide  supervised  care  for  infants,  pre-school,  and 
school  age  children  in  a  common  facility  on  a  regularly  scheduled  or 
drop-in  basis  when  parents  are  employed  or  at  times  when  the  family  is 
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South  Carolina  (Continued) 

740.74  P-354  Child  Care  Center,  NCAS  Beaufort  (Continued) 

temporarily  unable  to  care  for  them.  Child  care  centers  are  a  necessary 
element  in  today's  volunteer  force  as  their  availability  alleviates  many 
problems  incurred  by  parents  who  are  single,  both  work,  or  with  other 
special  needs.  These  centers  make  the  quality  of  life  more  appealing  to 
military  personnel  and  their  dependents.  Existing  facilities  constructed 
in  1968  are  inadequate,  overcrowded,  and  cannot  accommodate  all  the 
children  requiring  care.  The  failure  to  provide  care  for  dependent 
children  results  in  a  negative  impact  on  morale  and  retention.  This 
project  constructs  a  facility  to  house  a  child  care  center.  'Current 
mission.) 


811.60  P-826  Emergency  Generators,  NSC  Charleston  700 

Emergency  electrical  power  is  required  in  the  event  of  primary  power 
failure  to  the  center's  data  processing  facility.  This  facility  provides 
data  processing  services  for  supply,  accounting,  and  payroll  functions  for 
naval  shore  activities  and  fleet  units  in  the  region  and  is  the  single 
supply  point  for  support  of  fleet  ballistic  missile  submarines.  The 
center's  computer  hardware  suite  and  workload  have  increased  dramatically 
over  the  past  six  years.  To  provide  users  with  satisfactory  service,  it 
is  necessary  to  operate  the  data  processing  center  continuously.  Since 
this  center  is  located  in  an  area  subject  to  hurricanes  and  seismic 
activity,  an  emergency  electric  power  source  is  essential.  This  project 
provides  a  diesel-driven  electric  power  generator,  building,  fuel  storage, 
and  electrical  connections.  (Current  mission.) 


Subtotal  -  South  Carolina 


1,670 
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Texas 

730.20  P-011  Security  Facility,  NS  Galveston  510 

Naval  Station,  Galveston  is  under  construction  as  part  of  the  strategic 
homeporting  plan  on  the  gulf  coast.  Adequate  facilities  are  needed  to 
control  base  access  and  provide  base  security  to  support  honeporting  two 
guided  missile  frigates  and  three  minesweeping  ships.  All  five  ships  of 
the  Naval  reserve  Force  are  part  of  the  strategic  honeporting  initiative. 
This  project  will  provide  base  security  facilities.  (New  mission.) 


143.20  P-019  Explosive  Ordnance  Disposal  Facility,  1,000 

NS  Ingleside 

Naval  Station,  Ingleside  is  under  construction  as  part  of  the  strategic 
honeporting  plan  on  the  Gulf  Coast.  Shoreside  support  facilities  are 
required  for  honeporting  ships  of  the  Battleship  Surface  Action  Group, 
including  a  battleship,  aviation  training  carrier,  guided  missile  cruiser, 
guided  missile  destroyer,  and  a  Naval  Reserve  Force  minesweeping  ship. 

This  project  provides  adequate  administrative  and  operational  facilities 
for  an  explosive  ordnance  disposal  team  ana  includes  offices,  trailer- 
mounted  boat  storage  and  maintenance  spaces,  diving  locker,  classroom  and 
secure  storage.  (New  mission.) 


421.22  P-030  Magas ines,  NS  Ingleside  910 

Naval  Station,  Ingleside  is  under  construction  as  part  of  the  strategic 
honeporting  plan  on  the  gulf  coast.  Adequate  ordnance  storage  facilities 
are  required  to  support  home porting  ships  of  the  Battleship  Surface  Action 
Group,  including  a  battleship,  aviation  training  carrier,  guided  missile 
cruiser,  guided  missile  destroyer,  and  a  Naval  Reserve  Force  minesweeping 
ship.  This  project  completes  the  magaxine  complex  started  in  FY  1989. 

(New  mission.) 


Subtotal  -  Texas  2,420 
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Virginia 

740.74  P-996  Child  Care  Center,  NSNC  Dahlgren  1,000 

Child  care  centers  provide  supervised  care  for  infants,  pre-school,  and 
school  age  children  in  a  common  facility  on  a  regularly  scheduled  or 
drop-in  basis  when  parents  are  employed  or  at  times  when  the  family  is 
temporarily  unable  to  care  for  them.  Child  care  centers  are  a  necessary 
element  in  today's  volunteer  force  as  their  availability  alleviates  many 
problems  incurred  by  parents  who  are  single,  both  work,  or  with  other 
special  needs.  These  centers  make  the  quality  of  life  more  appealing  to 
military  personnel,  and  assist  the  Navy  with  its  fundamental  responsibility 
of  maintaining  force  readiness  by  retaining  trained  and  effective  people 
in  uniform.  Existing  facilities  are  not  properly  configured  for  optimum 
space  use,  are  inadequate,  overcrowded,  and  cannot  accommodate  all  the 
children  who  need  child  care.  Commercial  child  care  is  priced  beyond  the 
ability  of  the  junior  enlisted  men  to  pay  and  fails  to  offer  the  wide 
flexibility  in  hours  required  by  military  personnel.  This  project  will 
construct  a  facility  to  house  a  child  care  center.  2/  (Current  mission. ) 


137.10  P-154  Oceanography  Center  Addition,  680 

NAVEASTOCEANOCEN  Norfolk 

The  Naval  Eastern  Oceanography  Center  (NAVBASTOCBANCEN)  is  tasked  to 
provide  oceanographic  and  meteorological  services  to  the  fleet  and  to 
other  branches  within  the  Department  of  Defense.  Since  1979, 
NAVEASTOCEANCEN  has  been  operating  in  facilities  designed  and  built  to 
house  a  Fleet  Weather  Central.  An  increase  in  personnel  and  new  mission 
functions  has  overcrowded  the  existing  facilities,  inhibiting  mission 
completion.  Since  no  covered  storage  is  available,  electronically- 
scnsitive  and  environmental ly-vulner able  equipment  is  stored  in  aircraft 
storage  containers  approximately  five  miles  from  NAVEASTOCEANCEN.  These 
containers  are  not  environmentally-controlled,  allowing  temperatures  to 
exceed  120  degrees.  Because  of  a  significant  increase  in  workload, 
storage  space  for  equipment  awaiting  repair  has  become  critical.  This 
equipment  has  been  further  damaged  by  a  lack  of  environmentally-controlled 
storage.  This  impedes  turn  around  to  fleet  units  and  degrades  operational 
readiness.  This  project  will  provide  NAVEASTOCEANCEN  with  facilities 
necessary  to  accomplish  their  expanded  mission  function.  (Current 
mission.) 

(Continued  on  DD  1391c) 
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Virginia  (Continued) 


811. 60 


P-823  Stand-by  Generator  Plant,  NSC  Norfolk 


Approximately  >10  million  worth  of  neat,  produce,  and  diary  products  are 
currently  maintained  in  a  cold  storage  warehouse.  Commercial  power  for 
the  warehouse  is  disrupted  for  long  periods  of  time  during  summer 
thunderstorms.  Pood  spoilage  begins  whan  the  warehouse  refrigeration 
units  are  without  power  for  more  than  eight  hours  at  80  degrees  outside 
temperature,  with  spoilage  beginning  sooner  in  the  warmer  weather.  This 
project  provides  an  emergency  generator  to  maintain  continued  temperature 
control  in  the  warehouse  during  power  outages  and  will  replace  a  mobile 
unit  which  is  expensive  to  operate.  (Current  mission.) 


Subtotal  -  Virginia 


1,980 


Washington 

721.12  P-016  Bachelor  Enlisted  Quarters,  NH  Bremerton,  1,000 

Adequate  housing  is  required  for  117  bachelor  enlisted  personnel  assigned 
to  the  hospital  staff.  The  existing  adequate  berthing  capacity  of  93 
spaces  is  insufficient,  resulting  in  overcrowding.  A  new  construction 
deficiency  of  24  adequate  billeting  spaces  exists.  This  project  provides 
adequate  billeting  for  24  enlisted  personnel  and  will  satisfy  all 
currently  identified  new  construction  requirements.  (Current  mission.) 
Grade  mix:  24  K5-E6.  Total  24. 


740.74  P-997  Child  Care  Center,  Puget  Sound  NSY , 

Bremerton 


1,000 


Child  care  centers  provide  supervised  care  for  infants,  pre-school,  and 
school  S9e  children  in  a  common  facility  on  a  regularly  scheduled  or 
drop-in  basis  when  parents  are  employed  or  at  times  when  the  family  is 
temporarily  unable  to  caro  for  them.  Child  care  centers  are  a  necessary 
element  in  today's  volunteer  force  as  their  availability  alleviates  many 
problems  incurred  by  parents  who  ai'e  single,  both  work,  or  with  other 
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740.74 


P-997 


PROJECT  TITLE/INSTALLATION/LOCATION 


Virginia  (Continued) 


Child  Care  Center,  Puget  Sound  NSY , 
Bremerton  (Continued) 


COST 

($000) 


special  needs.  These  centers  make  the  quality  of  life  more  appealing  to 
j military  personnel,  and  assist  the  Navy  with  its  fundamental  responsibility 
of  maintaining  force  readiness  by  retaining  trained  and  effective  people 
in  uniform.  Existing  facilities  are  not  properly  configured  for  optimum 
space  use,  are  inadequate,  overcrowded,  and  cannot  accommodate  all  the 
children  who  need  child  care.  Commercial  child  care  is  priced  beyond  the 
ability  of  the  junior  enlisted  men  to  pay  and  fails  to  offer  the  wide 
flexibility  in  hours  required  by  military  personnel.  This  project  will 
construct  a  facility  to  house  a  child  care  center.  1/  (Current  mission.) 


811.60  P-083  Emergency  Generators,  NSC  Puget  Sound,  690 

Bremerton 

Emergency  electrical  power  is  required  in  the  event  of  primary  power 
failure  to  the  center's  data  pocessing  facility.  This  facility  provides 
data  processing  services  for  supply,  accounting,  and  payroll  functions  for 
naval  shore  activities  in  the  Pacific  Northwest,  Pacific  Fleet  ships  and 
overhaul  activities,  and  the  Trident  submarine  program.  Loss  of  primary 
power  to  the  data  processing  facility  will  have  a  major  impact  on  same  40 
activities.  No  emergency  power  currently  exits  for  the  data  processing 
facility.  This  project  provides  emergency  electric  power  generators, 
building,  fuel  oil  storage,  and  electrical  connections.  (Current  mission.) 


Subtotal  -  Washington 

Total  -  Inside  the  United  States 


2,690 

25,255 
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Outside  the  United  States 
Australia 

643.10  p-205  Fire  Protection  System,  NCS  Harold  E.  610 

Holt,  Exmouth 

The  mission  essential  communication  center  t<nd  satellite  communication 
facility  are  not  protected  by  an  automated  system  to  stop  a  fire.  An 
advanced  stage  fire  would  be  difficult  to  contain  with  the 
existinghigh-volume  hose  streams.  There  is  no  automated  system  for 
advance  turnoff  of  electrical  power.  This  project  provides  an  automated 
fire  protection  system  to  comply  with  fire  protection  criteria  and  correct 
deficiencies  identified  by  a  Fire  Protection  Engineering  Survey  Report. 

A  bilateral  agreement  between  the  U.S.  and  the  host  nation  covering  U.S. 
presence  for  military  purposes  provides  that  construction  of  new  or 
alteration  of  existing  facilities  for  U.S.  requirements  shall  be  the 
responsibility  of  the  U.S.  (Current  mission.) 


Subtotal  -  Australia  610 


Iceland 

131.50  P-467  Transitter  Building  Addition,  NCS  690 

Keflavik 

This  station's  transmitter  site  is  located  in  Grindavik,  which  is  15  miles 
from  the  Naval  Air  Station,  Keflavik.  The  dayworkers  and  watchs tenders 
who  work  on  eight-hour  shifts  eat  at  least  one  meal  at  Grindavik.  Adverse 
weather  conditions  occur  frequently  during  the  winter  and  periodically 
force  the  closing  of  the  access  road  to  the'  site,  thus  requiring  the  watch 
sections  to  remain  on  duty  for  extended  periods  of  time.  Currently,  a 
majority  of  the  unaccompanied  enlisted  personnel  live  at  the  site  in 
deteriorated  bachelor  enlisted  quarters.  Renovation  and  maintenance  for 
continuing  use  of  these  quarters  is  too  costly.  Projected  sunning  of  this 
site  precludes  cost-effective  justification  for  operating  permanent 
berthing  and  messing  at  the  site.  This  project  provides  a  mess  and 
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V  COMMON CNT  3.  DATS 

FY  19  J>°MIUTARY  CONSTRUCTION  PROJECT  DATA 

WAVY  _ _ _ _J _ 

jTJJSTALLATION  AND  LOCATION 

NAVAL  MID  MAXINE  CORPS  INSTALLATIONS ,  VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE 
THE  UNITED  STATES 

4.  PHOJtCT  TITLt  |».  FSOJCCT  NUMCKR 


PROJECTS  SI  MILLION  AND  UNDER 


VARIOUS 


CATEGORY  PROJECT 
CODE  NUMBER 


LOCATION 


COST 

(5000) 


Iceland  (Continued) 

131.50  P-467  Transitter  Building  Addition,  NCS 

Keflavi*  (Continued) 


emergency  berthing  in  addition  to  the  transmitter  building.  Bilateral 
agreement  between  the  U.S.  and  the  host  nation  covering  O.S.  presence  for 
military  purposes  provides  that  construction  of  new  or  alteration  of 
existing  facilities  for  U.S.  requirements  shall  be  the  responsibility  of 
the  U.S. ,  except  when  construction  is  eligible  for  NATO  common 
infrastructure  funding.  Prefinancing  under  NATO  procedures  is  not  planned 
for  this  project,  as  it  is  not  within  an  established  NATO  infrastructure 
category  for  common  funding,  nor  is  it  expected  to  become  eligible. 
(Current  mission.) 


Subtotal  -  Iceland 


United  Kingdom 

214.20  P-204  Automotive  Vehicle  Maintenance  Shop, 

NAVACTS  London 


Adequate  facilities  are  needed  to  repair  and  maintain  all  transportation 
vehicles  assigned  to  this  activity.  The  existing  facility  located  at  Meat 
Ruislip  is  aged,  inadequate,  and  has  extensive  OSH  deficiencies  including 
inadequate  fire  protection,  no  ventilation  for  gases  and  toxic  fumes, 
unprotected  electrical  fittings,  and  no  flammable  liquid  storage  area. 
Correcting  these  deficiencies  is  more  costly  than  replaceswnt  and  requires 
at  least  a  nine-month  downtime.  This  project  constructs  a  vehicle  repair 
shop  and  holding  shed  at  the  personnel  support  site  on  land  provided  by 
the  Royal  Air  Force  Base  Nest  Ruislip  and  will  incorporate  all  established 
OSH  standards.  Bilateral  agreement  between  the  U.8.  and  the  host  nation 
covering  U.8.  presence  for  military  purposes  provides  that  construction  of 
new  or  alteration  of  existing  facilities  for  U.S.  requirements  shall  be 
the  responsibility  of  the  U.S.,  except  when  construction  is  eligible  for 
NATO  cowmen  infrastructure  funding.  Prefinancing  under  NATO  procedures  is 
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*AOC  NO. 


467 


(' 

\ 


1.  COMPONI NT 

NAVY 

FY  i9_£2military  construction  project  data 

a.  OATI 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS,  VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE 

THE  UNITED  STATES 

|4.  PROJtCT  TITLI 

1.  PAOJtCT  numiih 

|  PROJECTS  tl  MILLION  AND  UNDER 

VARIOUS 

CATEGORY 

CODE 

PROJECT 

NUMBER  PROJECT  TITLE/INSTALLATION/LOCATION 

COST 

($000) 

United  Kinadoa  (Continued) 

214.20 


P-204  Automotive  Vehicle  Maintenance  Shop, 
NAVACTS  London  (Continued) 


not  planned  for  this  project,  as  it  is  not  within  an  established  NATO 
infrastructure  category  for  common  funding,  nor  is  it  expected  to  become 
eligible.  (Current  mission.) 


Subtotal  -  United  Kingdom 
Total  -  Outside  the  United  States 


610.10 


Various  Locations 

P-090  Host  Nation  Infrastructure  Support 


730 

2,030 

1,000 


The  host  nation  support  required  varies  for  each  individual  NATO  project. 
Since  the  total  requirement  for  each  NATO  project  cannot  be  determined  at 
the  project's  inception,  these  funds  will  be  used  to  cover  non-NATO 
eligible  expenses  such  as  host  nation  costs,  life  safety,  functional 
utility/livability,  energy,  administrative  expenses,  design  support,  joint 
formal  acceptance  inspection  and  audit,  currency  fluctuation  losses,  and 
restoration  floor. 


Subtotal  -  Various  Location 

Grand  Total  -  Project  $1  Million  and  Under 


1,000 

28,285 
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FAMILY  HOUSING 


FAMILY  HOUSING 


DEPARTMENT  OP  NAVY 
MILITARY  FAMILY  HOUSING 
INDEX 


PACE 

New  Construction  Summary  493 

California.  Marina  Corps  Base,  Caap  Pendleton  494 

California,  Naval  Station,  Long  Beach  499 

California,  Public  Works  Center,  San  Diego  502 

California,  Public  Works  Center,  San  Francisco  505 

Maryland,  Naval  Support  Facility,  Thurmont  509a 

Virginia,  Public  Works  Center,  Norfolk  512 

Iceland,  Naval  Station,  Keflavlk  515 

Philippines,  Public  Works  Center,  Subic  lay  ^20 

Construction  Improvements  525 

Architectural  and  Engineering  Services  and  Construction  Design  561 

Operation  and  Maintenance  Overview  563 

Department  of  Navy  Summary  565 

Navy  568 

Marine  Corps  573 

Leasing  602 

Debt  Payment  607 
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DEPARTMENT  OF  ’’“HE  NaVY 
FAMILY  HOUSING  -  FY  lRRO  RUDCET  ESTIMATE 

authorisation  for  appropriation  requested 

- fTO - - - 


FUNDING  PROGRAM 

EY  IRO'j 

Construction  of  New  Housing 

ftR.A'P 

Construction  Improvements 

4-»,0«N 

A  A  F  Services  and  Construction  Design 

1,000 

ADDrouriatloti  Request ,  Family  Housing  Construction 

P7,73g 

Operations  and  Maintenance 

Operating  Expense 

10<S,?0? 

utilities 

I77tq?1 

Maintenance 

R04.724 

Leasing 

A1 

Domestic 

H,«>7h 

Foreign 

’•j.Rl? 

DeSt  Payment 

7(J  g 

Principal 

0 

Interest  and  Other  Expense 

0 

Servicemen's  Mortgate  Insurance  Premiums 

for  Existing  Coverage 

?0R 

Appropriation  Request,  Family  Housing  Support 

630, S4S 

Total  Family,  Housing,  Navy,  Appropriation  Request 

7S«,2H3 

Reimbursable  Authority  Requirements 

11.H17 

Total  Family  Housing,  Department  of  Navy  Frogram 

770,200 

49  G 


hFPAPTMENT  OF  THE  NAVY 
FAMILY  HOUSING  -  FY  199Q  bUhGpT  SUMMARY 

program  summary 


fin  thousands ^ 

FY  1F«0  Program  *770,200 
FY  19R9  Frogram  *810,733 

Purpose  and  Scop* 

This  program  provides  for  the  support  of  military  family  housing 
functions  within  the  Department  of  Naw. 


Program  Sussaary 

Authorisation  Is  requested  for: 

f l '  The  performance  of  certain  construction  summarised  hereafter: 
and 


O.)  ^bt  appropriation  of  *770,200,000: 
fal  to  fund  this  construction;  and 

fM  to  fund  partially  certain  other  functions  already  authorized  In 
existing  legislation. 


A  summary  of  the  funding 

Frogram 

program  for 

Navy 

Fiscal  Year  1*00 

Marine 

Corps 

fullovs  f*000^ 

no*’ 

Tocal 

Construction 

Appropriation  bequest 

112,788 

15,450 

Reimbursements 

— 

— 

Total  Program 

ill,  HMfa 

1^,450 

T?7 ,718 

Operations,  Utilities, 

Maintenance  and  leasing 

Appropriation  bequest 

524,525 

105,812 

630,377 

Reimbursements 

10,767 

"MO*? 

1,650 

11.917 

Total  Program 

l6>,462 

"642,754 

Debt  Payment 

Appropriation  bequest 

197 

11 

20R 

Reimbursements 

— 

— 

— 

Total  Program 

'  "  i<J7 

11 

J5* 

Total 

Appropriation  bequest 

637,010 

121,273 

758,283 

Pelmhursementa 

10,267 

1,650 

11.917 

■7757*00 

Total  Program 

1*2,923 

FH-7 


4 


Family  Homing,  Navy  and  Marin*  Corps 


For  txpenaea  of  family  housing  for  the  Navy  and  Marina  Corps  for 
construction,  including  acquisition,  raplacament,  addition,  axpansion, 
extension  and  alteration  and  for  operation  and  maintenance,  including  debt 
payment,  leasing,  minor  construction,  principal  and  interest  charges,  and 
insurance  premiums,  as  authorised  hy  law,  as  follows:  for  Construction, 
f 4244,181,0001  $127,738,000;  for  Operation  and  maintenance,  and  for  debt 
payment,  [$554,988,000]  $630,545,000;  in  all  [$799,169,000],  $758,283,000: 
Provided,  That  the  amount  provided  for  construction  shall  remain  available 
until  September  30,  f 1993 ;  Provided  further.  That  of  this  amount,  not  to 
exceed  $50,000  shall  be  available  to  liquidate  obligations  incurred  for  debt 
payment  during  fiscal  vear  1987]  1994. 

Further,  for  the  foregoing  purposes,  as  follows:  for  Construction, 
$1°6,474 ,000;  for  Operation  and  maintenance,  and  for  debt  payment, 
$680,633,000;  in  all  $877,107,000,  to  become  available  for  obligation  on 
October  1,  19°0:  Provided,  That  the  amount  provided  for  construction  shall 
remain  available  until  September  30,  1995.  '10  IJ.S.C.  2824,  2R27-?o,  2831, 
2851-54,  2857;  Military  Construction  Appropriations  Act,  1989;  additional 
authorising  legislation  to  be  proposed.) 
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nFPARTMFNT  OF  THE  NAVY 
FAMILY  HOUSING  -  FY  tW>  Ml* CT  ESTIMATE 
- - CONSTRUCTION  OF  WEVl*  BOUSING 


(In  Thousands) 

FY  1990  Program  *  84,f52 
FY  1989  Program  *186,866 


Purpose  «^d  Scop* 

recreational  facilities. 

Program  Summary 

Authori cation  Is  requested  for: 

(!)  Construction  of  795  units  of  family  housing  one  family  housing 
office,  one  family  housing  warehouse,  and  one  community  center, 

(?)  Appropriation  of  *84, 652,000  to  fund  this  construction. 


PY  1»22 _ MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  ANO  LOCATION 

narine  corps  base 

PElfTILSTON.  CA 


SSNBONNSL 
STMNOTH; 

•  as  Of  30  8EP  87  I  *201  27721  15561  10  533 
b.  SNOfYit^  600  3303  14891  66  396 

7.  INV1NTORV  DATA 


a.  TOTAL  ACRCAQt . 186#U*d. . 

b.  INViNTORY  TOTAL  AS  Of  30  SEP  1987  . .  227,645 

a.  AUTHORIZATION  NOT  YST  IN  INViNTORY .  53,300 

S.  AUTHORIZATION  RKQUCtTID  IN  THIS PROGRAM .  10,150 

a.  AUTHORIZATION  INCLUOf D  IN  FOLLOWING  fROORAM .  11,750 

f.  PLANNIO  IN  NCXT  THRU  PROGRAM  YtARt .  40,500 

I  RIMAININ6  DKf  ICIKNCY .  273,920 

h.  ORANO TOTAL . .  •  •  . . 617,273 


t.  PftQJCCTS  At QUtSTKO  in  this  P AOOA AM : 


C«UOO«v 

CODf 


PgUGNiTATug 


rmojtc  T1T4.1 


Family  Housing 


10,150 


Turnvvev 


Future  Projects 

a.  Included  in  following  program  (FY913  112  units 

h.  Malor  planned  next  three  years  (’FY921(FY93')  290  units 


TiJ!  Mission  or  Major  Functions;  Provide  training  facilities,  logistical 
support,  and  certain  administrative  support  for  Fleet  Marine  Force  units  and 
other  units  assigned*  Conduct  specialised  schools  and  other  training  as 
directed  to  receive  and  process  trainees;  and  conduct  individual  comhat 
training  as  required. 


fORM 

1  DICN1990 


f  ASVIOUS  COITIONS  MAY  SB  UNO  If 
UNTIL  SXMAUSTtO 


P AOS  NO. 
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1.  COMPONENT 

NAVY 


FY  Itaa-  MILITARY  CONSTRUCTION  PROJECT  DATA 


a.  DAT! 


jweHftkLtn^i9iferAT'ON 

CAMP  PENDLETON,  CA 


It.  AAOOAAM  lllMINT  S.  CAT 


«.  AAOJtCT  TlTLt 

FAMILY  HOUSING 


7.  AAOJCCT  NUMSC  A 

711 

H-890 

a.  AAOJSCT  COST  (SOOOI 

10,150 


•.  cost  nnasAns 


FAMILY  HOUSING: 

BUILDINGS 
SOLAR  SYSTEM 
SUPPORTING  COSTS: 

PAVING  &  SITE  IMPROVEMENTS 

UTILITIES 

LANDSCAPING 

RECREATION 

SPECIAL  CONSTRUCTION  FEATURES 
COMMUNITY  CENTER 
SUB  TOTAL 
CONTINGENCY  (5%) 

TOTAL  CONTRACT  COST 

SUPERVISION,  INSPECTION,  &  OVERHEAD  (5.5%) 

TOTAL  REQUEST 

TOTAL  REQUEST  (ROUNDED) 


u m 

QUANTITY 

UNIT 

COST 

COST 

(SOOOI 

FA 

112 

60,518 

6,778 

SF 

120,400 

56.30 

( 

6,776 

) 

FA 

( 

0 

) 

2,387 
929  ) 
671  ) 
136  ) 
81  ) 
150  ) 
420  ) 
9,165 
453 
9,623 
529 
L0.152 

io ; 150 


TOTDfSC  AlFT ion  Of  PROPOSE D  CONSTRUCTION 

Two  story  family  housing  units;  wood  frame  or  masonry  with  stucco  or  pre- 
finished  siding,  covered  parking,  patios,  exterior  storage,  privacy  fencing, 
recreational  facilities  and  Community  Center.  An  Environmental  Assessment 
has  been  completed  and  a  FONSI  was  published  on  6/10/88.  Special 
construction  features  includes  seismic  bracing  and  the  provision  of  a  sound 
fence  along  the  Interstate  freeway. 


CTflde 

Bedroom 

Net 

Area 

Project 

Factor 

Unit 

Cost 

JEM 

2 

950 

1.1979 

$47.00 

JEM 

3 

1200 

1.1979 

$47.00 

No. 

Units 


($000) 

_Total 

2,995 

3,783 


112  6,778 


Project:  Provide  112  adequate  family  housing  units  for  married  personnel. 
(Current  mission.) 

Requirement:  Adequate  family  housing  for  married  personnel. 

Current  situation:  A  current  deficit  of  2,942  adequate  housing  units  exists 
for  enlisted  personnel.  This  deficit  is  projected  to  stay  at  the  same  level 
in  FY-92.  There  is  an  extreme  shortage  of  affordable,  suitable  housing  in 
the  private  community  for  enlisted  personnel. 


*OAM 
1  OiC  ?l 


1391 


aacvious  coitions  may  at  usco  inti  anally 
until  exhausted 


PAGE  NO 


495 


a.  OATS 


1.  COMPONENT 

navy 

sTiNSTALLATION  AN 


FY  19.I!LmIUTARY  CONSTRUCTION  PROJECT  DATA 


I.  INSTALLATION  AND  LOCATION 

MCB  CAMP  PENDLETON,  CA 


4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

family  housing 

H-R90 

MARINE  CORPS  BASE,  CAMP  PENDLETON,  CA  (Continued1* 


IMPACT  IF  NOT  PROVIDED:  There  will  be  an  adverse  impact  on  the  effectiveness 
of  mission  accomplishment  and  career  retention  efforts  if  we  do  not  provide 
additional  housing. 

Project  design  conforms  to  Part  II  of  Military  Handbook  1190,  "Facility 
Planning  and  Design  Guide." 

Family  housing  requirement  coordinated  with  local  school  district.  School 
district  constructing  new  school  on-site. 
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MILITARY  FAMILY  HOUSING  JUSTIFICATION 


a  OOOCOMftntNf  l«  MKMtlM  MtTAUATlON 

Navy 


ii  in  — —  WMm 


MALYHS 

MQUMtMINn  AMO  AlMTf 


«-  TOTAL  RUSONNtL  STMMTN 


t.  hrmamnt  party  hmbwih 


i  uoii  m«k«  Mum  MouwMum 


••  total  imaccsptmlv  mouud  (»  ♦  a  ♦ 


A.  MVOLUNTAMLV  UMJUHO 


k  UNACCIRTaSLY  HOuttO- 
NHUTAKVASUn 


C.  UNACCIATASLY  NOuSIO- 
COMMUNiTT  ASSfTS 


10.  VOLUNTARY  MOARATtONS 


"880915 


MM 


3280  18561  18893  40734  3547  20213  21309  4506 


3090  16745  16674  36509  3112  14704  17971 


11026 


17564  1  21381  9675  1  47621  1657 


993  3296  860  5149 


971  3206  676  4853 


11.  IFHCTIVI  HOUSMO  RtQUMIMINTS 

2097 

10960 

4353 

17410 

2111 

9600 

4695 

16406 

1 J.  AMQUATt  NOUtWO  <4  *  « 

1654 

8063 

2449 

12166 

1773 

7906 

3447 

13126 

A  UMOtA  MlUTAAT  CONTROL 

525 

3718 

26 

4269 

633 

3362 

874 

4869 

(1)  nouiM  in  liiiiing  000 
Own*o<ontroll«d 

523 

3463 

MM 

4012 

633 

2978 

658 

4269 

(2)  Unotr  ContnaAPOro.Pd 

0 

384 

216 

600 

(1)  V*t«nt 

2 

48 

0 

50 

(A)  m«ni.« 

0 

207 

0 

207 

k  RRIVATC  HOUSING 

1129 

4345 

2423 

7897 

1140 

4544 

2573 

8257 

(1)  Acckpubly  HOUMd 

1112 

430Q 

2342 

7763 

(2)  V*t*nt  stnul  Howling 

17 

36 

81 

134 

28 

235 

T—1 

CO 

CM 

494 

If.  WMCTWI  HOUSMO  OtrtOT  (M  -  12) 

■imnm 

338 

1694 

1248 

3280 

1A  AR0ROSI0  AROJlCT 


•  MILITARY 


o  ALL  HOUSMO 


36.2% 

18.6% 

83.5% 

73.4% 

Line  4;  The  MCB  Camp  Pendleton,  CA,  Is  located  approximately  35  miles  north 
of  San  Diego  and  about  100  miles  south  of  Los  Angeles  adjacent  to  the  Pacific 
Ocean*  The  Camp  Pendleton  boundaries  abut  the  City  of  San  Clemente  on  the 
north,  Oceanside  and  Carlsbad  on  the  south,  and  Vista  and  Falbrook  on  the 
east.  MCB  Camp  Pendleton's  mission  Is  to  provide  training  facilities, 
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16.  REMARKS  (Continued) 

logistical  support,  end  certeln  administrative  support  for  Fleet  Marine  force 
units  end  other  units  assigned;  to  conduct  specialised  schools  and  other 
training  as  directed;  to  receive  and  process  trainees  and  conduct  Individual 
comhat  training  as  directed. 

line  12. a. (2);  Col.  h  reflects  26B  units  Included  In  the  FY88  budget 
submission  and  332  units  Included  In  the  FY89  budget  submission. 

Line  12.b.(2){  Cols,  e  through  g  reflect  anticipated  growth  in  community 

assets. 


Project  Composition 
112  Enlisted  Units 


56  ?-bedroora  JEM 
56  3-bedroom  JEM 


TIT  Total  Units 
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COMPONENT 


NAVY 


FY  IQ90  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


INSTALLATION  AND  LOCATION 

NAVAL  STATION 


4.  COMMAND 


E  APE  A  CONST* 
COST  INDEX 


1.19 


«  PERSONNEL 
ETRENOTH 

PERMANENT 

STUDENTS 

SUPPORTED 

•  NUIIID 

Civil*** 

OFFtCIR 

C«vil*** 

0»f«IR 

U5£23li 

CIVILIAN 

TOTAL 

.  ASO*31  JAN  88 

15331 

4835 

mm 

0 

0 

SI 

1268 

0 

22966 

b.  END  FY  IS  93 

1 

12794 

4822 

D 

0 

0 

1268 

0 

20256 

|  7.  INVENTORY  DATA  (MOO)  | 

TOTAL  ACREAGE . 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  1988 

e.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

tS  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM - 

*.  AUTHORIZATION  included  in  following  program 

f.  PLANNEO  IN  NEXT  THREE  PROGRAM  YEARS . 

9  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . . 


87,406 
47,110 
592 
24,900 
27,467 
25,004 
212, 47Q 


a.  PROJECTS  REQUESTED  IN  THIS  PROGRAM : 


CATEGORY 

coor 


714 


RPOJICT  T‘TLf 

Family  Housing 
Office 


teopt 


OIIIOK  tTATuS 
»T**T  COM.klTi 


5,000  SF 


592.0 


7/RR 


2/R9 


(9.  Future  Projects: 


a. 

b. 


Included  in  following  program  (FY91'i 
Major  planned  next  three  years  (FY94) 


300  units 
300  units 


|l0.  Mission  or  Major  Functions: NAVSTA  Long  Beach  provides  logistic 
upport  for  the  operating  forces  of  the  Navy  and  for  dependent  activities 
and  other  commands  as  assigned.  Services  range  from  providing  ships  with 
berths,  fuel  and  water,  to  providing  recreation  facilities  for  military 
personnel.  The  Pay  and  Personnel  Administrative  Support  System  detachment 
receives,  processes,  and  transfers  personnel,  both  fleet  and  shore  based. 
Responsible  for  the  Housing  dept.,  NEX,  Commissary  Store  Station 
Housekeeping,  waterfront  and  harbor. 
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1  COMPONENT 

NAVY 


UOCAT,ON 

LONG  BEACH,  CA 


FY  1910- MILITARY  CONSTRUCTION  PROJECT  DATA 


4.  PROJECT  TITLE 

HOUSING  OFFICE 


«.  CATEGORY  CODE 

714-30 

HC-1-84 

«.  COST  UTIMATKS 


FAMILY  HOUSING  OFFICE  AND  WAREHOUSE  .  .  . 

SUPPORTING  FACILITIES  . 

SUBTOTAL . 

CONTINGENCY  (5%) . 

TOTAL  CONTRACT  COST  . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%) 
TOTAL  REQUEST  . 


U/M  I  QUANTITY 


UNIT  COST 

COST  ISOOO' 


OPOSEO  CONSTRUCTION 

This  project  encompasses  the  construction  of  a  new  Long  Beach  family 
housing  office,  the  demolition  of  the  existing  office  and  adjacent 
storage/maintenance  structures,  and  the  construction  of  a  new  parking  lot 
for  staff  and  visitors.  The  construction  will  take  piece  adjacent  to  the 
existing  housing  office  and  will  impose  no  dislocation  of  services  during 
the  construction. 


11.  REQUIREMENT :  Construct  a  new  housing  office  that  will  best  serve  the 
needs  of  military  service  members  in  the  Long  Beach  -  Los  Angeles  area. 
Provide  an  enclosed  play  area  for  children  within  the  exterior  of  the 
building  and  construct  an  off-street  parking  area  for  housing  staff  and 
visitors.  (Current  mission.) 

CURRENT  SITUATION:  The  existing  housing  office  is  over  40  years  old  and  of 
wood  frame  construction.  The  interior  wall  surfaces  are  all  of  fiberboard, 
which  is  flammable.  The  exterior  stucco  and  wood  fascia  show  signs  of 
severe  weathering  and  paint  failure.  The  roofing  also  shows  signs  of 
reaching  the  end  of  its  serviceable  life.  The  building  has  no  insulation 
or  weather  stripping  and  has  single  glazed  windows.  Ventilation  is  provided 
by  a  few  fans  mounted  in  the  exterior  walls.  Lack  of  insulation  and 
adequate  ventilation  increases  summer  and  winter  air  conditioning  and 
heating  costs.  Overhead  lighting  is  poorly  located  and  the  wiring  has 
reached  the  end  of  its  useful  life.  The  plumbing  is  original  and  there  is 
no  hot  water  to  the  bathrooms.  The  heating  system  is  surface  mounted  and  is 
unsightly  as  an  interior  appearence.  Exterior  paving  is  broken  and 
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1.  COMPONENT 

NAVY 

fy  isJ^Lmilitary  construction  project  data 

a.  OATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  STATION 

LONG  BEACH,  CA 

|4.  PROJECT  TITLE 

B.  PROJECT  NUMBER  J 

1  HOUSING  OFFICE 

HC-1- 

00 

LONG  BEACH,  CA  (Continued) 


disintegrating.  The  functional  arrangement  of  the  existing  building  does 
not  allow  sufficient  privacy  for  counseling  and  children  are  confined  to  a 
small  waiting  area,  often  distracting  the  housing  staff  and  other  visitors. 

IMPACT  IF  NOT  PROVIDED:  The  building  will  remain  a  fire  haaard.  The 
finishes  will  continue  to  deteriorate,  the  paving  will  become  a  further 
potential  liability,  and  the  housing  office’s  ability  to  implement  its 
personalised  services  will  be  further  hampered.  Based  on  an  A/F.  firm's 
1984  submittal,  the  estimated  cost  to  repair/improve  the  existing  housing 
office  would  be  approximately  $300,000  at  1984  costs,  not  including  a 
playground  area  or  new  off-street  parking  spaces.  Considering  the  highly 
visual  nature  of  this  activity  and  the  fact  that  it  deals  with  all  levels 
of  Navy  personnel  on  a  daily  basis,  a  new  building  is  needed  for  the 
overall  morale  of  the  housing  staff  and  personnel  they  serve. 

Project  design  conforms  to  Part  II  of  Military  Handbook  1190,  Facility 
Planning  and  Design  Guide." 
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1.  COMPONENT 

FY  1912 _ MILITARY  CONSTRUCTION  PROGRAM 

AVY 


3  INSTALLATION  AND  LOCATION  4.  COMMAND 

PUBLIC  WORKS  CENTER 
SAN  DIEGO,  CA  _ 


SONNE L  I  PERMANENT 


STRENGTH: 


..  __  31  JAN  88  8378 

a.  AS  OF 

b.  END  FY  19^3  8448 


7.  INVENTORY  DATA  tSOOOl 


•.  TOTAL  ACREAGE .  „ 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  1988  . 

e.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM . 

«.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM . 

I.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS . 

•  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . . 


S.  PROJECTS  REQUESTED  IN  THIS  FROORAM: 


6  AREA  CONSTR. 
COST  INDEX 


101748 


304,017 

97,984 

1,855 

31,850 

53,358 

401,280 

890,344 


CATCOORv 

COOf 


PROJECT  TiYwE 


DfElQN  ITATuS 
START  COMPLETE 


P40-77  Family  Housing 

Furnishings  Warehouse 


32,000  SF  1,855.0  .  6/88  10/89 


hiture  Projects: 

a.  Included  In  following  program  CFY91)  300  units 

b.  Malor  planned  next  three  years  (FY93,  FY94>  600  units 


•  Mission  or  Major  Functions:  San  Diego  provides  support  for  malor 
fleet,  fleet  air,  research  and  development  and  parallel  support  operations 
to  a  significant  percentage  of  Navy  and  Marine  Corps  forces  on  the  West 
Coast* 
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1  COMPONENT 

NAVY 


FY  19JUL  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  OATS 


3 

SAN  DIEGO,  CA 


4.  PROJECT  TITLE 

HOUSING  WAREHOUSE 


S.  PROGRAM  (CEMENT 

E.  CATEGORY  COOE 

740-77 

HC-13-85 


t.  COST  IfTIMATIC 


FAMILY  HOUSING  OFFICE  AND  WAREHOUSE  .... 

SUPPORTING  FACILITIES  . 

SUBTOTAL . 

CONTINGENCY  (5%) . 

TOTAL  CONTRACT  COST  .  .  . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%)  . 
TOTAL  REQUEST  . 


1,855 


U/M 

QUANTITY 

UNIT 

COET 

COST 

(SOOOI 

SF 

32,000 

49.61 

1,588 

LS 

i 

1 

86 

1,674 

84 

1,758 

97 

1,855 


ION  Of  PROPOSED  CONST  MU 

Construct  a  one  story,  concrete  slab-on-grade,  reinforced  C.M.U.  bearing 
walls  and  steel  truss  metal  roof  with  insulation.  Project  will  include 
utility  connections,  paved  area,  loading  dock  and  interior  storage  racks, 
and  a  fire  protection  system. 

11.  REQUIREMENT :  Construct  a  new  centralized  community  storage  facility 
for  appliances  (replacements  and  new  facility  requirements) ,  self-help 
storage,  abandoned  storage,  admin  space,  and  record  storage  with  a  loading 
dock  and  a  paved  area  with  adequate  landscaping.  (Current  mission.) 

CURRENT  SITUATION:  Storage  is  presently  located  in  an  old  wood  building  _ 

remotely,  located  and  without  fire  protection  or  adequate  handling  and 
stacking  equipment.  The  present  inadequate  facility  is  not  on  a  Public 
Work  Center  plant  account  or  under  control  of  the  Housing  Department  and, 
therefore,  cannot  be  adequately  maintained  or  operated  in  an  efficient 
manner . 

IMPACT  IF  NOT  PROVIDED:  Present  stored  materials  would  be  subject  to  fire 
damage/loss  in  excess  of  $1,000,000  (not  including  facility).  Operations 
would  continue  to  be  inefficient  and  unproductive.  Present  manner  and 
type  of  storage  requires  excess  space  and  subjects  materials  to  damage  and 
or  deterioration,  and  does  not  provide  adequate  security.  The  current 
remote  location,  Camp  Elliot,  requires  excess  manhours  for  the  pick-up  and 
transportation  of  government  furnishings  to  housing  sites. 
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1.  COMPONENT 

NAVY 

fy  i®2Lmilitary  construction  project  data 

a.  OATS 

3.  INSTALLATION  ANO  LOCATION 

NAVY  PUBLIC  WOFKS  CENTER 

SAN  DIEGO,  CA 

U.  eSOJtCT  TITLI 

s.  enojccT  numsc  a 

HOUSING  WAREHOUSE 

HC-13-85 

SAN  DIEGO,  CA  (Continued) 

Project  design  conforos  to  Part  II  of  Military  Handbook  1190,  "Facility 
Planning  and  Design  Guide." 
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UNTIL  aXHAUSTBO 
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1.  COMPONENT 


mm. 


FY  19^2 _ MILITARY  CONSTRUCTION  PROGRAM 


S.  OATS 


s.  installation  and  location 
PUBLIC  WORKS  CENTER 
SAN  FRANCISCO.  CA 


k  psrs6nnbl 

STRENOTH 

.  AS  OF  31  JAN  88 
b.  KND  FY  IS  93 


4.  COMMAND 


S.  AREA  CONST* 
COST  INDEX 

1.21 


I—  PERMANENT  - 

STUOENl 

s 

r"“  SUPPORTS! 

> 

CM«€|R 

•  NLivie 

(•ViLiMl 

ORPtClA 

imorai 

CIVILIAN 

fFF<1E 

IbUtlD 

CIVILIAN 

total 

1515” 

17442 

8932 

ftl 

WJ 

0 

11* 

893 

0 

29974 

1942 

17940 

8875 

86 

610 

0 

128 

1124 

0 

30705 

_ 7.  INVENTORY  DATA 

•.  total  acreage . . . b'jli  .  .  . 


b.  INVENTORY  TOTAL  AS  OF  30  SEP  1988 

c.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d  AUTHORIZATION  REOUCSTED  IN  THIS  FROORAM _ 

I.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  FROORAM 

f.  PLANNED  IN  NEXT  THREE  FROORAM  YEARS . 

g.  REMAINING  DEFICIENCY . 

H.  Q RAND  TOTAL . 


186,536 

98,566 

28,350 

0 

27  #908 
92,535 
433,895 


S.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATfOORY 

COOI 


711 


PROJICT  TltLl 


Family  Housing 


KO*l 


344 


Q«IlGN  »TATut 
tTSkRT  CON»PLtT( 


28,350  Turnkev 


51  Future  Projects: 

a.  Included  in  following  program  (Fy91> 

b.  Major  planned  next  three  years  fFyQ?> 


None 

300  units 


10.  Mission  or  Major  Functions;  Provide  public  works,  public  utilities, 
public  housing,  transportation  support,  engineering  services,  shore 
facilities  planning  support,  and  all  other  public  works  logistic  support 
Incident  thereto,  required  by  the  operating  forces,  and  other  activities 
being  served  by  the  Public  Works  Center. 


1  DEC  ?•  1390 

mukimpini 
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FY  1* - MILITARY  CONSTRUCTION  PROJECT  DATA 


tat'ntm  mMS*"0* 


>  DATI 


AN  FRANCISCO,  CA 


».  PftOQNAM  ELEMENT 


«.  PROJECT  TITLE 

FAMILY  HOUSING 


B.  CATEGORY  CODE 

T  PROJECT  NUMBER 

711 

H-523 

*  PROJECT  COST  <90001 

28,350 


•.  COST  OTtMATIS 


FAMILY  HOUSING: 

BUILDINGS 
SOLAR  SYSTEM 
SUPPORTING  COSTS: 

PAVING  &  SITE  IMPROVEMENTS 
UTILITIE 
i  LANDSCAP  NG 
RECREAT1  N 

SPECIAL  i  INSTRUCTION  FEATURES 
DEMOLITiON/REPLACE  CONTAMINATED  SOIL 
SUB  TOTAL 
CONTINGENCY  (5%) 

TOTAL  CONTRACT  COST 

SUPERVISION,  INSPECTION,  &  OVERHEAD  (5.5%) 

TOTAL  REQUEST 

TOTAL  REQUEST  (ROUNDED) 


N5TAU 

Two  story  family  housing  units;  wood  frame  or  masonry  with  stucco  or  pre- 
finished  siding,  covered  parking,  patios,  exterior  storage,  privacy  fencing 
and  recreational  facilities.  Removal  and  replacement  of  contaminated  soil 
is  required  to  make  available  on-base  site  environmentally  acceptable.  An 
Environmental  Assessment  is  under  preperation.  Special  construction 
features  include  seismic  bracing. 

Net  Project  Unit  No.  ($000) 

Gyade  Bedrpom  Area  Factor  Cost  Units  Total 

JEM  2  950  1.1616  $47.00  344  17,842 

344  17",  842 


Project:  Construct  344  family  housing  units  for  enlisted  personnel. 

(Current  mission.) 

Requirement :  Adequate  housing  is  needed  for  married  personnel  at  this 
location  where  there  is  a  critical  shortage  of  affordable,  suitable  housing. 

Current  Situation:  Families  looking  for  housing  in  the  private  community 
face  housing  problems  almost  unparalleled  in  the  Navy.  Housing  costs  are 
among  the  highest  in  the  nation  with  two -bedroom  units  in  the  City  of  San 
Francisco  renting  for  an  average  of  $800  per  month  plus  utilities  and  for- 
sale  units  selling  for  $175,000  and  up.  Military  families  must  compete  for 
scarce  affordable  assets  with  a  large  low- income  population  in  a  market 
^largely  driven  by  new  construction  for  middle  and  high- income  professionals. 
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1.COMPONSNT 

NAVY 

FY  Ifl90  MILITARY  CONSTRUCTION  PROJECT  DATA 

a.  OATI 

3.  INSTALLATION  ANO  LOCATION 

NAVY  PUBLIC  WORKS  CENTER 

SAN  FRANCISCO,  CA 

14.  PAOJICT  TITLI 

S.  PAOJICT  NUMSIA 

FAMILY  HOUSING 

H-323 

SAN  FRANCISCO,  CA  (Continued) 

CURRENT  SITUATION:  (Continued)  singles,  and  childless  working  couples.  ^ 
Housing  allowances  fall  far  short  of  standard  rents  throughout  the  Central 
Bay  area.  The  waiting  list  for  Government  quarters  consists  of 
approximately  1,400  families  who  must  wait  up  to  two  years  for  Navy  family 

housing. 

IMPACT  IF  NOT  PROVIDED:  Military  members  will  be  forced  to  choose  between 
involuntary  separation  from  the  families  or  accepting  housing  that  is 
unaffordable  or  unsuitable.  Either  choice  will  likely  lead  to  poor  morale 
and  dissatisfaction  with  the  Navy.  Retention  will  be  adversely  impacted. 

Project  design  conforms  to  Part  II  of  Military  Handbook  1190,  "Facility 
Planning  and  Design  Guide. 

Necessary  coordination  with  the  local  school  district  is  being  pursued. 
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MILITARY  FAMILY  HOUSING  JUSTIFICATION 


HWI  CON  TMt  iVMtOt 


a.  tot« 


f.  NNMMUT  MITT 


a  —Oil  HUNT  NOUMH  WOU—M—n 


a  IWM  IWMBWMH  NCteMO  »  »> « 


•.  WVOUMTAMLV  MMJUTVD 


a  unaccwasiv  mouUD- 
NMllT  AAV  ASSITS 


C.  UNACCOTAtlV  HOUMO- 

commumty  Atsin 


ta  VOUMTAIT  ItMSATlONI 


It.  IfNCTWC  NOUS4NQ  MCHMIMINTS 


ta  aocqwati  nousnm  r«  •  w 


a  unm*  miutarv  contaol 


(1) '  HOuMd  m  iiiHmg  000 
0*»n*d<ontfOll*d 


U'  Undar  Contract  Appro.M 


(I)  Vaunt 


(4)  mactiva 


a  aaivATc  housing 


(1)  Acceptably  How  tad 


(2)  vaunt  ftantai  Mooting 


ta  twicnvi  housmg  outer  (ti-it) 


ta.  mOMtio  aaojicr 


1287  9855 
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U-«' 

* 

SOIA4 

IN 

2070 

12718 

6346 

21134 

1945 

12000 

6039 

19984 

1312 

7389 

1231 

9932 

265 

2348 

639 

29 

342 

147 

0 

0 

■91 

236 

2006 

492 

79 

1137 

273 

1209 

6143 

1014 

960 

3824 

382 

462 

2238 

0 

448 

2212 

■a 

80 

1153 

261 

1494 

1232 

6236 

970 

8438 

QQ4 

5033 

502 

652° 

462 

328? 

0 

3744 

462 

2238 

0 

2700 

0 

1044 

0 

1044 

26 

0 

40 

0 

0 

0 

1586 

382 

2466 

util 

375 

2454 

3 

7 

12 

2319 

632 

3200 

532 

1751 

502 

2785 

496 

1583 

375 

2454 

36 

168 

127 

331 

238 

1203 

468 

1909 

* 

■il 

0 

a.  MtUTAdY 


a  AU  MOUSING 


58. IT 

0.0 

86. 2T 

51.8 

48.4! 


81.5 


Line  4:  The  main  office  of  the  Public  Works  Center,  San  Francisco  Bay  Is 
located  on  the  Oakland  Army  Base,  Oakland,  California.  The  Central  Bay 
complex  comprises  all  of  Alameda  County,  and  parts  of  Marin,  Contra  Costa  and 
San  Francisco  Counties. >  San  Francisco  Bay  lies  to  the  west,  San  Pablo  Bay  and 
the  City  of  Novato  to  the  north,  the  Santa  Clara  County  line  on  the  east,  and 


508 


16.  REMARKS  (Continued) 

the  Alameda  County  line  on  the  couth.  This  area  extends  in  a  10  mile  radius 
from  the  PWC  San  Francisco  Branch  Housing  Office  at  NAS  Alameda.  The  mission 
is  to  provide  public  works,  utilities,  housing,  engineering  services,  shore 
facilities  planning  support,  and  all  other  public  works  support  iticldenl 
thereto. 


Project  Composition 


344  Enlisted  Units 


344  2-bedroom  JF.M 


i.  component  a.  oati 

FY  19^2— MILITARY  CONSTRUCTION  PROGRAM 

WAVY _ J _  _ _ _ 

a.  installation  and  location  *.  command  "5  Ant  a  const  a 

WAVAL  SUPPORT  FACILITY  Cost  index 

THURMONT,  WD  0.S5 


MMOMNIL 

ITMNQTH 


PE AM AN t NT 


STUDENTS 


IWONTID 


o*»<«i«  I  <wmo  I  cwm  !«•><••  i»iaut|(i»iiiw| 


AS  of  30  Sep  87  1 

b.  CNDFVis  93  Classified  Informatlo1 


D0ioicnl390 

•/N  H»»tf 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAOE  NO. 


V  COMMONS  NT 

NAVY 


PY  1 9UL.  MILITARY  CONSTRUCTION  PROJECT  DATA 


4.  PROJECT  TITLE 


THURMONT,  MD 


»  PAOQAAM  ELEMENT  f.  CATIOOHV  COO* 

711 


family  housing 


T.  PROJECT 

H-123 


PROJECT  COST  (tOOO) 

1,160 


t.  COST  ESTIMATES 


U/M  QUANTITY 


FAMILY  HOUSING: 

BUILDINGS 
SOLAR  SYSTEM 
SUPPORTING  COSTS: 

PAVING  A  SITE  IMPROVEMENTS 

UTILITIES 

LANDSCAPING 

RECREATION 

SPECIAL  CONSTRUCTION  FEATURES 


11 

15,050 


69,909 
51.10  ( 
( 


769 
769  ) 
0  ) 
277 
120  ) 
95  ) 
30  , 
o  \ 

23  ) 


SUB  TOTAL 
CONTINGENCY  (5%) 

TOTAL  CONTRACT  COST 
SUPERVISION,  INSPECTION. 
TOTAL  REQUEST 
TOTAL  REQUEST  (ROUND"!.'; 


OVERHEAD  (5.5%) 


1,046 

_ 52_ 

1,098 

_ 60. 

1,158 

1,160 


16.  B4sc*'>ti6n  o#  udtiUNi  . .  . L .  1  .  1 - 1 - —  '■■■• 

Two  story  family  he  sing  units;  wood  frame  or  masonry  with  stucco  or  pre¬ 
finished  siding,  covered  parking,  patios,  exterior  storage,  privacy  fencing 
and  recreational  facilities. 


Grade  Be 1  jom 


Net 

Proj  ect 

Unit 

No . 

($000) 

Area 

Factor 

Cost 

Units 

Total 

1350 

1.0877 

$47.00 

10 

690 

1550 

1,0877 

$47.00 

1 

79 

11 

769 

Project:  Construct  11  adequate  family  housing  units  for  military  personnel. 
(Current  mission.) 

Reoui rement :  Family  housing  is  needed  for  military  personnel. 

Current  Situation:  All  personnel  are  required  to  live  within  a  30-minute 
driving  radius  of  this  facility  which  supports  Presidential  activity.  Junior 
officers  and  senior  enlisted  members  are  required  to  be  aboard  the  facility 
within  a  shorter  period  after  notification  of  a  recall.  Success  of  several 
operational/contingency  scenarios  require  faster  than  30  minute  response. 


PREVIOUS  COIt ‘ONE  MAY  SE  USED  INTERNALLY  ,+rc  I 

iltliOfCUl4«n  until  exhausted  PACE  no 

i  *o»o?  i»  :»io  J  I 


*  h  oio?  it  oot  :no 


1.  COMMON  «NT 

NAVY 

FY  1922-MILITARY  construction  project  data 

3.  DATE 

13.  INSTALLATION  ANO  LOCATION 

NSF  THURMONT 

,  MP 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

1  FAMILY  HOUSING 

H-123 

NAVAL  SUPPORT  FACILITY,  THURMONT,  HD  (Continued) 

CURRENT  SITUATION:  (Continued)  There  is  limited  housing  available,  in  both 
military  and  civilian  communities,  which  meet  this  criteria.  Currently,  for 
families  awaiting  Government  quarters,  the  waiting  time  is  a  minimum  of  one 
year. 

IMPACT  IF  NOT  PROVIDED:  The  project  will  improve  the  activity's  ability  to 
properly  fulfill  its  Presidential  support  mission. 

Project  design  conforms  to  Part  II  of  Military  Handbook  1190,  facility 
Planning  and  Design  Guide." 

There  will  be  no  impact  on  the  local  school  system. 


DDioaera  1391C 

imtwiV'Niaii 
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previous  boitione  may  m  used  internally 
until  exhausted 


paoe  no. 


1  COMPONENT 


2.  DATE 


FY  19 OQ  MILITARY  CONSTRUCTION  PROGRAM 


3  INSTALLATION  ANO  LOCATION 

PUBLIC  WORKS  CENTER 


4.  COMMAND 


6  PERSONNEL 
STRENGTH 


PERMANENT 


STUDENTS 


SUPPORTED 


cmic««  |  ihviMte  |  eivniax  (omki*  |t*L«nto|  e>vit.i»x  |  o»«« 


•.  TOTAL  ACREAGE . 168 . 

b.  INVENTORY  TOTAL  AS  OF  30  epp  1988  .  215  644 

e.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  ’  q 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM . .  330 

c.  AUTHORIZATION  INCLUOEO  IN  FOLLOWING  PROGRAM .  g  g  Q 

1.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS .  ,  ,  7  j  3 

«.  REMAINING  DEFICIENCY .  *  0 

h.  GRAND  TOTAL . .  2  58.519 


•  ASCF  31  JAN  88  9034  79344  26537  865  5246 
b.  END  fy  19  93  9115  75201  26826  1018  5306 


7.  INVENTORY  DATA  fSOOOl 


S.  PROJECTS  REQUESTED  IN  THIS  PROGRAM : 


TOTAL 


125118 

121899 


215,644 

0 

33? 

830 

41,713 

0 


CATICOXV 

coot 


DltiQS  tTATut 


»*04tCT  TITtf 


Family  Housing 
Community  Center 


3,500  SF 


332.0 


Future  Projects: 

a.  Included  in  following  program  CFYdl'i  None 

b.  Major  planned  next  three  years  (FY93,  FY943  600  units 


0.  Mission  or  Major  Functions:  PWC  Norfolk  provides  public  works, 
jtilittes,  family  housing,  transportation  support,  engineering  services, 
shore  facilities  planning  support,  and  all  other  logistic  support  of  a 
jublics  works  nature  for  operating  forces  in  the  Sewells  Point  Complex. 


DD<°°en1390 

MC’ 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


V  COMPONENT  a.  DATS 

NAVY  FY  19.30.  MILITARY  CONSTRUCTION  PROJECT  DATA 


3  M^Ai5«»k«N8^,ON 

NORFOLK,  VA 


4.  PROJECT  TITLE 

COMMUNITY  CENTER 


•.  PROORAM  ELEMENT 

E.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

B.  PROJECT  COST  (B000I 

714-32 

HC-21-84 

332 

t.  corr  ESTIMATES 


U/M  QUANTITY 


UNIT  COST 

COST  ISOOOl 


COMMUNITY  CENTER . 

SUPPORTING  FACILITIES  &  DEMOLITION.  .  .  . 

SUBTOTAL . 

CONTINGENCY  (5%) . 

TOTAL  CONTRACT  COST  . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (5.5%) 
TOTAL  REQUEST  . 


DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

This  project  consists  of  site  preparation  which  includes  demolition  of  an 
existing  Butler  Hut  and  foundations.  Construction  provides  for  wood  frame 
or  concrete  block  building  with  built  up  roof  and  the  installation  of  Air 
conditioning,  heating,  plumbing  and  electrical  systems. 

11.  REQUIREMENT :  This  project  will  demolish  an  existing  structure  and 
construct  a  3,500  SF  Family  Community  Center.  The  present  quality  of  the 
recreational  services  provided  to  the  Navy  housing  in  this  area  are  remote 
and  not  equal  to  those  povided  to  housing  areas  that  are  contiguous  to  base 
facilities.  COMNAVBASE  Norfolk  has  classified  Hewitt  Farms  as  a  remotely 
located  housing  project  and  has  tasked  PVC  Norfolk  to  develop  a  recreational 
project  .where  deficiencies  exist.  (Current  mission.) 

CURRENT  SITUATION:  Minimum  indoor  recreational  facilities  exist.  Approval 
of  this  project  will  greatly  enhance  the  livability  of  this  community  and 
will  also  tend  to  reduce  juvenile  delinquency  problems  by  giving  dependents 
a  place  to  participate  in  group  activities,  as  well  as  increase  the  morale 
of  the  occupants . 


do. 

*  *010)  l»  001  3910 
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PREVIOUS  EDITIONS  MAY  BE  USEO  INTERNALLY 
UNTIL  EXHAUSTED 
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1.  COMPONENT 

NAVY 

FY  19^_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  ANO  LOCATION 

PUBLIC  WORKS  CENTER 

NORFOLK,  VA 

4.  PROJECT  TITLE 

B.  PROJECT  NUMBER 

COMMUNITY  CENTER 

HC-21 

'O' 

00 

1 

PUBLIC  WORKS  CENTER,  NORFOLK,  VA  (Continued) 


Project  design  conforms  to  Part  II  of  Military  Handbook  1190,  Facility 
Planning  and  Design  Guide.” 


DDid«c7«  1391c 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAOE  NO. 


1.  COMPONENT  a.  DATE 

FY  19*2 _ MILITARY  CONSTRUCTION  PROGRAM 

AVY _  _ 


3.  INSTALLATION  AND  LOCATION  4.  COMMAND 

NAVAL  AIR  STATION 
EFLAVIK.  ICELAND 


PERMANENT  I  STUDENTS  I  SUPPORTED 


.  PERSONNEL 
STRENGTH: 


IlMItl*  IM'IIIO  ]  C<VIU*M  |OMICI«  ||IHII1ID|  ttllCII 

294  2752 


S.  AREA  CONSTR. 
COST  INDEX 


AS  OF 

b.  END  FV  19  93 


304  2769 


6AF*C«R 

CIVILIAN 

TOTAL 

169 

411  | 

0 

3736 

115 

345  1 

0 

3646 

7.  INVENTORY  DATA  ISOOO) 


•.  TOTAL  ACREAGE . . 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  1988  100,534 

e.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  48,642 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM .  23,213 

4.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM .  27,200 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS .  30,611 

g  REMAINING  DEFICIENCY .  10,800 

h.  GRAND TOTAL  .  241,000 


S.  PROJECTS  REQUESTED  IN  THIS  PROGRAM  . 


CATtOOXV 

coot 


FXOJfCT  TITlI 


PttlQN  »T«Tut 
tT*XT  COM’LITF 


Familv  Housing 


23,213  .Turnkev 


Future  Projects: 


a.  Included  in  following  program  CFY91') 

b.  Malor  planned  next  three  years  (FY92) 


112  units 
10B  units 


10.  Mission  or  Major  Functions:  U.S.  Naval  Station,  Keflavik  provides 
administration  and  logistic  support  to  thirty-two  tenant  commands  in 
Iceland.  These  Include  Commander  Iceland  Defense  Force,  Commander  Fleet  Air 
Keflavik,  Commander  Air  Forces  Iceland,  U.S.  Naval  Facility  57th  Fighter 
Interceptor  Squadron;  and  the  960th  AWACS. 
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PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


page  no. 


4FH4I4»L*44M 


V  COMPONENT 

NAVY 


uweim''ftffld$CAr'OH 

KEFLAVIK,  ICELAND 


FY  ItO- MILITARY  CONSTRUCTION  PROJECT  DATA 

LOCATION  ( 4.  PROJECT  TITLE 


2.  DATE 


FAMILY  HOUSING 


t.  CATEOOR V  CODE 

7.  PROJECT  NUMSCR 

711 

H-  809 

23,213 


•.  corr  KtTIMATES 


FAMILY  HOUSING: 

BUILDINGS 
SOLAR  SYSTEM 
SUPPORTING  COSTS: 

PAVING  &  SITE  IMPROVEMENTS 

UTILITIES 

LANDSCAPING 

RECREATION 

SPECIAL  CONSTRUCTION  FEATURES 

SUB  TOTAL 
CONTINGENCY  (5%) 

TOTAL  CONTRACT  COST 

SUPERVISION,  INSPECTION,  &  OVERHEAD  (5.5%) 
TOTAL  REQUEST 


U/M 

quantity 

UNIT 

COST 

COST 

ISOOOI 

FA 

112  1 

38,304 

15,490 

SF 

112,900 

137.20 

(15,490  ) 

FA 

(  0  ) 

5,465 
(  2,550  ) 
(  2,282  ) 
(  460  ) 

(  150  'i 

(  23  ) 

20,955 
1.048 
22,003 
■  1.210 
23/213 


io.  oiicAi»TiON  op>46PoStto  construction 

Three  story  family  housing  units;  precast  concrete  structures  with  bulk 
storage  areas,  balconies,  indoor  common  recreation  area  and  geothermal 
space  heating  system.  Cost  of  shipping  U.S.  precasting  system  included 
in  $/NSF.  Special  construction  costs  required  for  removal  of  bedrock. 


Net 

Proj  ect 

Unit 

No. 

($000) 

Grade 

Bedroom 

Area 

Factor 

Cost 

Units 

Total 

JEM 

2 

950 

2.8000 

$49.00 

86 

11,209 

JEM 

3 

1200 

2.8000 

$49.00 

26 

4,281 

112 

15,490 

U •  REQUIREMENT:  1345  FA  ADEQUATE:  1008  FA  SUBSTANDARD:  0  FA 

Project:  Construct  112  adequate  family  housing  units  for  enlisted  personnel. 
(Current  mission.) 

Requirement :  Adequate  on-base  family  housing  is  needed  for  married  personnel 
at  this  remote  overseas  location. 


Current  Situation:  Under  terms  of  the  1974  Memorandum  of  Understanding 
between  the  Government  of  Iceland  and  the  U.S.  Government,  all  military- 
sponsored  families  and  unaccompanied  personnel  are  required  to  live  on-base. 
No  cotmunity  support  is  therefore  available.  The  Navy  is  responsible  for 
providing  housing  support  for  all  Navy  and  Air  Force  personnel  stationed  at 

MPORM  PREVIOUS  EDITIONS  MAY  be  USED  INTERNALLY  PACE  NO 

1CECTs1391  UNTIL  EXHAUSTED  PAGE  NO 

hi  »it 


PAGE  NO 
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1.  COMPONENT 


NAVY  _ |  - 

3.  installation  ano  location 

NAS  KEFLAVIK,  ICELAND 


fy  isILmilitary  construction  project  data 


[a.  OAT  6 


4.  PROJECT  TITLE 


FAMILY  HOUSING 


».  PROJECT  NUMBER 

H-809 


NAVAL  AIR  STATION  KEFLAVIK,  IC  (Continued) 

CURRENT  SITUATION:  (Continued)  at  Keflavik.  The  proposed  construction  is 
in  support  of  a  joint  Navy /Air  Force  requirement .  Dependent  entry  approval 
is  required  and  is  contingent  upon  housing  availability.  Due  to  increases 
in  unaccompanied  tour  lengths  from  12  to  18  months,  there  is  increased 
incentive  for  members  to  elect  accompanied  tours  to  avoid  prolonged 
separation  from  their  families.  Without  available  housing,  they  remain 
involuntarily  separated  while  awaiting  assignment  to  Government  quarters. 

[  Currently,  enlisted  personnel  face  an  eight  to  ten  month  wait  for 
|  Government  quarters. 

IMPACT  IF  NOT  PROVIDED:  Military  members  will  be  forced  to  choose 
involuntary  separation  from  their  families.  Such  a  choice  will  likely  lead 
to  poor  morale  and  dissatisfaction  with  the  Navy.  Retention  will  be 
adversely  impacted. 

Project  design  conforms  to  Part  II  of  Military  Handbook  1190,  "Facility 
Planning  and  Design  Guide." 

NATO  funding  is  not  applicable  to  this  project  because  it  is  not  in  a 
category  eligible  for  NATO  common  funding. 

Bilateral  agreement  of  1951  covering  the  U.S.  presence  in  Iceland  for 
defense  purposes  provides  for  U.S.  unilateral  construction  of  support 
facilities,  other  than  those  eligible  for  NATO  common  funding. 
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until  exhausted 
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MILITARY  FAMILY  HOUSING  JUSTIFICATION 


).  OO^C^MPONENT 


*5l  Jaimary  1988 


REPORT  CONTROL  SYMROL 
flO-R*L(AR)1Tt| 


4.  REPORTING  INSTALLATION 


4  NAME 


4  LOCATION 


ANALYSIS 

Of 

MQuMMMHTt  ADO  ASSETS 


1  TOTAL  PfASONNU  STRENGTH 


1.  PRAMAMNT  PARTY  PERSONNEL 


A  OOOtt  9 AMAT  HOUSING  MQUMMtNTS 


a  TOTAL  UMACCEPTARLV  HOUSED  (4*0# 


4.  INVOLUNTARILY  SEPARATED 


N.  UNACCEPTABLY  MOUSED  - 
MILITARY  ASSETS 


C.  UNACCEPTAtLY  MOUSED  - 
community  assets 


CURRENT 


QHKla 

«*•«« 

o-n 

M 

M 

w 

582 

2519 

719 

413 

2227 

600 

385 

1690 

126 

33 

627 

79 

33 

627 

79 

0 

0 

0 

PROJECTED 

•MtCIt 

m 

&§•«« 

w 

iE*n 

N> 

lOtM 

419  2487 


417  2244 


308  1654 


627 

3533 

525 

3186 

97 

2059 

It.  VOLUNTARY  SEPARATIONS 

69 

33  5 

47 

43.1 

67 

309 

36 

412 

11.  (PPECTIVt  HOUSING  REQUIREMENTS 

316 

1375 

79 

1770 

241 

1345 

61 

1647 

12.  ADEQUATE  HOUSING  (a  *  b) 

160 

755 

0 

915 

157 

1008 

0 

1165 

a  UNDER  MIUTARY  CONTROL 

160 

755 

0 

915 

157 

1008 

0 

1165 

(1)'  Houwd  m  Eaitting  000 
OwrntAContrdlad 

159 

748 

0 

907 

167 

758 

0 

915 

U)  Unbar  Contract/ Apprpvtb 

0 

250 

0 

250 

(1)  Vacant 


<«)  mactna 


b  PRIVATE  MOUSING 


(1)  Acceptably  M  on  tad 


(I)  Vacant  Rental  Mounng 


1|.  EPPICnvt  MOUSING  DEPICT  (If  -  IT) 


14.  PROPOSED  PROJECT 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

84 

337 

61 

432 

0 

112 

0 

65. 1% 

83.3% 

0.0% 

77.5% 

65.1% 

83.3% 

0.0% 

77.5% 

4.  MILITARY 


b  AU.  mousing 


Line  4 :  The  Naval  Air  Station,  Keflavik,  Iceland,  is  a  primary  NATO 
strategic  location.  The  facility  Is  situated  27  miles  WSW  of  Reykjavik 
(85,000  population)  and  one  mile  west  of  Xeflavlk  (6,500  population')  on  a 
coastal  lava  plain.  The  economy  Is  based  on  the  fishing  industry.  Reykjavik 
is  the  center  for  all  import-export  traffic  for  Iceland.  Under  the  terms  of 
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(Continued  on  reverse) 
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16.  REMARKS  ( Continued) 

the  Memorandum  of  Understanding  between  the  Government  of  Iceland  and  the  M.S.  ) 

Government,  all  military  sponsored  families  and  unaccompanied  personnel  must 
reside  on  the  Navy  Installation.  No  community  housing  is  available. 

Project  Composition 

112  Enlisted  Units  86  2-hedroom  JEM 

26  3^“bedroom  JEM 

112  Total  Units 
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V  COMPONENT 

FY  1920 _ MILITARY  CONSTRUCTION  PROGRAM 

AVY 


S  INSTALLATION  AND  LOCATION 

PUBLIC  WORKS  CENTER 
UBIC  BAY. REPUBLIC  OF  THE  PHILIPPINES 


PERMANENT  I  STUDENTS 


•  PERSONNEL 
STRENGTH: 


4  COMMAND 


6  AREA  CONSTR 
COST  INDEX 


I  civuoh  Io*kiii  ikime  twuml  t»«i« 


11  JAN  88 


•  ASOFJX 
b.  END  FY  19  93 


702  52 


79  1449 


7.  INVENTORY  DATA  (MOO) 


•.  TOTAL  ACREAGE . 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  1988  101,004 

«.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  19,971 

d.  AUTHORIZATION  REQUESTED  IN  THI*  PROGRAM .  19,000 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS .  60,851 

g  REMAINING  DEFICIENCY .  95,038 

h.  GRAND  TOTAL .  295,864 

S.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATtOOHT 

COO( 


project  title 


PIEiQN  IT.TUI 
*T»RT  COMPLETE 


Familv  Housing 


19,000  Turnkev 


•  Future  Projects: 

a.  Included  in  following  program  CFY91)  None 

b.  Major  planned  next  three  years  (FY92,  FY84")  300  units,  400  units 


10.  Mission  or  Major  Functions:  Provide  direct  logistics  and  operational 
support  of  the  operating  forces  of  the  U.S.  Navy  and  shore  activities  as 
assigned  and  to  perform  such  other  tasks  and  functions  as  directed. 
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1  COMPONENT 

NAVY 


FY  19aa_  MILITARY  CONSTRUCTION  PROJECT  OATA 


4.  PROJECT  TITLE 

FAMILY  HOUSING 


SUBIC  BAY,  REPUBLIC  OF  THE  PHILIPPINES 


«.  CATCOORY  COOi 

7.  PROJECT  NUMIIR 

711 

H-  802 

19,000 


•.  COST  ItTIMATKt 


U/M  I  QUANTITY 


FAMILY  HOUSING: 

BUILDINGS 
SOLAR  SYSTEM 
SUPPORTING  COSTS: 

PAVING  &  SITE  IMPROVEMENTS 

UTILITIES 

LANDSCAPING 

RECREATION 

SPECIAL  CONSTRUCTION  FEATURES 
TELEPHONE  EXCHANGE 
SUB  TOTAL 
CONTINGENCY  (5%) 

TOTAL  CONTRACT  COST 

SUPERVISION,  INSPECTION,  &  OVERHEAD  (5.5%) 

TOTAL  REQUEST 

TOTAL  REQUEST  (ROUNDED) 


216  53,449  11, 

226,800  50.90  (11, 


545 
545  > 

0  ) 
569 
673  ) 
204  ) 
184  ) 
13S  . 
115  > 
255  : 
114 
8  56 
970 
9S8 
958 
000 


Two  story  family  housing  units;  Manufactured/Factory  built  in  U.S.,  pre- 
finished  siding,  covered  parking,  patios,  exterior  storage,  privacy  fencing 
and  recreational  facilities.  Ocean  shipping  cost  included  in  $/NSF. 

Special  construction  features  includes  seismic  bracing. 


Grade 


edroom 


Net  Project 
Area  Factor 

950  1.0388 

1350  1.0388 


Unit 

No. 

($000) 

Cost 

Units 

Total 

$49.00 

162 

7,834 

$49.00 

54 

3,711 

216 

11,545 

11.  REQUIREMENT:  FA  ADEQUATE; _ FA  SUBSTANDARD: - Ed 

Project:  Construct  216  adequate  family  housing  units  for  enlisted  personnel. 
(Current  mission.) 

Requirement : Adequate  on-base  housing  is  needed  for  married  personnel  at  this 
overseas  location. 

Current  Situation:  Off-base  housing  at  this  overseas  location  is  inadequate 
by  DoD  standards.  Problems  such  as  limited  or  non-existent  communications 
systems,  frequent  electrical  power  outages,  poor  and  unsafe  or  extremely 
limited  water  supplies,  ineffective  fire  and  police  protection,  heavy  flood¬ 
ing  during  rainy  season,  and  inadequate  sewage  disposal  continue  to  persis* 


nn  *ORM  PREVIOUS  COITIONS  MAY  St  USED  INTERNALLY  iun 

UUl  P(chi39I  UNTm.  EXHAUSTED  °  r  , 


PACE  NO 
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h.  COMMON! NT 


i  a.  DATE 


FY  19l£_MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY _ _ . _ _ _ 

3.  INSTALLATION  ANO  LOCATION 

NAVY  PUBLIC  WORKS  CENTER 

SUBIC  BAY,  REPUBLIC  OF  THE  PHILIPPINES 

4.  AAOJCCT  TITLl  l*.>AOJlCT  NUMIEA 


FAMILY  HOUSING _ 

NAVAL  PUBLIC  WORKS  CENTER,  SUBIC  BAY,  RP  (Continued) 


H-802 


CURRENT  SITUATION:  (Continued)  Moreover,  U.S.  personnel  are  facing 
increasing  risks  to  their  safety,  as  evidenced  by  recent  attacks  on  U.S. 
service  members  in  the  Philippines. 

IMPACT  IF  NOT  PROVIDED:  Military  members  will  be  forced  to  choose 
involuntary  separation  from  their  families  or  accepting  housing  that  is 
unaffordable  or  unsuitable.  Either  choice  will  likely  lead  to  poor  morale 
and  dissatisfaction  with  the  Navy.  Retention  will  be  adversely  impacted. 

Project  design  conforms  to  Part  II  of  Military  Handbook  1190,  "Facility 
Planning  and  Design  Guide." 

Bilateral  agreement  between  the  U.S.  and  the  host  nation  covering  U.S. 
presence  for  military  purposes  provides  that  construction  of  new,  or 
alteration  of  existing,  facilities  for  U.S.  requirements  shall  be  the 
responsibility  of  the  U.S. 


1#U  i  etc  ?•  1 

un  mu 


PAIVIOUS  EDITION*  MAY  IE  USID  INTI  ANALLY 
Ww  IV  UNTIL  IXHAUITKO 


AAOE  NO 


MILITARY  FAMILY  HOUSING  JUSTIFICATION 


4.  RIRORTMO  MITALLATlOM 


•880915 


MWT  CONTROL  STMSOL 
00-A4UAR)1T«| 


^ftTuary  1988 


ANALYM 


OF 

AlAlMIMIMTI  Aim  AlUTt 

OF  nor 

(l-M 

•  J-l« 

tOVM 

OFNCIft 

H-IR 

l!-«t 

WAt 

NOBS  *• 

M 

m 

m 

m 

m 

W 

•* 

INI 

a  TOTAL  MRtONNU  ITMNOTN 

1647 

5269 

1191 

8107 

1702 

5394 

1375 

8471 

».  MRAAAMNT  FARTV  FtRSONML 

1143 

4039 

937 

6119 

1197 

4192 

1086 

6475 

a  saott  IAMAV  NOUMS  ttQUMttMNTI 

2799 

172 

3935 

1017 

2842 

198 

4057 

TOTAL  UMACCOTAILY  HOUIIO  (t  *  ft  ♦  01  226  I  1577 


a.  involuntarily  SIRaRatio 


k  UNACCIFTAllV  MOuSIO- 
MlllTAAVASUTS 


C.  UNACCIFTaILV  hOUSIO- 
COMMUNiTv  ASSITl 


14.  VOLUNTARY  IIRARATlONl 


it.  imaivi  housing  riqumimints 


II.  AOIQUATI  HOUSING  (4  ♦  A) 


•  UNDIR  MILITARY  CONTROL 


(1) '  HouMd '« Imting  000 
On*n«d/ContrOll4d 


U)  unotf  ContrjciAppra.td 


651  054 


651  940 


(1)  vaunt 

2 

6 

0 

■a 

(4)  IMctn* 

0 

0 

0 

0 

b  RRlVATI  MOUSING. 

0 

0 

0 

0 

(I)  AcctpUbly  HOultd 


(2)  Vtcant  Rtnul  Howling 


1).  IMICTIVI  HOUSMO  0IHC1T  (»» -  12) 


IA  MOFOMOMOJICT 


4  MILITARY 


ii.  total  houimo  aiiits.  mamma 

MOROSIO  RROJICT.  At  HRCINTAOI  01  , 

FROitCTID  IMICTIVI  RIQUMIMINTS  L  ^  MOUIWO 


77 

244 

129 

450 

040 

250R 

60 

3607 

651 

mR 

0 

1871 

651 

1218 

0 

1«7] 

653 

054 

0 

1607 

0 

264 

0 

264 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

287 

1380 

69 

1736 

— 0 

mm 

\mm 

69. 5* 

55. 2% 

0.0!? 

57.9 

69. 5* 

55.22! 

0.0% 

57.9 

Line  4:  The  Navel  Complex,  Subic  Bay,  Republic  of  the  Philippines,  Is 
situated  85  miles  northwest  of  Manila-  Olangapo  City  (180,000  population)  Is 
Immediately  outside  the  base  boundary.  The  facility  serves  as  the  primary 
Naval  port  in  the  Southwest  Pacific  Ocean.  There  is  no  suitable  housing  in 
the  private  sector. 


00  Form  1S23.  NOV  IS 


Ar»*iOvt  Mil'M  OAfOMtt 


(Continued  on  reverse) 


lft.  REMARKS  (Continued 


21 6  Enlisted  Units  2-hedroom  JEM 

54  4-bedroom  JEM 


TT7>  Total  Units 


524 


T1EPARTMENT  OF  THE  NAVY 
FAMILY  HOUSING  -  FY  19<>0  RW)GET  ESTIMATE 
CONSTRUCTION  IMPROVEMENTS 


(In  Thousands') 


FY  1990  Program  $42,086 
FY  1989  Program  $55,000 


Purpose  and  Scope 

This  program  provides  for  alterations,  additions,  expansions,  or 
extensions  to  existing  puhllc  quarters  which  will  materially  increase  the 
useful  life  and  livability  of  the  units  Improved  at  a  minimum  of  capttal 
investment;  includes  energy  conservation  Investments  which  meet  energy  savings 
criteria. 


Program  Summary 

Authorization  is  requested  for: 

(11  Various  improvements  to  existing  familv  housing;  and 
O')  Appropriation  of  $42,086,000  to  fund  these  improvements. 


FY  10JL-  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ANO  LOCATION 


.  PROJECT  TITLE 


NAVAL  AND  MARINE  CORPS  INSTALLATIONS, 


P-VluaiiibiKilil 


S.  PROGRAM  ELEMENT 


«.  COST  ESTIMATES 


U/M  QUANTITY 


UNIT  COST 

COST  (S000) 


FAMILY  HOUSING  -  ALTERATIONS,  ADDITIONS 
AND  REHABILITATIONS 


TOTAL  REQUEST 


10  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Alterations  and  modernization  of  kitchens  and  haths:  improvements  to  heating 
and  cooling  systems;  provision  of  storage  and  utilitv  rooms;  interior 
rearrangements;  provision  of  additional  bathrooms ,  closets  and  familv  room; 
provision  of  carports,  patios,  privacy  screening  and  storage;  provision  uf 
ceiling  and  wall  insulation;  provision  of  storm  windows  and  doors;  provision 
of  landscaping,  play  areas. 


11.  REQUIREMENT :  The  improvements  will  provide  safe  and  decent  living 
conditions  for  housing  occupants,  are  considered  significant  in  personnel 
retention  and  are  consistent  with  good  property  management  techniques. 

IMPACT  IF  NOT  PROVIDED:  Units  and  supporting  systems  will  continue  to  he 
used  "as  is"  with  increasing  obsolescence  and  unnecessary  high  energy  use 

Project  designs  conform  to  Part  II  of  Military  Handbook  1190,  "Facility 
Planning  and  Design  Guide". 


'  1  DEC  7« 


1391 
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FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS,  VARLOCS 


INSIDE  AND  OUTSIDE  THE  UNITED  STATES 


4.  P ROJECT  TITLE 

FAMILY  HOUSING  IMPROVEMENTS 


INSTALLAT ION /LOCAT ION / PRO JE CT  DESCRIPTION 


S.  PROJECT  NUMSER 


('itOOOl 

CURRENT  FORKING  ESTIMATE 


INSIDE  THE  UNITED  STATES 

ALASKA 
NS  Adak 

Improvements  to  80  enlisted  units.  Provides  for 
installation  of  Rutters,  downspouts,  and  splash 
blocks,  weather  stripping  for  exterior  doors, 
setback  thermostats,  and  blown  insulation  into  the 
attic  spaces.  Includes  partitioning  of  utility 
rooms,  and  separation  of  garage  areas  to  provide 
each  unit  with  a  private  garage  and  utility  room. 
Provides  for  additional  storage  spaces,  bathroom 
vanities,  exhaust  fans,  tub  enclosures,  and  ground 
fault  interrupter  receptacles.  rrov*des  for 
improved  lighting  in  kitchens,  bathrooms,  and  garage 
areas . 


1.107.R 


CALIFORNIA 
MCAS  EL  TORO 

Improvements  to  familv  housing  units.  'Provides  for 
timer  controlled  sprinkler  irrigation  system. 

N’-’C  China  Lake 

Improvements  to  500  officer  and  enlisted  units. 
Install  dishwashers,  including  hot  water  line  and 
connection  of  discharge  to  existing  garbage 
disposals. 

NS  Long  Reach 

Improvements  to  44  enlisted  units  and  other  real 
property  throughout  this  housing  area  of  244  units. 
Phase  I.  Includes  regrading  site,  installing 
gutters,  downspouts,  splash  blocks,  and  water 
diverters.  Reconfiguration  of  kitchen  and  dining 
area  to  Include  more  counter  space  and  cabinets. 
Provides  for  dishwashers,  bathroom  vanities, 
bathroom  exhaust  fans,  patio  covers,  and  screen 
doors.  Includes  an  additional  $3, 014. HE  of 
concurrent  repairs  for  all  units.  ^ Separate  DD  Form 
1391  provided  for  work  on  44  units  which  require 
line  item  authorization.') 


300.0 


45b. Q 


1,621.5 


DD  1  DEC  74  1391c 
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1.  COMPONENT 

NAVY 

FY  1«0__MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ano  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS,  VARLOCS 

INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

A.  MOJSCT  TITLE 

FAMILY  HOUSING  IMPROVEMENTS 

1.  PROJECT  NUMIEA 

1 

— 

(ioocn 


INSTALLATION /LOCATION/PROJECT  DESCRIPTION  CURRENT  WORKING  ESTIMATE 


INSIDE  THE  UNITED  STATES 


NS  Long  Beach  345.2 

Improvements  to  201  officer  and  enlisted 
units.  Install  dishwashers  including 
modifications  to  plumbing  and  electrical 
system. 

CBC  Port  Hueneme 

Improvements  to  223  enlisted  units.  Provide  for 
storage  sheds  for  each  unit. 

pVC  San  Diego 

Improvements  to  one  flag  officer  unit.  Includes 
alterations  to  the  kitchen  and  bathrooms.  Kitchen 
redesigned  to  maximize  space  with  addition  of 
cahinets  and  counter  space.  Reconfiguration  of 
bathrooms  to  include  vanities  and  combination 
bath/ shower .  ' 

PNC  San  Diego  3.1 

Improvements  to  one  installation  commander 
quarters.  Includes  construction  of  approximately 
400  square  foot  flagstone  patio.  Includes  an 
additional  $72. SK  of  concurrent  repairs.  /See 
Separate  DD  Form  1391.  > 

PWC  San  Diego  9.0 

Improvements  to  one  flag  officer  unit.  Provides  for 
construction  of  a  12  x  50'  patio  adjacent  to  rear  of 
quarters. 

PWC  San  Francisco  392.3 

Improvements  to  340  enlisted  units.  Includes 
Installation  of  dishwashers,  modification  of 
existing  base  cahinets,  hot  water,  drain  piping,  and 
electrical  wiring. 

FLORIDA 

NAS  Key  West  79.5 

Improvements  to  1,391  officer  and  enlisted  units. 

Provides  for  installation  of  AC/DC  smoke  detectors. 


.  PHCVJOUS  EDITIONS  MAY  SE  UBCO  INTEAnallY 
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629.5 


7.0 


FY  109£L-MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS,  VARLOCS 
NS IDE  AND  OUTSIDE  THE  UNITED  STATES 


4.  PROJECT  TITLE 


8.  PROJECT  NUMBER 


AMILY  HOUSING  IMPROVEMENTS 


INSTALLATION/LOCATION/PROJECT  DESCRIPTION 


($000) 

CURRENT  WORKING  ESTIMATE 


INSIDE  THE  UNITED  STATES 

NS  Mayport 

Improvements  to  50  officer  and  enlisted  mobile  home 
spaces.  Includes  additional  street  lighting, 
upgraded  electrical  services,  storage  sheds, 
overflow  parking  lots,  sidewalks,  and  landscaping. 

NTC  Orlando 

Improvements  to  three  officer  and  200  enlisted 
units.  Includes  installation  of  aluminum  gutters 
and  downspouts,  and  concrete  splash  blocks. 

NTC  Orlando 

Improvements  to  one  flag  officer  unit.  Provides  for 
gutters  and  downspouts,  concrete  splash  blocks,  and 
roof  overhang. 

NCSC  Panama  City 

Improvements  to  6^  officer  and  enlisted  units. 
Provides  for  upgrading  of  street  lighting  and 
landscape . 

PWC  Pensacola 

Improvements  to  one  installation  commander 
quarters.  Provides  for  central  air  conditioning  and 
improved  heating  system. 


345.5 


213.  R 


GEORGIA 

MCLB  Albany 

Installation  of  blown-in  insulation  to  319  family 
housing  units. 


320.0 


ILLINIOS 

PWC  Great  Lakes 

Improvements  to  262  enlisted  housing  units. 
Provides  for  new  vestibules,  new  kitchen  layout, 
additional  baths,  attached  garages,  and  electrical 
modernization.  Provides  for  the  Installation  of 
acoustical  insulation,  patios,  fencing,  electric 
smoke  detectors,  door  bell  systems,  and  relocation 
of  gas  service  meter. 


DDioe?t«  1391c 


PREVIOUS  BOITIONS  MAT  BE  USKD  INTERNALLY 
UNTIL  EXHAUSTED 


8,709.6 


PAOS  MO.  -r-  - 
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1,COM*ON«NT 

FY  19^2-MILITARY  CONSTRUCTION  PROJECT  DATA 

WAVY _ _ _ _ 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS,  VARLOCS 
INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  PNOJtCT  TITLC  I  S.  PNC 


la.  oats 


>.  MOJtCT  NUMSKR 


FAMILY  HOUSING  IMPROVEMENTS 


INSTALLATION/LOCATION/PROJECT  DESCRIPTION 


($000) 

CURRENT  WORKING  ESTIMATE 


INSIDE  THE  UNITED  STATES 


Includes  an  additional  $8,488.5K  of  concurrent 
repairs.  (See  Separate  DD  Form  1391.} 

LOUISIANA 

NAS  New  Orleans 

Improvements  to  one  installation  commander  quarters. 
Provides  for  new  kitchen  layout. 

NAS  New  Orleans 

Construct  additional  carports  for  three  officer 
units. 


MISSOURI 

MCFC  Kansas  City 

Installation  of  aluminum  storm  windows  in  240 
enlisted  housing  units. 


356.0 


NEW  JERSEY 

NAEC  Lakehurst 

Improvements  to  32  officer  units.  Provides  for 
additional  electrical  duplex  outlets,  ground  fault 
interrupter  receptacles,  exterior  outlets,  interior 
closets,  bathroom  vanities ,  electric  smoke 
detectors,  hose  bibs,  light  fixtures  and 
reconfiguration  of  bedrooms.  Includes  an  additional 
il, 207.5K  of  concurrent  repairs.  (See  Separate  DD 
Form  1391.) 


73R.9 


NAEC  Lakehurst 

Improvements  to  one  installation  commander 
quarters.  Provides  for  electrical  outlets,  and 
satellite  oil  fired  furnace.  Includes  an  additional 
976. IK  of  concurrent  repairs.  (See  Separate  DD  Form 
1391.) 
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1.  COMPONENT 


FY  19. _ MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  ano  location 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS,  VARLOCS 
INSIDE  AND  OUTSIDE  THE  UNITED  STATES 


4.  PROJECT  TITLE 

FAMILY  HOUSING  IMPROVEMENTS 


S.  PROJECT  NUMBER 


INSTALLATION/LOCATION/PROJECT  DESCRIPTION 


ftOOO) 

CURRENT  WORKING  ESTIMATE 


INSIDE  THE  UNITED  STATES 


NEW  YORK 

NS  New  York 

Improvements  to  ten  officer  units.  Provides  for 
ground  fault  interrupter  receptacles  in  kitchens  and 
bathrooms,  dishwashers,  electric  smoke  detectors, 
vinyl  shutters,  multi-zoned  heating  controls,  attic 
fans,  setback  thermostats,  central  air  conditioning 
and  four  foot  fences.  Includes  an  additional 
$460. IK  of  concurrent  repairs.  ( See  Separate  Un 
Form  1391. 3 


3R1.9 


NS  New  York  47.1.6 

Improvements  to  five  officer  and  five  enlisted 
units.  Provides  for  dishwashers,  vinyl  shutters, 
ground  fault  interrupter  receptacles,  electric  smoke 
detectors,  setback  thermostats,  central  air 
conditioning,  pipe  insulation,  hot  water  heating 
system,  underground  fuel  oil  storage  tanks, 
plavground  equipment,  shrubs,  fencing,  patios,  and 
street  lighting.  Includes  an  additional  $?°7.SK  of 
concurrent  repairs.  (See  Separate  DD  Form  1391. ^ 

NORTH  CAROLINA 

MCAS  Cherry  Point  3,HS.O 

Provides  for  improvements  to  214  family  housing 
units.  Work  includes  provision  of  entrance 
overhangs,  deadbolt  locks,  door  viewports, 
installation  of  attic  fans,  new  electrical 
receptacles  and  light  fixtures,  expansion  of  storage 
rooms,  and  new  roof  drains.  Includes  an  additional 
il0,283.0K  of  concurrent  repairs.  (See  Separate  DD 
Form  1391.) 

MCAS  Cherry  Point  262.0 

Project  corrects  44  mobile  home  space 
deficiencies  in  parking,  paving,  walkways,  fencing, 
electrical  service,  flooding,  clogged  drop  inlets, 
drain  pipes,  pump  station  building  and  electrical 
connections . 
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FY  1*2a_MIUTARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS,  VARL0CS 

INS  TOE  AND  OUTSIDE  THE  UNITED  STATES _ 

8.  PROJECT  NUMBER 

— 

(iooo) 

INSTALLATION /LOCATION /PROJECT  DESCRIPTION  CURRENT  WORK INC  ESTIMATE 


INSIDE  THE  UNITED  STATES 


MCB  Camp  Lejeune 

Construct  parking  facilities  to  alleviate 
deficiencies. 

SOUTH  CAROLINA 
NH  Beaufort 

Improvements  to  50  officer  and  enlisted  units. 
Provides  for  installation  of  vinvl  siding,  soffets, 
fascia,  window  trim,  carport  Dosts,  storm/screen 
doors,  and  exterior  rear  light  fixtures. 

TENNESSEE 
NAS  Memphis 

Improvements  to  1,456  officer  and  enlisted  units. 
Provides  for  fluorescent  lighting  in  the  kitchens, 
bathrooms,  and  hall  areas. 

TEXAS 

NAS  Chase  Field 

Improvements  to  208  officer  and  enlisted  units. 
Install  additional  storage,  parking,  door  bells,  and 
enclose  the  carports. 

NAS  Corpus  Christ! 

Improvements  to  350  officer  and  enlisted  units. 
Provides  for  additional  parking. 


547.0 


385.? 


278. 2 


980.5 


252.2 


VIRGINIA 

NB  Little  Creek  1,365.7 

Improvements  to  273  enlisted  units.  Install 
fluorescent  light  fixtures  in  kitchen,  ground  fault 
interrupters,  ducted  range  hoods,  garbage  disposals, 
dishwashers,  dryer  vents,  and  medicine  cabinets. 

Provides  for  television  antennas  to  63  buildings, 
and  1/2  baths  in  40  units. 
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FY  ISiSLMIUTARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  ano  location  — — — — . 

NAVAL  ANT)  MARINE  CORPS  INSTALLATIONS,  VARLOCS 

NS  IDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  rSojIcT  TITLS  1 

AHILY  HOUSING  IMPROVEMENTS 


INSTALLATION/LOCATION/PROJECT  DESCRIPTION 


IS.  MOJtCT  NUMBER 


( *000 ) 

CURRENT  WORKING  ESTIMATI 


INSIDE  THE  UNITED  STATES 


NB  Little  Creek 

Improvements  to  546  enlisted  units.  Install 
fluorescent  light  fixtures  in  kitchen  and  garage, 
pre-set  thermostats,  separate  switches  for  bathroom 
exhaust  fans,  additional  receptacles  in  laundry 
rooms,  and  exterior  light  fixtures  for  garage. 

PWC  Norfolk 

Improvements  to  257  enlisted  units.  Provides  for 
landscaping  to  include  shade  trees,  flowering  trees 
and  shrubs. 


480.6 


171.7 


PWC  Norfolk 

Improvements  to  seven  flag  officer  units.  Install 
exhaust  fans  and  duct  work  in  existing  bathrooms. 

NSY  Portsmouth 

Improvements  to  125  enlisted  units.  Provides  for 
the  installation  of  storage  sheds,  patios,  service 
cables,  bathroom  exhaust  fans,  doorbells, 
fluorescent  light  fixtures  in  kitchen,  privacy 
fences,  storm  drain  piping,  drainage  swales,  vinyl 
siding  on  storage  sheds,  security  lighting  meter, 
drops  and  laundry  rooms  in  56  units. 

WASHINGTON 
NRB  Bangor 

Improvements  to  100  enlisted  units.  Install 
dishwashers,  garbage  disposals,  combination 
storm/screen  doors,  and  showers  in  master 
bathrooms.  Provides  for  adequate  kitchen,  bathroom, 
and  carport  lighting.  Provides  for  the  lowering  of 
bathroom  ceilings  and  Installation  of  energy-saving 
double  glased  windows.  Includes  an  additional 
$3,784.4K  of  concurrent  repairs.  (See  Sep?  TD 
Form  1391.3 


1,63R.5 


2,059.8 
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a.  DAT* 

3.  INSTALLATION  AND  LOCATION  ” 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS,  VARLOCS 

INSIDE  AND  OUTRIDE  THE  UNITED  STATES 

4.  A  AOJtCT  TITLI 

FAMILY  HOUSING  IMPROVEMENTS 

mm 

INSTALLAT ION/LOCAT ION/PRO JECT  DESCRIPTION 


(tOOO) 

CURRENT  WORKING  ESTIMATE 


INSIDE  THE  UNITED  STATES 


WEST  VIRGINIA 

NS  Sugar  Grove  108. 5 

Improvements  to  ten  enlisted  units.  Provides  for 
installation  of  additional  Insulation  in  the  attic, 
turbine  vents,  central  air  conditioning,  and  ground 
fault  interrupter  outlets  fot  the  kitchens. 

NS  Sugar  Grove  173.4 

Improvements  to  40  officer  and  enlisted  units. 

Provides  for  installation  of  sidelight  windows  on 
front  porches,  and  smoke  detectors,  doorbells, 
ground  fault  interrupter  outlets  in  kitchen  and 
bathrooms,  and  hose  bibs.  Provides  for  dishwashers 
in  8  units. 
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FY  19*°_MIUTARY  CONSTRUCTION  PROJECT  DATA 

_NAVY _ 


3.  INSTALLATION  AND  LOCATION 

naval  AND  MARINE  CORPS  INSTALLATIONS,  varlocs 
INSIDE  and  OUTSIDE  THE  UNITED  STATES 


4.  PROJECT  TITLE  5.  PROJECT  NUMEER 

FAMILY  HOUSING  IMPROVEMENTS 


INSTALLATION/LOCATION/PROJECT  DESCRIPTION 


(ioooi 

CURRENT  WORKING  ESTIMATE 


OUTSIDE  THE  UNITED  ST  ATES 


BRITISH  WEST  INDIES 
NAS  Bermuda 

Improvements  to  250  officer  and  enlisted  units. 
Includes  installation  of  storage  rooms,  shelving, 
windows,  and  attic  vents. 


20*. 1 


Canada 

NF  Argentia 

Improvements  to  one  installation  commander 
quarters.  Includes  installation  of  wood  framed 
thermo-pane  windows,  ducted  range  hood  with  light 
and  fan,  new  electrical  svstem,  arid  fluorescent 
lighting  fixtures. 


NF  Argentia 

Improvements  to  214  officer  and  enlisted  units. 
Includes  installation  of  wood  framed  thermo-pane 
windows,  kitchen  cahinetrv,  dishwasher,  electrical 
svstems,  fluorescent  light  fixtures  in  kitchen,  and 
storage  sheds. 


CUBA 

NS  Guantanamo  Bay 

Improvements  to  one  installation  commander 
quarters.  Provides  for  a  dishwasher  and  panel, 
kitchen  cabinets,  bath  exhaust  fan  and  switch  and 
meter.  Includes  an  additional  $97. 3K  of  concurrent 
repairs.  (See  Separate  DD  Form  1391.) 

JAPAN 

PWC  Yokosuka 

Improvements  to  398  officer  and  enlisted  units* 
Provides  for  the  Installation  of  new  patio  covers 
and  dishwashers. 

MARIANAS 
PWC  Guam 

Improvements  to  one  installation  commander 
quarters. 
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12.  DATS 


S.  MOJtCT  NuSilR 


FAMILY  HOUSING  IMPROVEMENTS 


INSTALLATION/LOCATION/PROJECT  DESCRIPTION 


(tOOO) 

CURRENT  WORKING  ESTIMATE 


OUTSIDE  THE  UNITED  STATES 


Provides  for  the  construction  of  a  covered  patio 
with  privacy  screen,  protective  cover  over  A/C  unit, 
living/dining  room  divider,  and  wall  lining. 

Provides  for  insulation,  solar  film  on  windows, 
clothes  dryers,  and  fluorescent  light  fixture  in 
bathrooms  and  kitchens. 

PWC  Guam 

Improvements  to  27  officer  and  enlisted  units. 
Provides  for  the  construction  of  carports  with 
storage  areas  and  driveways,  trash  enclosures, 
patios,  downspouts,  dishwashers,  range  hoods,  and 
garbage  disposals. 

PWC  Guam 

Improvements  to  212  officer  and  enlisted  units. 
Provides  for  the  installation  of  new  drainage 
pipelines . 


1,256.0 


609.4 


PWC  Guam 

Improvements  to  two  officer  units.  Install  A/C 
system  with  heat  recovery  unit. 

PWC  Guam 

Improvements  to  two  officer  units.  Install 
dishwashers,  carport  storage  areas  and  gutters  with 
downspouts. 

PWC  Guam 

Improvements  to  two  officer  units.  Provides  for 
fluorescent  lighting,  installation  of  heat  recovery 
units  and  solar  film  on  glass  windows. 
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INSTALLATION /LOCATION /PROJECT  DESCRIPTION 


'*000) 

CTRRgfT  VQWtll K  ESTIMATE 


OUTSIDE  THE  UNITED  STATES 


PWC  Guam 

Improvements  to  132  enlisted  units,  *rovides  for 
the  construction  of  carports,  drivewavs,  additional 
halt  baths,  patios,  trash  enclosures,  and  storage 
areas.  Provides  for  the  Installation  of  solar 
window  film,  wall  Insulation,  heat  recovery  units, 
fluorescent  lights,  and  clotheslines. 

PVC  Guam 

Improvements  to  16  officer  and  enlisted  units. 
Provides  for  the  construction  ot  carports  with 
storage  areas,  drivewavs,  trash  enclosures,  patios, 
privacy  walls,  and  additional  half  baths.  Includes 
the  installation  of  gutters  with  downspouts. 

PWC  Guam 

Improvements  to  six  enlisted  units.  Provides  for 
the  construction  of  carports  with  storage  areas, 
driveways,  trash  enclosures,  patios,  and  privacy 
walls.  Includes  the  installation  of  gutters  with 
downspouts. 


3, N«>0.0 


305.2 


PHILIPPINES 
PWC  Subic  Bay 

Improvements  to  one  flag  officer  unit, 
additional  corport. 


Provides  for 


SPAIN 

NAVSTA  Rota 

Improvements  to  480  officer  and  enlisted  units. 
Includes  complete  kitchen  and  bathroom  upgrades, 
construction  of  linen  closets,  and  installation  of 
closet  doors,  and  shelves. 


2,040.0 
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IMPROVEMENTS 
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4.  PftOJSCT  TlTLl 

VWOLEHOUSE  REPAIRS /Iv*RRO'tfmfm'’'<; 
44  rVLISTFO  UNI^S  ANT*  0®P 


■  •  FAOJSCT  COST  1(0001 

*4, 63b. 4 


•.  corr  ItTNMATIS 


QUANTITY 


UNIT  COST 

COST  1(000 


FAMILY  HOUSING  IMPROVEMENTS 
CONCURRENT  REPAIRS  ANT)  MAINTENANCE 
SUBTOTAL 

family  housing  improvements 

CONCURRENT  REPAIRS  ANT>  maINTRNCE 
SUBTOTAL 

Tu^AL  PEOnERT 
Area  Tost  ractor  ■  1.1° 


■  w  — ^  V  V*«  W  V WYA  I  nwu  *  I  v IT 

This  project  will  provide  all  needed  repairs  and  improvements  to  Uu  San 
Pedro  units  and  repairs  and  improvements  to  the  other  real  property 
throughout  this  housing  area  of  ?B4  units  at  NAVSta  Long  Reach. 


11.  REO,tIRfmevt;  Improvements 'Bepairs :  Prolect  improvements  required 
are  to  regrade  site;  install  gutters,  downspouts ,  splash  blocks,  and  water 
diverter;  install  patio  cover;  provide  concrete  walk  between  utilitv  room 
and  garage;  extend  patio  t two  units  onlvl;  install  screen  doors;  close-off 
pocket  doors;  gutting  of  the  kitchen/dining  areas  and  a  complete 
reconfiguration  of  this  area;  replace  kitchen  and  utilitv  room' floor ing ; 
new  bathroom  vanitv;  install  bathroom  exhaust  fans.  Repairs:  sandblast 
and  color  coat  exterior  stucco;  replace  front,  utility  room,  sliding 
glass,  garage,  and  garage  service  doors;  repair  and  paint  exterior  trim; 
replace  exterior  outlet  with  GFI;  replace  exterior  lights;  replace  hose 
bibs  and  water  service  valve;  replace  sewer  clean  out  box;  complete 
interior  painting;  replace  vinyl  tile;  replace  cove  base;  replace  interior 
door  hardware;  replace  ceiling  insulation;  replace  kitchen  cabinets, 
stove,  range  hood,  Bink,  plumbing  fixtures,  shut-off  valves,  and  lights; 
repair  bath  shower  pan;  replace  water  closets,  lavatories,  faucets,  angle 
stops,  valves,  and  connectors;  replace  medicine  cabinets,  mirrors,  lights 
and  vanity;  replace  outlet  with  GFI;  replace  shower  curtain  rod,  cold 
water  line  insulation,  and  toilet  accessories;  repair  forced  air  heating 
unit:  replace  thermostats;  replace  duplex  outlet  and  switches;  install  GFI 
outlets  in  kitchen;  replace  electrical  service  panel  and  breakers;  replace 
smoke  detectors;  replace  interior  lights. 
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1.  COMPONENT 

NAVY 

fy  is_2£military  construction  project  data 

3.  DATE 

s.  installation  ano  location 

NAVAL  STATION 

LONG  BEACH,  CA 

I*.  PROJECT  title 

S.  PROJECT  NUMBER 

IMPROVEMENTS 

CURRENT  SITUATION:  Improvements  and  Repair:  Units  are  without  gutters, 
downspouts,  or  splash  blocks,  so  water  Is  not  being  diverted  from  the 
units'  perimeter.  Patios  are  without  covers  which  prevents  their 
year-round  use.  There  Is  no  walk  between  utility  room  and  garage  which 
results  In  mud/dirt  being  tracked  Into  the  unit.  Units  are  without  screen 
doors.  Therefore,  they  are  prone  to  pest  infiltration.  Pocket  doors  are 
not  used  and  need  to  be  secured.  Kitchen  configuration  Is  not  functional 
and  needs  to  be  modified  by  means  of  the  removal  of  one  wall  and 
Incorporation  of  this  space  Into  the  kitchen.  Units  do  not  have 
dishwashers.  One  bathroom  does  not  have  a  vanity  and  neither  bath  has 
exhaust  fans. 

IMPACT  IF  NOT  PROVIDED:  Units  will  still  be  considered  undesirable  due  to 
the  lack  of  amenities  expected  by  occupants  of  Navy  housing.  The 
investment  required  for  these  repairs  and  improvements  will  result  in  more 
useable,  functional  units  and  occupant  satisfaction  will  be  increased. 
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2.  Date 


3  INSTALLATION  and  LOCATION 

U.S.  NAVY  PUBLIC  WORKS  CENTER 
SAN  DIEGO,  CA 


4.  PROJECT  title 
WHOLEHOUSE  IMPROVE’iENTS  &  REPAIRS 
TO  ONE  ICQ  UNIT 


B.  program  element 

B.  category  cooe 

T.  PROJECT  NUMBER 

HC-24-86 

S.  PROJECT  COST  (SOOO) 

IMPROVEMENTS 

711-43 

HR-27-86 

*  79.9 

s.  COST  ESTIMATES 

ITSM 


U/M 


QUANTITY 


UNIT 

COST 


COST 

(SOOO) 


FAMILY  HOUSING  IMPROVEMENTS 


CONCURRENT  REPAIRS  AND  MAINTENANCE 


EA 


EA 


EA 


7,100 


72,800 


79,900 


TOTAL  REQUEST 


Area  Cost  Factor  -  1.21 


7.1 


72.8 


79.9 


79.9 


10.  DESCRIPTION  Of  PAO'OSEO  CONSTRUCTION 

This  project  will  provide  alterations  to  the  kitchen  and  baths  in  the 
Installation  Commander  Quarters.  Bathrooms  will  be  altered  to  provide 
useable  facilities  with  modern  components.  The  kitchen  will  be  altered  to 
incorporate  existing  breakfast  room  space  into  the  kitchen.  Concurrent 
repairs  include  electrical  repairs/rewiring;  window  replacement; 
replacement  of  steam  piping  and  insulation;  replacement  of  drainage 
system;  and  replacement  of  bathroom  and  kitchen  components  not  a  part  of 
the  improvement  portion  of  the  project.  NOTE:  This  project  will  not 
result  in  an  increase  to  the  existing  net  square  footage  of  this  unit. 


11.  REQUIREMENT:  Improvements:  Project  Improvements  to  the  kitchen  and 
bathrooms-  are  required  to  make  these  facilities  more  functional  for  the 
occupants.  The  kitchen  needs  to  be  modernised  to  make  it  a  useful 
component  of  the  unit.  It  will  be  totally  redesigned,  incorporating  the 
underutilized  space  in  the  breakfast  room.  Additional  cabinets  and 
counter  space  will  be  provided.  Bathrooms  will  be  reconfigured  to  best 
serve  the  need  of  the  occupants.  One  bath  will  be  made  into  a  bath  for 
the  master  bedroom.  Modern  conveniences,  such  as  vanities  and  a 
combination  bath/shower,  will  also  be  provided. 
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NAVY _ I _  - 

3.  INSTALLATION  ANO  LOCATION 

U.S.  NAVY  PUBLIC  WORKS  CENTER 
SAN  DIEGO,  CA _ _ 

4.  PMQJf  CT  TlTLt 

IMPROVEMENTS  _ _ 


CURRENT  SITUATION:  The  kitchen  in  thie  unit  is  from  another  era.  Built 
in  1964,  the  kitchen  was  originally  designed  for  "bus-boy”  use  only. 

Space  is  minimal.  There  is  enough  space  for  casework  and  appliances,  and 
no  space  for  eating.  The  adjoining  breakfast  room  is  separated  from  the 
kitchen.  Bathrooms  suffer  from  the  same  antiquated  layout  and  need  to  be 
modernized.  While  some  baths  may  offer  adequate  space,  the  current 
configuration  does  not  best  utilize  this  space.  Current  showers  are 
jury-rigged.  Due  to  age  and  layout,  both  the  bathrooms  and  kitchen  are 
difficult  to  maintain  hygenically. 

IMPACT  IF  NOT  PROVIDED:  This  unit  will  continue  to  be  below  acceptable 
standards.  Occupant  dissatisfaction  will  continue  and  have  a  negative 
impact  on  the  use  and  enjoyment  of  their  assigned  quarters.  Unit 
deterioration  will  accelerate,  maintenance  costs  will  increase,  and  low 
occupant  morale  will  result. 
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3  INSTALLATION  and  LOCATION 

NAVY  PUBLIC  WORKS  CENTER 
GREAT  LAKES.  IL 
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a.  oats 


4.  AAOJECT  TITlS 

whole::duse  improvements  &  repairs 

TO  262  ENLISTED  UNITS 


S.  AAOOAAM  ELEMENT  S.CATCOOAV  COOE  ?.  AAOJECT  NUMSEA  S.  PAOJICT  COST  ISOOOI 

HC-1-88 

IMPROVEMENTS  711-20  HR-1-86  *17.188.1 

•.  COST  ESTIMATES  ”'s 

ITEM 

U/M  OUANTITV  UNIT  COST 

U  quantity  eQtT  (SOOO) 

FAMILY  HOUSING  IMPROVEMENTS 

EA  262  33,243  8,708.6 

CONCURRENT  REPAIRS  AND  MAINTENANCE 

EA  262  32,399  8,488.') 

EA  262  65,642  17,198.1 

TOTAL  REQUEST 

i 

Area  Cost  Factor  ■  1.0** 

i 

' 

JESC  AIPTiON  O*  *AO*OSEO  CONSTAuCTiON 

This  project  includes  wholehouse  Improvements  and  repairs  to  2^2  units  of 
enlisted  "1-Rierry"  housing  in  Forrestal  Village.  Improvements:  Provide 
partition  changes,  new  vestibules,  new  kitchen  layout,  new  baths,  HVAC, 
acoustical  insulation,  patios,  fencing,  drainage  tile,  electrical 
modernization,  smoke  detectors,  door  bell  system,  relocate  gas  service  and 
™®ter ,  and  attached  garages.  Repairs:  Repair  concrete  ceiling,  exterior 
walls,  windows,  kitchens,  baths,  and  overlay  drivewavs. 


11.  REQUIREMENT:  Improvements:  Units  lack  nroper  Tayout  tr>  providp  fnr 
present-day  minimur,  standards  for  family  housing.  Kitchen  work  space, 
cabinet  storage  and  bulk  storage  are  Inadequate,  units  do  not  have 
entrance  Vestibules  to  prevent  cold  air  from  entering,  lack  of  exhaust  fan 
causes  wall  and  celling  finishes  to  deteriorate  due  to  excessive  humidity, 
baths  and  kitchens  do  not  have  GFI  outlets,  additional  wall  receptacles 
are  required  due  to  partition  changes,  air  conditioning  is  necessary  to 
meet  present  cooling  requirements  for  this  area,  HVAC  distribution  Is 
Inadequate,  building  Identification  numbers  are  needed  for  orientation, 
buildings  lack  foundation  Insulation  and  drainage,  patios  and  privacy 
fencing  are  needed,  electric  service  grounding  does  not  comply  with  NEC 
requirements,  units  lack  entry  bell  system,  gas  meter  location  precludes 
full  use  of  utility  rooms,  enclosed  parking  facilities  proximate  to  the 
front  doors  are  needed  during  the  winter  months  in  this  climate. 


DD<  sr»  1»1 

vNtiw  i1  m<  »<• 


AAEVIOUS  SOlTlONS  MAY  SE  USED  INTE ANALLY 

until  Exhausted 


PAGE  NC 


542‘ 


ll.COMSONCNT 


a.  oatc 


i*. 


NAVY 


PY  i*  90  MILITARY  CONSTRUCTION  PROJECT  DATA 


INSTALLATION  anp  location 
NAVY  PUBLIC  WORKS  CENTER 
GREAT  LAKES,  IL 


14.  TNOJlCT  TITLI 


I.  MOJICT  NUMCtA 


IMPROVEMENTS 


Repairs:  The  concrete  ceilings  are  rough,  do  not  absorb  sound,  are 
difficult  to  maintain,  and  are  unsightly.  The  exterior  walls  lack 
sufficient  insulation,  are  poorly  finished  on  the  interior  and  extertor 
surfaces,  and  allow  excessive  moisture  infiltration.  The  windows  are  of 
poor  material  and  overall  quality,  with  broken  seals  between  the  glazing, 
and  do  not  have  a  thermal  barrier  in  the  metal  frames.  The  furnaces  are 
old  jnd  inefficient  and  beyond  their  useful  life.  The  rooms  located 
farthest  from  the  furnace  do  not  heat  properly  and  remain  cold  during  the 
winter  months.  The  kitchen  cabinets,  and  appliances  are  worn  out  and 
beyond  the  expected  life.  The  baths  have  original  1948  fixtures  and  are 
at  the  end  of  their  expected  life.  They  have  chips  and  require  excessive 


maintenance. 


CURRENT  SITUATION:  Improvements/Repairs:  "Flintstone  Village"  as  the 
Forrestal  Village  Wherry  Housing  is  commonly  known,  is  constructed  with 
precast  concrete  panels  with  insulation  hoard  sandwiched  inside  the 
panels.  The  units  are  structurally  sound,  and  are  fireproof.  The  units 
are  well  sited  with  ample  open  space.  The  exterior  walls  are  poor  thermal 
and  moisture  harriers.  They  are  very  unpleasant  in  appearance.  The  roofs 
are  flat  with  constant  maintenance  requirements.  Interior  layouts  and 
amenities  are  well  below  present-day  standards.  Laundry  facilities  are 
located  outside  the  units.  Many  items  are  in  violation  of  present  safetv 
codes. 


IMPACT  IF  NOT  PROVIDED:  If  this  project  is  not  implemented,  haMtabiUtv 
problems  will  continue  to  lower  occupant  morale.  Occupants  will  continue 
to  be  inconvenienced  due  to  lack  of  necessary  modern-day  amenities. 
Maintenance  cost  will  continue  to  escalate.  A  "Prototype"  building  has 
been  completed  and  is  considered  a  successful  rehabilitation  of  these 
units. 
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1  COM#ON«NT  _  a.  OATt 

FY  JO  MILITARY  CONSTRUCTION  PROJECT  DATA 

J  INSTALLATION  AND  UOCATION  «.  SftOilCT  TITLt 

NAVAL  AIR  ENGINEERING  CENTER  WHOLEHOUSE  IMPROVEMENTS /REPAIRS 

LAKEHURST,  NJ _ I  TO  32  OFFICER  UNITS _ 

I  SAOCAAM  (LtMINT  It  CATIQOAv  cool  1 7.  SSOJSCT  NUWSSA  S.  eROJtCT  COST  (SOOO) 

HC-6/7/8-85 

IMPROVEMENTS  711-41/42/43  1HR-6/7/-86 _  il.946.4 _ 

•  COST MTttMTtt 


FAMILY  HOUSING  IMPROVEMENTS 


CONCURRENT  REPAIRS  AND  MAINTENANCE 


TOTAL  REQUEST 


UNIT 

COST 

COST 

ISOOOl 

23,091 

738.9 

37,734 

1,207.5 

60,825 

1,946.4 

1,946.4 

Area  Cost  Factor  •  1.09 


This  project  Includes  whole  house  Improvements  and  repairs  to  32  Junior 
and  senior  officer  units.  Improvements:  Provide  electrical  outlet*, 
receptacles,  exterior  waterproof  outlets,  additional  circuits  in  kitchens, 
additional  interior  clothes  closets,  bathroom  vanities,  smoke  detectors, 
frost  free  hose  bibs,  light  fixtures,  reconfiguration  of  Quarters  fl&K  from 
four-2  bedroom  units  to  four-3  bedroom  units  with  a  new  two-story  addition 
(720SF)  being  added  to  quarters;  reconfiguration  of  Quarters  T  from 
elght-2  bedroom  units  Into  six- 3  bedroom  units;  reconfiguration  of 
Quarters  Y  from  two-2  bedroom  units  into  one-1  bedroom  unit  and  one-3 
bedroom  unit  with  a  new  one-story  bathroom  and  hall  addition  (220SF1  being 
added  to  the  unit;  alternate  reconfiguration  plan  of  Quarters  Z  from  two-2 
bedroom  unite  Into  two-3  bedroom  units  with  a  new  one-story  bath  and 
bedroom  and  bedroom  addition  (600SF)  being  added  to  the  unit.  Provide 
satellite  oil  fired  water  furnace  Quarters  A  through  W;  provide  new  site 
lighting  and  landscaping.  Repairs:  Replace  doors,  windows,  repairs  to 
Interior  and  exterior  finishes,  support  buildings  and  replace  roof  in 
Quarters  X. 


**• REQUIREMENT:  In  some  quarters  spacing  of  duplex  outlets  *r»  nnt- 
adequate,  do  not  have  sufficient  number  of  electrical  receptacles  to  meet 
minimum  standards,  do  not  havs  exterior  waterproof  receptacles,  some 
kitchen  circuits  are  overloaded,  some  bathrooms  are  not  wired  to  GFI 
breakers  as  required  by  NEC  Code,  Insufficient  storage  In  some  bathrooms, 
wall  hung  sinks  are  not  compatible  with  vanities;  some  quarters  do  not 
have  clothes  closet  on  first  floor,  do  not  have  electric  smoke  detectors t 
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1  hose  bibs  at  rear  yards,  or  light  fixture  at  basement /stairways. 

Executive  order  12003,  of  20  Jul  77  direct*  ell  Federal  agencies  to  reduce 
energy  consumption  level*;  In  order  to  provide  heat  to  on-statlon 
quarters,  the  Min  NAEC  steam  boiler  plant  oust  operate  two  months  longer 
each  year  than  would  be  necessary;  In  order  to  gain  a  substantial  energy 
cost  savings,  the  main  plant  would  not  have  to  be  activated  for 
approximately  one  month  at  the  beginning  and  end  of  each  heating  season; 
Quarters  X-Y-Z  have  basements  and  It  would  be  economically  feasible  to 
provide  an  oil  fire  hot  water  furnace  In  each  building.  Present  site 
lighting  and  landscaping,  Is  not  adequate.  Repairs:  Exterior  doors 
require  excessive  maintenance,  hardware  Is  deteriorated,  weather  stripping 
Is  deformed  or  missing,  storm  doors  fit  poorly,  and  leak  air,  panels  are 
deformed,  windows  do  not  function  properly,  many  are  painted  shut,  sash 
balances  do  not  work,  have  single  glazing  and  are  not  energy  efficient. 
Interiors  have  been  painted  and  repainted  numerous  times,  paint  layers  are 
cracking  and  delaminating.  Flooring  at  rear  porches  of.  Quarters  H&K  is 
deteriorated  due  to  moisture,  dryer  exhaust  vented  through  basement 
windows;  windows  cannot  be  opened,  brick  work  is  old  and  joints  are 
eroded,  permitting  moisture  penetration,  numerous  cracks  of  varying  size 
and  width  in  brick  work. 

CURRENT  SITUATION:  Improvements/Repairs:  Insufficient  number  of 
electrical  receptacles,  convenience  receptacles  in  kitchen  are  all  on  one 
circuit.  There  is  constant  overload  on  circuit.  Wet  areas  are  not 
protected  against  ground  fault.  Some  bathrooms  are  cluttered  and  lack 
proper  enclosed  storage,  and  there  is  no  interior  clothes  closet  on  first 
floor  Quarters  H&K.  Smoke  detector  batteries  wear  out  and  are  not 
replaced*  Some  units  do  not  have  an  exterior  hose  bib,  and  light  fixtures 
are  non-exlstant  at  basement  stairways.  The  main  NAF.C  steam  boiler  plant 
will  continue  to  fire  up  at  near  maximum  production  for  approximately  two 
months  longer  each  heating  season  in  order  to  provide  a  minimum  amount  of 
heat  required  for  family  housing  on  station  quarters.  Street  lighting  is 
substandard  and  does  not  meet  minimal  Illumination  requirements. 
Landscaping  is  sporadic,  and  is  not  aesthetically  pleasing. 

IMPACT  IF  NOT  PROVIDED:  There  Is  a  potential  danger  to  families  if 
electrical  systems  are  not  upgraded  to  handle  the  modern  appliances  demand 
loads.  Some  bathrooms  will  continue  to  be  cluttered  and  unsightly.  Smoke 
detectors  will  not  be  as  reliable.  Some  occupants  will  not  have  direct 
access  to  exterior  water  supply  outlet.  The  lack  of  a  light  fixture  at 
the  basement  stslrway  will  continue  to  be  a  safety  hazard.  If  satellite 
or  centralized  furnaces  are  not  provided,  the  opportunity  to  save  energy 
and  reduce  maintenance  costs  will  be  lost.  Site  lighting  will  be 
Inadequate  and  tenant  safety  will  be  compromised. 
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Scare*  landscaping  makes  araa  appear  barren  and  does  not  add  to  tha 
quality  of  Ufa  of  tha  occupants*  Occupants  will  continue  to  live  in 
unsatisfactory  units.  Doors,  windows,  interior  and  exterior  finishes  will 
continue  to  deteriorate  and  result  in  excessive  maintenance  costs.  If 
this  project  la  not  Implemented,  habitability  problems  will  continue  to 
lower  occupants  morale. 
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4,000 


|76,100 


4.0 


76.1 


PO.IOO 


TOTAL  REQUEST 


Area  Cost  Factor  ■  1.09 


80. 1 


80.1 
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This  project  Includes  wholehouse  improvements  and  repairs  to  Quarters 
"A".  Improvement:  Provide  duplex  electrical  outlets,  and  satellite  oil 
fired  furnace.  Repair:  Front  and  rear  entrance  doors  with  hardware, 
replace  storm  doors,  and  windows;  repair  brick  work,  interior  finishes, 
replace  kitchen  cahinets,  and  appliances. 


11.  REQUIREMENT:  Improvements:  Spacing  of  electrical  outlets  are  not 
adeqvate.  Executive  order  12003,  of  20  Jul  77,  directs  all  Federal 
Agencies  to  reduce  energy  conservation  levels.  In  order  to  orovide  heat 
to  all  on  station  quarters,  main  NAEC  steam  holler  plant  must  Operate  two 
months  longer  each  year  than  would  normally  be  necessary.  In  order  to 
gain  a  substantial  energy  cost  saving.,  the  main  steam  plant  would  not  be 
required  -to  be  activated  for  approximately  one  month  at  the  beginning  and 
end  of  each  haating  season.  Repairs:  Exterior  entrance  doors  and  storm 
doors,  ara  deteriorated  and  deformed,  fit  poorly  and  allow  air 
Infiltration.  Ulndows  sash  balances  sre  broken,  single  glazing  panes  lose 
heat,  window  have  numerous  coats  of  paint  and  do  not  open  properly.  Some 
sashes  and  frames  sra  rotted.  Interior  walls  have  been  repainted  numerous 
times  and  paint  layers  are  cracking  and  delaminating.  Brick  work  is  old, 
and  joints  are  eroded.  Numeroue  cracks  of  vary  size  and  width  in  brick 
work.  Kitchen  cabinets  and  equipment  are  old  and  deteriorated. 
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CURRENT  SITUATION :  liprovinnt  and  Repairs:  Insufficient  number  of 
aiactrical  outlet*  causing  alactrlc  circuit  to  trip  off.  NAEC  steam 
hollar  plants  oparatas  at  naar  capacity  for  approximately  two  months 
longer  each  heating  saaaon  In  order  to  provide  a  minimum  amount  of  heat 
required  for  family  housing.  Doors  and  windows  are  substandard,  fit 
poorly  and  are  difficult  to  open  or  close  properly,  losing  energy 
needlessly.  Occupants  are  Inconvenienced  by  Interior  finishes  which  have 
deteriorated  and  are  unsightly.  Brick  work  is  In  various  stages  of 
deterioration  and  moisture  penetrates  outer  walls.  Occupants  not  able  to 
fully  utilise  kitchen  as  s  result  of  age  and  deterioration. 

IMPACT  IF  NOT  PROVIDED:  Potential  electrical  shock  danger  to  occupants  if 
outlets  are  not  upgraded.  If  satellite  furnace  is  not  provided  for,  an 
opportunity  will  be  lost  to  save  energy  and  reduce  operational  costs  for 
all  excessive  maintenance  costs.  The  unit  will  continue  to  be 
inconvenient  and  unsafe  in  some  areas  for  the  occupants  and  morale  will 
suffer. 
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WHOLEHOUSE/SITE  IMPROVEMENTS  AND 
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HC-1-87 

S  AAOJ8CT  COST  (SOOOI 

711-42/43 

HR-1-87 
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I  COST  SfTMAATtt 


FAMILY  HOUSING  IMPROVEMENTS 


CONCURRENT  REPAIRS  AND  MAINTENANCE 


Ouantity  <K£, 


381.9 


TOTAL  REQUEST 


Area  Cost  Factor  ■  1.2A 


460.1 


10  84,200  842.0 


842.0 


This  project  encompasses  wholehouse  and  site  improvements  anH  repairs  to 
on-station  officer  units  R-3,  R-4A,  R-AR,  R-4C,  R-4D,  R-5,  R-6,  R-7,  R-8, 
R-9.  Improvements:  Provide  GFI  receptacles  in  kitchens  and  bathrooms; 
dishwashers;  hard  wired  smoke  detectors;  vinyl  shutters  at  sides  of 
buildings;  muiti-soned  heating  controls;  4’  high  fence  at  side  of  unit 
R-7.  Repairs:  Replace  front  and  rear  entrance  doors  and  frames;  rear 
wood  steps  and  platforms;  stone  sill;  plaster  walls  and  ceilings  with 
gypsum  board;  windows;  roofing;  kitchen  sink,  cabinets,  and  flooring; 
bathroom  fixtures,  accessories,  tile  wainscot,  and  flooring;  circuit 
breakers  and  fused  disconnect  switches  in  R-5,  R-6,  and  R-7;  pipe 
insulation  on  hot  and  cold  water  lines  in  units  R-5,  6,  7;  asbestos  pipe 
and  tank  insulation  with  fiberglass;  concrete  walks;  concrete  curb.  Reset 
slate  walk.  Replace  gutters  and  downspouts;  hot  and  cold  water  lines; 
interior  electrical  system.  Waterproof  basement  walls  and  add  foundation 
drains  in  quarters  R-3. 


,  itchens  end  baths  do  not  .iave  GFI  receptacles  as 

required  by  code.  Kitchens  do  not  have  dishwashers.  Units  do  not  have 
hard  wired  smoke  detectors  as  required  by  D0D  criteria.  Exterior  of 
buildings  could  be  greatly  improved  by  the  addition  of  shutters  at  windows 
in  front  and  sides  of  buildings.  Heating  is  controlled  by  a  single 
thermostat  located  on  the  first  floor  of  buildings,  which  offers  poor 
control.  There  is  heat  huild-up  in  the  summer  that  could  be  eased  by  the 
use  of  attic  fans.  Buildings  have  single  set  thermostat,  the  use 
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of  a  sat-back  tharmostat  will  raduc*  heat,  load  and  provlda  enargy 
savings .  Rapairss  front  and  raar  doora  and  franaa  ara  worn,  have  cracka 
and  do  not  fit  proparly.  Raar  wood  atapa  and  platfora  ara  worn,  ara 
tarmlta  lnfaatad,  and  in  poor  condition.  Stona  atll  at  front  antranca  of 
unit  R-3  la  badly  chlppad.  flaatar  walla  and  calllnga  ara  badly  crackad 
and  bucklad.  Wlndowa  ara  vary  old,  axcaaairaly  paintad  and  do  not  work 
proparly.  Asphalt  roof  ahlnglaa  ara  vary  old  and  brittle,  a  croc  cracking. 
Caaant  asbaatoa  roof  abinglaa  are  cracked  or  ataaing  in  many  placaa  and 
are  in  poor  condition.  Ritchen  cablneta  are  old,  ahov  algna  of  wear, 
drawers  do  not  operate  properly.  Sinks  ara  stained  or  dented.  Resilient 
floors  are  worn.  Bathroom  fixtures  are  very  old  and  worn.  Light  circuit 
and  fused  disconnect  switches  in  the  basements  of  unite  R-S,  R-b,  R-7  are 
very  old  and  rusty.  There  is  insufficient  insulation  on  hot  and  cold 
water  piping.  Asbestos  has  been  found  in  pipe  and  tank  insulation. 
Concrete  walks  are  cracked  and  broken  at  the  rear  of  unit  R-4R.  Concrete 
curb  at  the  front  R-4  is  broken.  Slate  walk  at  rear  of  R-5  has  irregular 
settlement.  Gutters  and  downspouts  will  be  damaged  when  new  roofing  is 
done.  Hot  and  cold  water  piping  is  very  old,  requires  excessive 
maintenance.  Interior  electrical  system  is  old  and  outmoded,  requires 
frequent  repairs.  Water  is  penetrating  through  the  basement  walls  of  unit 
R-3. 

CURRENT  SITUATION:  Improvements /Repairs:  Non  GEI  protected  receptacles 
are  keing  used  in  the  kitchen  and  baths.  Battery  operated  smoke  detectors 
are  being  used.  Attics  have  excessive  heat  in  summer.  Heat  does  not  have 
good  controls.  Energy  is  being  wasted  without  set-back  thermostats. 

Window  A/C  units  are  being  used.  Pishes  are  being  washed  by  hand. 

Interior  and  exterior  repair  requirements  are  causing  increasing 
maintenance  costs  for  these  units.  The  deficiencies  are  being  "lived 
with"  hut  are  contributing  to  a  general  discontent  with  these  units  which 
are  in  need  of  repair.  Energy  is  being  wasted  by  the  doors  and  windows. 
Asbestos  insulation  is  s  potential  safety  hazard.  Heating  and  ventilation 
requirements  are  wasting  energy. 

IMPACT  I f  NOT  PROVIDED ;  The  proposed  Improvements  will  increase  the 
quality  of  life  for  the  occupants  and  the  proposed  repair*  will  extend  the 
useful  life  of  tha  units  snd  aita.  If  not  Implemented;  the  units  will 
require  lncrsaslng  amounts  of  maintenancs  snd  eventually  some  systems  will 
fail.  In  soma  cases,  safety  problem  will  Increase  to  the  point  of  being 
serious  violations  of  sound  building  practices. 
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t.  VHOQAMIICiJMINT  #.  CATIOOAv  COOS  7  f«04CT  NUMII«  0.  AMQutCT  COST  tMOOl 

HC-2-87 

IMPROVEMENTS  711-30/31/43  MR- 2-87  i  719.1 


•.  corr  nuMATts 


ITSM 

U/M 

QUANTITY 

FAMILY  HOUSING  IMPROVEMENTS 

EA 

10 

CONCURRENT  REPAIRS  AND  MAINTENANCE 

EA 

10 

EA 

ID 

•TOTAL  REQUEST 

. 

Area  Cost  Factor  »  1.2ft 

1 

| 

297.5 


719.1 


This  project  encompasses  wholehouse  and  site  Improvements  and  repairs  to  5 
units  of  offtcer  housing  and  5  units  of  enlisted  housing  at  *loyd  Rennet 
Field.  Improvements:  Provide  dishwashers;  vinyl  shutters  in  front  and 
sides  of  buildings;  GFI  receptacles;  hard  wired  smoke  detectors;  set-back 
thermostats;  central  air-conditioning;  hot  and  cold  water  pipe  insulation; 
hot  water  heating  system;  underground  fuel  oil  storage  tanks  in  Qtrs.  A 
and  B;  shrubs;  playground  equipment;  4’  high  fence  between  playground 
road;  brick  patios;  street  lighting.  Repairs:  Replace  front  and  rear 
entrance  and  storm  doors;  heater  and  storage  room  doors;  tntertor  swing 
doors;  closet  door  track  and  hardware;  kitchen  cabinets  and  counter  tops; 
medicine  cabinets;  windows;  VAT  flooring;  kitchen  sinks;  kitchen  light 
fixtures;  fuel  oil  tanks;  underground  electric  system;  tile  roofing  in 
officer  Qtrs;  boilers  and  stacks  in  Qtrs  C,  D,  and  E;  concrete  walk  in 
EM-3  unit. 


REQUIREMENT :  Improvements:  Kitchens  do  not  have  dishwashers. 
Exterior  appearance  of  the  buildings  could  be  greatly  Improved  by  the 
addition  of  shutters  at  windows  in  front  and  sides  of  buildings. 

Bathrooms  and  kitchens  do  not  have  CPI  receptacles.  Units  do  not  have 
wired  smoke  detectors  as  required  by  code.  Units  have  single  set 
thermostats  which  are  not  energy  efficient.  Units  are  not  air-conditioned 
and  are  permitted  central  air  by  DOR  criteria.  Domestic  hot  and  cold 
water  piping  is  not  Insulated  which  is  wasting  energy.  Existing  warm  air 
heating  system 
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1.  COMPONENT 

NAVY 

FY  18_Z!mIUTARY  CONSTRUCTION  PROJECT  DATA 

2.  OATS 

S.  INSTALLATION  AND  LOCATION 

NAVAL  STATION 

NEW  YORK,  NY 

4.  PROJECT  TITLC 

IMPROVEMENTS 

mm 

1 

has  ducts  burled  in  the  ground  which  is  a  potential  haaard.  Fuel  oil 
storage  tanks  are  above  ground,  need  maintenance  and  are  aesthetically 
unpleasant*  Units  have  little  or  no  shrubbery*  Playground  equipment  Is 
Inadequate,  and  vorn.  There  is  no  safety  barrier  at  the  playground  at  the 
nain  vehicular  road.  TheTe  are  no  patios  at  the  Tear  of  the  quarters. 
There  Is  no  street  lighting.  Repairs:  Front  and  rear  doors  are  weather 
worn,  insecure  and  do  not  fit  properly.  Rear  atom  doors  have  bent  panels 
and  are  in  poor  condition.  Exterior  heater  room  and  storage  room  door6 
are  rusting  or  delaminating.  Interior  swing  doors  are  delaminating. 

Track  and  kitchen  base,  wall  cabinets  and  countertops  have  deteriorated, 
drawers  are  broken,  doors  do  not  fit  properly,  ar.d  counter  tops  are 
severly  marred.  Medicine  cabinets  are  rusted.  Wood  double  hung  windows 
do  not  operate  properly,  are  drafty,  and  In  poor  condition.  Asphalt  tile 
flooring  has  mismatched  tiles,  and  are  worn  and  cracked.  Kitchen  sinks 
are  stained  and  show  signs  of  ware,  some  are  dented.  Kitchen  light 
fixtures  are  aging,  and  do  not  give  adequate  lighting.  Underground  fuel 
oil  tanks  are  approximately  20  years  old  and  near  the  end  of  their 
expected  life.  Underground  electric  service  is  In  poor  condition.  Tile 
roofing  in  officer  units  has  cracked  and  not  set  level;  some  movement  has 
taken  place.  Boiler  units  and  stacks  in  Qtrs  C,  D,  and  T.  are  old, 
inefficient,  and  in  poor  condition.  Concrete  walk  at  unit  EM- 5  ls  cracked 
and  broken. 

current  SITUATION:  Improvements/Repairs:  Dishes  are  being  washed  by 
hand.  Electrical  receptacles  In  kitchens  and  haths  are  not  OKI 
protected.  Smoke  detectors  are  battery  operated.  Energy  Is  being  wasted 
without  set-hack  thermostats.  Window  units  or  fans  are  being  used  to  cool 
the  units'  in  the  hot  summer  weather.  Site  Is  not  being  utilized  to  its 
potential  without  required  improvements.  The  present  deteriorated 
condition  of  the  interior  and  exterior  doors,  the  closet  door  tracks,  the 
kitchen  cabinets  and  counter  tops,  medicine  cabinets,  windows,  flooring, 
kitchen  light  fixtures,  contribute  to  discontent  among  the  occupants,  are 
presently  a  nuisance  and  will  eventually  lead  to  major  maintenance 
problems. 

IMPACT  IF  WOT  PROVIDED:  The  proposed  improvements  will  Increase  the 
quality  cf  life  tor  the  occupants  and  the  proposed  repairs  will  extend  the 
useful  life  of  the  units  and  site.  If  not  Implemented,  the  units  will 
require  increasing  amounts  of  maintenance  and  eventually  some  systems  will 
fell.  In  some  cases,  safety  problems  will  Increase  to  the  point  of  being 
serioua  hazards. 
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Vhole-houae  Repairs  sad 

MCAS.  CHERRY  POINT.  KC  Improvements  -  214  Units 

s  e*OG**v  e  c**»  .^'cors  It  h»;jict  numsi»  )b  ••ojecT  cost  rsooO' 

CR-H-613-M2  21 

_ _  711 _ {CF-H-B33-R2  II  $  13.398.0 

'•• _ 9  COST  tSTiV~US 


»tv 

_  u 

QjAMH. 

uvl  COtT 

ers* 

i*:o: 

Family  Housing  Improvements 

L5 

214 

14,555 

3,115 

Concurrent  Repair  and  Maintenance 

IS 

214 

48,051 

10,283 

€2,607  13,393 


TCTAL  REQUEST 


13.398 


Area  Cost  factor  is  .96 
Request  Includes  5.5U  SIOH 


>C  DiSCP 9TiG\  O'  PA^acSi-  CV.S**.:’-3‘. 

This  project  will  install:  ocv  roof  canopies  over  unprotected 
entrances,  concrete  walkways,  extended  roof  overhangs,  attic 
fans,  deadbolt  locks  and  viewports  at  entrance  doors,  new 
electrical  receptacles  and  light  fixtures,  provisions  for 
electric  metars,  Insulated  laundry  roots  additions  at  some  unit! 
expansion  of  existing  storage  rooms  In  other  units  for  use  as 
new  laundry  areas  and  new  roof  drains.  Concurrent  repair  and 
maintenance  work  includes:  interior  repairs  to  the  electrical, 
mechanical  and  architectural  systems.  Repairs  include  the 
repair /replacement  of  plumbing  systems,  fixtures  and  ancillary 
items;  electrical  systems;  walla,  floors,  ceilings,  windows, 
doors  and  trim,  baseboards,  kitchen  cabinets,  floor  tiles, 
countertops  end  provides  for  new  well  and  ceiling  Insulation. 
Provides  erosion  control. 

11.  REQUIREMENTS:  This  project  is  requested  to  reduce  energy 
waste,  eliminate  sources  of  maintenance  problems,  improve 
safety  and  habitability,  preserve  the  integrity  of  interior 
finishes  end  emteTior  systems  and  improve  the  overall  use- 
ability  of  these  units. 

CURRENT  SITUATION :  Kitchens  end  baths  are  antiquated  and  in¬ 
efficient.  Insulation  is  poor  and  doors  and  windows,  ere 
extremely  drafty.  Foundation  end  exterior  wall  repairs  are 
required,  Doors,  floors,  windows,  cabinets,  walls,  and 
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SMC  J 


3.  INSTALLATION  AND  LOCATION 


MCAS .  CBIK17  POINT,  DC 


4.  PAOJtCT  TIT*.* 

Vhole-houst  laps lrs  and  Improvements-:  14  Unit* 


11.  Continued: 

electrical  and  plumbing  fixtures  itb  badly  vors,  rotted  ox 
ruatad  aad  la  mead  of  repair  or  replacement, 

IMPACT  IT  NOT  PROVIDED:  failure  to  authorise  thla  project 
will  result  In  tha  further  dataxloTat ion  and  obaolaacanca  of 
tbasa  units.  High  energy  me,  excessive  maintenance  efforts, 
uncoTractad  potential  safety  hazards  and  occupant  dissatisfac¬ 
tion  will  continue  to  incraas*.  Additionally,  the  norale  and 
quality  of  the  military  families  who  live  In  these  units  will 

be  continually  degraded. 

# 

ADDITION AT  COMMENTS :  This  project  i*  the  second  phase  of  a 
larger  project  which  encompasses  repairs  and  inprovements  to 
an  overall  total  of  846  units.  The  first  phase  was  Identified 
it  H  89,  the  second  herein,  and  the  third  and  fourth  to  be 
programned  for  FT  91  and  FY  92. 
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3  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE,  BANGOR 
BREMERTON^  WA 


A.  MOJtCT  TITLB 

WHOLEHOUSE  REPAIRS /IMPROVEMENTS 
100  ENLISTED  UNITS 


|S.  AOOOAAM  SLMMNf 

IMPROVEMENTS 


A.CATSOONV 

711-70 


7.  FMOJSCT 

HC-1-85 
HR- 1-85 


a.  mourner  cost  (saooi 

85,844.2 


imw 

UAM 

OUANTITV 

UNIT 

COST 

COST 

tsoooi 

FAMILY  HOUSING  IMPROVEMENTS 

EA 

100 

20,598 

2,059.8 

CONCURRENT  REPAIRS  AND  MAINTENANCE 

EA 

100 

37 T 844 

3,784.4 

EA 

100 

58,442 

5,844.2 

TOTAL  REQUEST 

5,844.2 

Area  Cost  Factor  *  1.14 

This  project  Is  for  wholehouse  repairs  and  improvements  to  100  three 
bedroom  townhouse  enlisted  family  housing  units  and  detached  carports  at 
Jackson  Park.  Improvements:  Installation  of  dishwashers,  garbage 
disposals,  combination  storm/screen  doors,  and  stall  showers  in  master 
bathrooms;  provide  overhead  bedroom  lighting  and  improved  kitchen, 
bathroom,  and  carport  lighting,  energy  efficient  furnaces,  installation  of 
gutters  and  downspouts  on  carports  and  outside  storage  areas;  Installation 
of  roof  ridge  vents,  and  hardwiring  smoke  detectors.  Repairs: 
Architectural,  plumbing  and  electrical  repair  work  such  as  replacement  of 
interior  and  exterior  doors,  wood  and  vinyl  flooring  and  cove 'base, 
bathroom  accessories,  range  hoods,  kitchen  and  bathroom  exhaust  fans, 
stair  treads  and  risers,  as  well  as  repairs  to  front  entries,  csrports, 
siding,  privacy  fences  and  exterior  storage  areas. 

11.  REQUIREMENT:  Improvements:  includes  wholehouse  architectural, 
plumbing  and  electrical  Improvements  to  be  perforaed  concurrently  with 
associated  wholehouse  repairs.  The  Installation  cf  combination 
s torn/ screen  doors  will  allow  added  ventilation  for  the  units  In  warm 
weather,  and  provide  entry  door  protection  and  laprove  resident  comfort  by 
reducing  cold  air  Infiltration  and  heat  loss  in  colder  months.  Roof  ridge 
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REqniKPfENT:  vent*  arc  required  to  reduce  excessive  moisture  under 
roofed The  catherdral  celling*  in  the  tecond  floor  bathrooee  will  be 
lowered  to  a  standard  eight  foot  height,  enabling  residents  to  clean  then 
and  Increasing  the  effectiveness  of  the  exhaust  fan,  which  is  located  on 
the  wall  above  the  door.  Basic  kitchen  amenities  such  as  dishwashers  and 
gartagt  disposals  were  el initiated  fron  the  original  construction  program, 
and  these  are  the  only  Jackson  Park  units  without  then.  Neither  carports 
nor  outside  storage  areas  have  gutters  or  downspouts  to  channel  rainwater 
away  fron  the  buildings  and  personal  entries.  Original  gas  fired 
forced-air  furnaces  installed  in  1970  are  not  energy  efficient  and  will  be 
replaced.  Single  glazed  windows  and  patio  doors  will  be  replaced  with 
energy— saving  double  glazed  windows.  The  bathroom  vanity  shelving  which 
has  no  storage  area  will  be  replaced  by  free-standing  vanities,  and  more 
efficient  bathroom  lighting  will  be  provided.  Battery  operated  smoke 
detectors  will  be  replaced  with  hardwired  smoke  detectors  with  batterv 
backup.  Incandescent  lighting  in  carports  is  to  be  replaced  with 
fluorescent  type  fixtures. 

Repairs:  Cracked,  split  and  weathered  entry  doors,  as  well  as  interior 
closet,  bedroom,  and  bathroom  doors  will  be  replaced,  mismatched  and  worn 
nine-inch  vinyl  floor  tile  and  hardwood  parquet  flooring  which  can  no 
longer  be  sanded  will  be  replaced  along  with  the  chipped  and  damaged  ‘cove 
base  molding.  Replace  older  bathroom  accessories,  reglaze  fiberglass  tubs 
that  are  pitted  and  cracked,  refinish  scuffed  and  worn  stair  treads  and 
risers;  replace  der.ted  and  unsightly  range  hoods  and  inefficient,  noisy 
kitchen  and  bathroom  exhaust  fans,  replace  weathered  exterior  decking  and 
rails.  Repairs  are  required  on  carports,  exterior  storage  doors,  privacy 
fences,  ahd  siding  where  weathered. 

CURRENT  SITUATION:  Solid  core  entry  doors,  exposed  to  the  elements  since 
construction,  show  severe  weathering.  Summer  ventilation  is  impractical 
aa  no  entry  screen  ii  currently  provided.  Original  bifold  closet  and 
Interior  doors  of  birch  venser  are  showing  age  and  replacement  hardware  is 
difficult  to  obtain.  Single  glezed  windows  and  patio  doors  are  not  energy 
efficient  nor  do  they  operate  freely  in  their  present  state.  The  12  foot 
high  bathroom  callings  cannot  be  cleened  by  residents,  and  the  7  foot  high 
exhaust  fane  cannot  rent lists  the  high  area  sufficiently,  thus  creating 
excessive  moisture  and  mildew  buildup  on  the  bathroom  ceilings,  which 
increases  maintenance.  Moisture  buildup  le  also  a  problem  under  the  roof 
because  these  tovnhouse  units  have  cathedral  ceilings,  contain  no  attic, 
and  were  constructed  without  through-roof  ventilation. 
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CURRENT  SITUATION:  Became  no  overhead  bedroom  lighting  Is  provided, 
residents  are  obligated  to  provide  eore  than  the  usual  amount  of  table 
leaps  to  light  these  rooms.  further,  this  phase  of  construction  was  built 
in  a  heavily  -wooded  area  which  tends  to  filter  out  much  of  the  natural 
light. 

Kitchens  are  small  and  inconvenient.  The  finish  on  range  hoods  installed 
In  1970  shows  the  effects  of  abrasive  cleanser,  and  have  become  dented 
over  the  years.  This  phase  of  construction  at  Jackson  Park  contains  no 
dishwasher  or  garbage  disposal.  Kitchen  cabinets  and  countertops  are 
chipped  and  stained. 

Hardwood  parquest  flooring  in  living  areas,  in  most  cases.  Is  becoming  too 
thin  to  be  sanded,  and  nine-inch  vinyl  floor  tile  can  no  longer  be 
matched.  The  floor  tile  also  has  unsightly  cracks  and  gaps  caused  by 
settling  of  the  buildings.  The  cove  base  molding  and  trim  shows  wear  and 
tear. 

These  units  currently  have  only  one  full  bathroom.  The  master  bathroom 
contains  only  a  lavatory  and  commode,  although  this  bathroom  is  large 
enough  to  accommodate  a  stall  shower.  Existing  formica  lavatory  vanity 
shelving  is  chipped  and  stained.  Bathrooms  have  no  storage  cabinet  under 
the  sink.  Medicine  cabinets  have  interior  rust.  Many  shower  curtain  rods 
are  dented  and  show  rust  spots.  Other  bathroom  accessories  are  mismatched 
and  chrome  plating  is  flaking  off.  Fiberglass  tubs  have  hairline  cracks 
and  in  some  cases  are  chipped  as  well  as  stained.  Bearings  are  worn  in 
most  bathroom  and  kitchen  exhaust  fans,  excessive  noise  results. 

Decking  and  rails  have  become  weathered  and  dryrot  is  pervasive.  Plywood 
canopy  shrouds  over  upstairs  bedroom  windows  show  signs  of  dryrot  and  are 
extremely  weathered.  These  canopies  will  be  removed  rather  than  repaired 
to  allow  more  daylight  into  the  rooms.  The  original  construction  did  not 
provide  for  gutters  and  downspouts  for  detached  carports  or  outside 
storage  areas,  and  channeling  water  away  from  these  buildings  is  a 
continual  concern.  Privacy  fences  are  deteriorating. 

Original  forced-air  furnaces  are  Inefficient  as  they  approach  20  years  of 
age.  Battery  operated  smoke  detectors  should  be  replaced  with  a 
hard-wired  system  containing  a  battery  backup.  Incandescent  lighting 
should  be  replaced  with  energy  efficient  fluorescent  type  fixtures. 


DDiucm  1391c 


»*s«  wo 


v*  ma  t#  cm  cm 


enivjous  srmtioms  m*v  as  uaao  tw-raaNAtwv 
UNTIL  sxmaustid 


557 


mm 

py  isJESmiutary  construction  rrojsct  data 

a.  oa+I  “ 

X  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE,  BANGOR 

BREMERTON,  WA 
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K  PAojCct  numbs  A - 

I  IMPROVEMENTS 

IMPACT  IF  WOT  PROVlCEPt  Those  are  the  only  unite  at  Jackson  Park  which  do 
not  contain  a  uiSffr  and  garbage  disposal  ,  and  th«  only  thro#  bedrooa 
oithont  a  ihorcr  in  tho  nostar  bedroou.  Without  taproveaenta  and 
concurrent  Taps Its  to  tbaao  100  units,  energy  wests  and  high  maintenance 
coats  trill  continue.  Resident  corrreoiar.ee  will  continue  to  be  adversely 
affected,  and  the  units  will  remain  lest  .eairahla  than  newer  unite  in  the 
area. 
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NAVY 


a.  INtTAkkAtlO*  ANO  LOCATION 

U.S.  NAVAL  STATION 
GUANTANAMO  BAY,  CUBA 


S.  FAMftAM  tkStMNT  «.  CATIOOAV  COM 


IMPROVEMENTS 
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ALEHOUSE  IMPROVEMENTS  A  REPAIRS 
ONE  ICO  UNIT 


a.  eSOiSCT  MUNMH  «.  AAOJaCT  COOT  tMMl 

R0-10-85 

10-85  1104.7 


TU 


Um  |  QUANTITY 


FAMILY  HOUSING  IMPROVEMENTS 


CONCURRENT  REPAIRS  AND  MAINTENANCE 


TOTAL  REQUEST 


Are*  Cost  Factor  ■  1.61 


t  I  l-H-I 


hi*  project  includes  wholehouse  Improvements  and  repairs  to  one  senior 
officer  unit.  Improvement  work  includes:  installation  of  exhaust  fans, 
garbage  disposal,  dishwasher,  Venetian  blinds  and  electrical  meter  base 
and  meter.  Repair  work  includes:  replacement  of  roof,  windows,  siding, 
flooring,  and  bathroom  and  kitchen  fixtures. 


LUraOjiligiMW 


•  kitchen  cabinets  are  worn,  outdated  and  can  not  be 
repair***.  The  sheet  vinyl  flooring  is  worn  and  has  seams  which  are 
hazardous.  The  Cuban  tile  flooring  is  cracked  and  replacement  pieces  are 
not  available.  The  windows  and  doo.e  are  loose  and  have  deteriorated  and 
are  not  energy  afficient.  Some  fixtures  such  as  the  shower stall  and  range 
hood  exhaust  fan  are  shipboard  components.  The  bathroom  fixture*  are 
outdated  and  non-matching  with  loos*  ceramic  tile.  The  medicine  cabinets 
are  obsolete,  the  duplex  receptacles  adjacent  to  sinks  are  not  ground 
fault  and  bathroom  lighting  Is  Incandescent  type  and  Insufficient. 
Bathrooas  have  neither  windows  nor  exhaust  fans.  The  roof  shingles  have 
deteriorated  end  the  corrugated  asbestos  exterior  wall  Is  a  maintenance 
end  potential  health  problem. 

uUaAEHi  SITUATION:  Improvements /Rape  Its:  The  unit  is  functional  but,  the 
kitchen  and  bathrooms  do  not  neat  DOD  design  standards.  The  doors  and 
wind own  ere  energy  Inefficient.  Service  calls  are  frequent. 


DO  oi?t*1391 
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DEPARTMENT  0?  THE  WAVT 
FAMILY  H008INC  -  FT  1990  WIDGET  ESTIMATE 
ARCHITECTURAL  AND  ENGINEERING  SERVICES 
and  CbtiflftbCYioN  gggg 


(Ivi  Thousandsl 


FT  1990  Fro Aran  91,000 
FY  1989  FroRran  92, M5 


Purpose  and  Scops 

Thla  program  provldas  for  working  drawings,  specif 1 cat Ion*  and 
estimates,  project  planning  report •  and  final  design  drawings  of  family 
housing  construction  project*  authorised  or  not  yat  authorised.  This 
Includes  the  u*e  of  architectural  and  engineering  services  In  connection 
with  any  family  housing  new  or  construction  Improvements. 


Program  Summary 

The  amount  requested,  together  with  prior  year  savings,  will  enable  full 
execution  of  the  construction  program.  Authorisation  le  requested  for 
appropriation  of  91,000,000  to  fund  new  construction  and  Improvement  program 
design  requirements* 


1  COM»0*t«NT 

NAVY 


fY  nJZ MILITARY  CONSTRUCTION  fROJKCT  DATA 


1.  IMSTAU.AT0N  AMO  LOCATION  A.  9MONCT  TlTht 

NAVAL  ANT)  MARINE  CORPS  INSTALLATIONS.  ARCHITECTURAL  ANT)  ENGINEERING 

VARLOCS  INSIDE  AND  OUTSIDE  UNITED  STATES  SERVICES  AND  CONSTRUCTION  DESIGN 


VARIES 


e  OATIOOAV  coot 

VARIES  „ 

VARIES 

HiMcr  cost  (Moot 


*1,000 


A&E  SERVICES  &  CONSTRUCTION  DESIGN 


NEW  CONSTRUCTION 


IMPROVEMENTS 


TOTAL  REQUEST 


1.000 
(  640) 
(  360) 


1,000 


In-*-:  m.iiAu-L.'i-Lu.i-.j-:  i 


Funds  to  be  utilized  under  10  USC  2807  for  architectural  and  engineering 
services  and  construction  design  in  connection  with  mililarv  family 
housing  new  construction  and  construction  Improvement  projects. 

Evaluation  of  turnkey  design  and  engineering  investigations,  such  as  field 
surveys  and  foundation  explorations,  will  he  undertaken  as  necessary. 


H .  REQUIREMENT:  VARIES 

All  projects  In  *  military  family  housing  construction  program  presented 
for  approval  must  be  based  on  sound  engineering  end  the  best  cost  data 
available,  for  this  reason,  design  is  initiated  to  establish  project 
eetlmetes  In  advance  of  program  submittal  to  the  Congress*  Based  on  this 
preliminary  design,  final  plans  and  specifications  are  then  prepared. 
Costs  for  architectural  and  engineering  services,  turnkey  evaluation,  and 
construction  design  are  not  Included  In 'the  construction  project  cost 
estimates. 

IMPACT  IF  NOT  PROVIDED:  FT  1990,  1991  and  TY  1992  project  execution 
schedules  cannot  be  met. 


MX  mZmISPI 

•••».•  mmi 
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DEPARTMENT  OF  THE  NAVY 
FAMILY  HOUSING  -  1990  RUDCET  ESTIMATE 
OPERATION  AND  MAINTENANCE 


fiooo^ 

FY  1990  Program  600,766 
FY  19R9  Program  529,240 

Purpose  and  Scope 

a.  Optra t Ion.  Thlt  portion  of  the  program  provides  for  expenses  in  the 
following  sub-accounts: 

Management .  Includes  direct  and  Indirect  expenses  Incident  to  the 
administration  of  the  farallv  housing  program  such  as  housing  office  personnel 
and  operations,  administrative  support,  training,  travel,  programming  and 
studies,  and  community  liaison.  All  housing  referral  costs  are  also  Included, 
although  the  housing  referral  program  assists  personnel  In  locating  housing  In 
the  private  community,  and  Is  not  related  to  the  operation  or  management  of 
military  family  housing  units. 

Services.  Includes  direct  and  Indirect  expenses  incident  to  providing 
basic  support  services  such  as  refuse  collection  and  disposal,  fire  and  police 
protection,  pest  control,  custodial  services  for  common  areas,  snow  removal, 
and  street  cleaning. 

Furnishings.  Includes  the  procurement  for  Initial  Issue  or 
replacement  of  household  equipment  ( primarily  stoves  and  refrigerators'*  and, 
in  limited  circumstances,  furniture;  the  control,  moving  and  handling  of 
furnishings  Inventories;  and  the  maintenance  and  repair  of  such  items. 

Miscellaneous .  Includes  work  or  services  peformed  for  the  benefit  of 
family  housing  occupants.  Including  mobile  home  hook-ups  and  disconnections, 
for  which  reimbursement  will  he  received;  pavments  to  the  U.  5.  Coast  Guard 
for  Navy  occupancy  of  Coast  Guard  housing;  and  United  kingdom  accommodation 
charges. 


b.  Utilities .  Includes  all  utilitv  services  provided  to  family  housing, 
such  as  electricity,  gas,  fuel  oil,  water  and  sewage.  Excludes  telephone 
services. 


c.  Maintenance .  This  portion  of  the  program  supports  the  upkeep  of 
family  housing  real  property,  as  follows: 

Maintenance/Repair  of  Dwelling.  Includes  service  calls,  change  of 
occupancy  rehabilitation,  routine  maintenance,  preventative  maintenance. 
Interior  and  exterior  painting,  and  major  repairs. 

Other  Real  Property.  Includes  maintenance,  repair  and  replacement  of 
electrical,  gas,  water,  sewage  and  other  utility  distribution  systems  located 
within  family  housing  areas,  and  the  portion  of  activity  utility  rates 
attributable  to  distribution  system  maintenance  when  separately  Identified. 
Also  includes  maintenance  and  repair  of  any  other  family  housing  real 
property,  such  as  grounds,  surfaced  areas  and  family  housing  community 
facilities. 
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Alterations  and  Additions.  Includes  minor  Incidental  Improvements  to 
dwellings  or  other  reel  property  performed  under  the  authority  of  10  USC  2805. 
Larger  scope  or  higher  dollar  value  Items  are  funded  in  the  construction 
program. 

Program  Summary 

Authorisation  is  requested  for  an  appropriation  of  6588,849,000.  "his 
amount,  together  with  estimated  reimbursements  of  til, 917, 000  will  fund  the 
Fiscal  Year  1990  program  of  1600,766,000. 

A  summary  of  the  funding  program  for  Fiscal  Year  1990  follows  (in  thousands'!: 


Appropriation  Request 
Operations  Utilities  Maintenance  Total 

Naw  'Tw.nr  ’ujtto — yrcrrcv  hw&n 

Marine  Corps  6  17,365  35,578  51,869  104,812 


Reimburse¬ 


ments 

10,5*7 

1,650 


Total 
Program 
444,304 
106 ,46? 


Total  OON 


$106,202  177,923  304,724  588, R49  11,9\7 


600,766 


Jl’ST  IP  I  CAT  10M : 


The  Department  of  Maw  family  housing  budget  requests  the  minimum  essential 
resources  needed  to  provide  military  families  with  adequate  housing  either 
through  the  private  community  or  in  government  quarters.  *Javv  and  Marine 
Corps  installations  are  generally  located  in  the  high  cost,  coastal  areas. 
Accordingly,  the  overinflated  cost  of  adequate  housing  in  these  areas  causes 
many  of  our  military  families  to  reside  in  facilities  that  lack  even  the 
minimal  amenities  expected  in  a  home.  'Therefore,  Increased  emphasis  is  being 
placed  on  the  proper  funding  of  the  family  housing  Operations  and  Maintenance 
program. 

The  Piscal  Year  1990  estimated  program  was  formulated  utilizing  the  Office  of 
Management  and  Budget's  published  inflationary  factors  and  foreign  currency 
exchange  rates. 


EEPAFimT  CF  THE  NAVY 
FAMILY  HOUSING  -  FY  1990  BUDGET  ESTIMATE 
OPERATION  AND  MAINTENANCE  SUMMARY 
NAVY  AND  MARINE  CORPS 


(Excludes  Leased  Units  and  Costs) 


A.  Workload  Data 

1 .  Inventory  Data 

Average  Inventory  for  Year 
Requiring  OSM  Funding: 

a.  Conterminous  U.S. 

b.  U.S.  Overseas 

c.  Foreign 

d.  Worldwide 

FY  1989 
Estimate 

77,194 

5,981 

9,605 

92,780 

FY  1990 
Estimate 

78,663 

5,981 

9,730 

94,374 

FY  1989 
Enacted 

FY  198° 
Estimate 

FY  1990 
Estimate 

Total 

Cost 

(1000) 

Unit 

Cost 

($) 

Total 

Cost 

($000) 

Unit 

Cost 

($) 

Total 

Cost 

($000) 

Unit 

Cost 

($1 

B.  Funding  Requirements 

1.  Operations 

a.  i-bnagement 

42,513 

458 

45,641 

492 

51,018 

541 

b.  Services 

32,323 

348 

33,442 

360 

35,708 

378 

c.  Rnmishings 

15,910 

171 

1.5,710 

169 

18,688 

198 

d.  Miscellaneous 

401 

4 

441 

5 

787 

8 

Subtotal  -  Operations 

91,147 

982 

95,234 

1,026 

106,202 

1,125 

2.  Utilities 

179,127 

1,931 

172,680 

1,861 

177,923 

1,885 

3 .  Maintenance 

a.  Maint.  &  Repair  of 

Dwellings 

202,358 

2,181 

207,609 

2,238 

254,003 

2,691 

b.  Maint.  &  Repair  of 

Other  Real  Property 

33,332 

359 

34,709 

374 

42,436 

450 

c.  Alts.  &  Addns. 

6,260 

67 

6,445 

69 

8,285 

88 

Subtotal  -  Maintenance 

241,950 

2,608 

248,763 

2,681 

304,724 

3,229 

4.  Total,  06M  Expenses  (TQA) 

512,224 

3,521 

516,677 

5,569 

588,849 

6,240 

5.  Appropriation 

512,224 

5,521 

516,677 

5,569 

588,849 

6,240 

6.  Reimbursements 

11,563 

125 

11,563 

125 

11,917 

126 

7 .  Total  Program 

523,787 

5,645 

528,240 

5,693 

600,766 

6,366 

EEPAKIM-NT  CF  THE  NAVY 
FAMILY  HOUSING  -  FY  1990  SUKEr  ESTIMATE 
OPERATION  AND  MAINTENANCE 
NAVY 


(Excludes  Leased  Units  and  Costs) 


FY  1989 

FY  1990 

Estimate 

Estimate 

A.  Workload  Data 

1 .  Inventory  Data 

Average  Inventory  for  Year 

Requiring  O&M  Finding: 
a.  Conterminous  U.S. 

56,126 

57,165 

b.  U.S.  Overseas 

5,981 

5,981 

c.  Foreign 

9,149 

9,274 

d.  Worldwide 

71,256 

72,420 

FY  1989 
Exacted 

FY  1989 
Lstimate 

FY  1990 
Estimate 

Total 

Unit 

Total 

Unit 

Total 

Unit 

Cost 

Cost 

Cost 

Cost 

Cost 

Cost 

($000) 

($) 

($000) 

($) 

($000) 

($) 

E.  Funding  Requirements 
1.  Operations 


a.  Management 

35,494 

498 

37,842 

531 

43,106 

595 

fc.  Services 

25,361 

356 

26,280 

369 

28,58^ 

395 

c.  Furnishings 

12,982 

182 

12,982 

182 

16,360 

226 

d.  Miscellaneous 

401 

6 

441 

6 

787 

11 

Subtotal  -  Operations 

74,238 

1,042 

77,545 

1,088 

88,837 

1,227 

2.  Utilities 

143,751 

2,017 

138,3m 

1 ,941 

142,345 

1,966 

3.  Maintenance 


a.  Maint.  &  Repair  of 


Duellings 

b.  Maint.  &  Repair  of 

159,367 

2,237 

164,555 

2,309 

209,870 

2,898 

Other  Real  Property 

26,881 

377 

27,754 

389 

35,400 

489 

c.  Alts.  &  Addns. 

5,760 

81 

5,945 

83 

7,585 

105 

Subtotal  -  Fhlntenance 

192,008 

2,695 

198,254 

2,782 

252,855 

3,492 

4.  Total,  OSM  Expenses  (TQA) 

409,997 

5,754 

414,103 

5,831 

484,037 

6,684 

5.  Appropriation 

409,997 

5,754 

414,103 

5,811 

484,037 

6,684 

6.  Reimbursements 

10,063 

141 

10,063 

141 

10,267 

142 

7.  Total  Program 

420,060 

5,895 

424,166 

5,953 

494,304 

6,826 

566 


IEPARMHT  CF  THE  NAVY 
FAMILY  HOUSDC  -  FY  1990  BUDGET  ESTIMATE 
CFERATTCN  AND  MAINTENANCE 
MARINE  CORPS 


(Excludes  Leased  Units  and  Posts) 


FY  1989  FY  1990 

Estimate  Estimate 

A.  Workload  Data 

1 .  Inventory  Data 

Average  Inventory  for  Year 
Requiring  OSM  Funding: 


Conterminous  U.S. 

21,068 

21,498 

U.S.  Overseas 

0 

0 

Foreign 

456 

456 

Worldwide 

21,524 

21,954 

FY  1989  FY  1989  FY  1990 

Enacted  Estimate  Estimate 


Total 

Uni  t  Total 

Unit 

Total 

Unit 

Cost 

Cost  Cost 

Cost 

Cost 

Cost 

(fe»0) 

($)  (tooo) 

($) 

($000) 

($) 

B.  Funding  Requirements 


1.  Operations 


a .  Management 

7,019 

b.  Services 

6,962 

c.  Furnishings 

2,928 

d.  Miscellaneous 

0 

Subtotal  -  Operations 

16,909 

2.  Utilities 

35,376 

3.  Maintenance 

a.  Msint.  &  Repair  of 

Dwell lngs 

42,991 

b.  Maint.  &  Repair  of 

Other  Peal  Property 

6,451 

c.  Alts.  &  Addns. 

500 

Subtotal  -  Maintenance 

49,942 

4.  Total,  0AM  Expenses  (TQA) 

102,227 

5.  Appropriation 

102,227 

6.  Reimburacnents 

1,500 

7.  Total  Program 

103,727 

326 

7,799 

362 

7,912 

360 

323 

7,16? 

333 

7,125 

325 

136 

2,728 

127 

2,328 

106 

0 

0 

0 

0 

0 

786 

17,689 

822 

17,365 

791 

1,644 

34,376 

1,597 

35,578 

1,621 

1,997 

43,054 

2,000 

44,133 

2,010 

300 

23 

2,320 

6,955 

500 

50,509 

323 

23 

2,347 

7,036 

700 

51,869 

327 

32 

2,363 

4,749 

102,574 

4,766 

104,812 

4,774 

4,749 

102,574 

4,766 

104,812 

4,774 

70 

1,500 

70 

1,650 

75 

4,819 

104,074 

4,835 

106,462 

4,849 

DEPARTMENT  OF  THE  NAVY 
FAMILY  HOUSING  -  1990  BUDGET  ESTIMATE 
JUSTIFICATION 
NAVY 


OPERATING  EXPENSES 

FY  1989  FY  1990 

877,545,000  888,897,000 

The  FY  1990  estimated  program  represents  the  Navy  Family  Housing  Requirements 
using  Office  of  Management  and  Budget  Inflation  factors  and  foreign  currency 
exchange  rates.  Reconciliation  of  estimates  is  provided  for  each  program 
element  as  follows: 


MANAGEMENT 


FY  1989 

?T775757000 


FY  1900 
*4^,106,000 


Requirements  and  adjustments  from  FY  1°S8  to  FY  1990  are  shown  below: 


FY  1988  Actual  36.6 

Price  increases  .4 

PCS  Moves  .2 

Training /Travel  for  New  Family  Housing 

Courses  .? 

ADP  Procurement  .  2 

Increased  Site  Analysis /Planning  for 

Acquisition  Proposals  .? 

FY  1989  Estimate  37.8 

Civilian  personnel  compensation  . Q 

Price  increases  1.0 

ADP  procurement  . ? 

Implementation  of  Relocation 

Assistance  program  2.1 

New  Housing  Office  .1 

Enhancement  of  housing 

Referral  Service  .6 

Foreign  Currency  Repricing  .4 

FY  1990  Estimate  43.1 


RATIONALE  FOR  CHANGES  IN  THE  MANAGEMENT  ACCOUNT.  Funding  adjustments  are 
proposed  in  the  Family  Housing  Management  Account  for  the  initial 
implementation  of  the  Navy  sponsored  program  to  provide  relocation  assistance 
to  military  families.  This  program  will  assist  families  during  PCS  moves  to 
locate  housing  and  adapt  to  their  new  environments.  The  cost  of  the  contract 
in  FY  1989  is  for  the  start  up  of  the  service  and  initial  award  of  the 
contract  at  Public  Works  Center  Norfolk,  Virginia.  The  increased  costs  in  FY 
1990  are  a  result  of  full  implementation  of  the  relocation  service.  Other 
proposed  increases  in  the  management  account  are  for  establishment  of  a 


housing  referral  office  in  Bahrain  and  award  of  a  contract  to  enhance  referral 
services  in  Pota,  Spain,  La  Maddalena,  and  Naples,  Italv,  allowable  inflation 
increases,  and  management  of  programs  to  acquire  additional  housing  assets. 

The  budget  request  will  also  provide  for  enhancing  APP/computer  training 
programs  that  will  eventually  lead  to  improved  retention  and  recruitment  of 
management  personnel  and  improved  housing  services. 

SERVICES 


FY  1989 

'TO', '2*6  ,"666 

Requirements  and  adjustments  are  as  follows: 


FY  1988  Actual 

New  units  on  line 
Price  increases 

FY  1989  Estimate 

Annualized  Foreign  National 
Indirect  Mire  pay  increase 
New  units  on  line 

Indirect  support  for  fire  and  police 
price  increases 

FY  1990  Estimate 


FY  1990 

45‘tf,5ft4,oob 


r*M> 

TaTT 

1.4 

.R 

26. S 

.1 

.S 

.4 

.R 

2R.6 


RATIONALE  FOR  CHANGED  IN  THE  SERVICER  ACCOUNT.  Increases  are  for  price 
increases  and  costs  associated  with  providing  fire  and  police  protection,  pest 
control,  street  cleaning,  snow  removal  and  refuse  collection  and  disposal  for 
newly  acquired  or  constructed  units. 


FURNISHINGS 


FY  1989  FY  1990 

'  -  81?, 48?, 000  816,360,000 

Requirements  and  adjustments  are  as  follows: 


FY  1988  Actual  11.1 

Program  increase  1.8 

Price  increase  .4 

FY  1989  Estimate  1R.0 

Civilian  personnel  compensation  .1 

Price  increase  .6 

Equipment  for  538  units  provided  hy  GOJ  .° 

Expanded  overseas  loaner  furnishings  program  .4 

Reduce  backlog  of  over-aged  equipment  1.4 

PY  1990  Estimate  16.4 


RATIONALE  FOP  CHANCES  IN  THE  FURNISHINGS  ACCOUNT.  The  proposed  FY  1990 
Furnishings  Account  Program  increases  include  costs  associated  with  the 
continued  replacement  of  stoves  and  refrigerators  that  have  exceed  their 
useful  life.  Many  Navy  faalllea  are  forced  to  sake  use  of  obsolete,  worn  out 
stoves  and  refrigerators  because  of  austere  funding  In  prior  years.  An 
additional  prograia  Increase,  the  expanded  overseas  loaner  furniture  program, 
is  a  long  term  plan,  5+  years,  cosaencing  In  FY  19RR.  However,  It  was  delayed 
due  to  austere  funding  ()101K  in  FY  1988,  i220K  In  FY  1989,  which  Is 
approximately  1  percent  of  the  total  requirement).  It  Is  designed  to  upgrade 
the  overseas  furnishings  program,  and  will  allow  Navy  families  residing 
overseas  the  basic  amenities  found  In  U.S.  homes  and  which  are  already 
provided  by  the  Army  and  Air  Force.  The  Navy  relies  prlmerily  on  the  local 
community  for  housing  Navy  families.  Local  community  homes  outside  the  U.S. 
generally  lack  adequate  stoves,  refrigerators,  kitchen  cabinets,  closets,  and 
heating  systems.  These  program  will  allow  for  the  procurement  of  stoves, 
refrigerators,  and  portable  heaters  wired  for  foreign  electrical  standards,  as 
well  as  portable  wardrobes  and  cabinets.  These  items  will  he  made  available 
to  Navy  families  for  the  duration  of  their  tour,  thus  increasing  the 
livability  of  off  base  units  and  eliminating  the  cost  of  procuring  these  Items 
to  the  military  member.  In  addition,  the  Government  of  Japan  fGOJ)  will  he 
providing  538  family  housing  units  for  our  Navy  families;  however.  It  is  our 
responsibility  to  provide  the  equipment  for  the  units  according  to  the 
country-to-country  agreement. 


MISCELLANEOUS 

FY  1989  FY  1990 

*441,000  87, 000 


Requirements  end  adjustments  are  as  follows: 


FY  1988  Actual  7? 


FY  1989  Estimate  .4 

U.K.  accommodations  charge  for  102  family 
housing  units  received  from  RAF 

at  Hendon,  England  *1 

Land  lease  charge,  Harold  E.  Holt  >1 

Reimbursement  for  95  Coast  Guard  units 

at  Otis  AFB  .2 

FY  1990  Estimate  •  * 


RATIONALE  FOR  CHANGES  IN  THE  MISCELLANEOUS  ACCOUNT.  The  Navy  acquired  102 
additional  family  housing  units  from  the  RAF  at  Rendon,  England,  hue  to  a 
country-to-country  agreement,  the  U.S.  Navy  Is  required  to  pay  the  United 
Kingdom,  accomodation  charges  for  our  occupancy  of  Family  Housing  units  at 
Hendon.  These  units  were  acquired  in  lieu  of  leasing  under  provisions 
contained  in  the  treaty  between  England  and  the  United  States.  These  units 
are  on  the  property  account  of  NAVACTS  United  Kingdom  In  London  and  are  being 
used  for  their  designated  purpose.  The  accommodation  charges  provide  for 
street  cleaning,  trash  removal,  sewage  and  road  maintenance.  Other  program 
Increases  are  for  land  lease  charges  at  Havold  E.  Holt  and  reimbursement  for 
95  Coast  Guard  units  at  Otis  AFB. 
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UTILITIES 


Requirements  and  adjustments  arc  aa  follow*: 


FV  19R0  FY  1990 


!iSMM,666 

4l45,H5,oo6 

FY  1988  Actual 

lTOT 

New  Units  on  Line 

2.2 

2.1 

FY  1989  Estimate 

138.1 

New  units  on  line 

2.0 

2.0 

FY  1990  Estimate 

142.3 

( 

RATIONALE  FOR  CHANGES  IN  THE  UTILITIES  ACCOUNT .  The  utilities  account 
proposes  an  increase  for  allowable  Inflationary  factors*  Rrlce  Increases  are 
for  costs  associated  with  providing  electricity,  heat,  wate.*,  and  sewage  for 
newly  acquired  or  constructed  units  at  three  overseas  and  four  CONUS 
activities.  The  Navy  Family  Rousing  Program  continues  to  stress  energy 
conservation  through  public  information  campaigns  and  execution  of  cost 
effective  energy  conservation  improvement  projects. 


MAINTENANCE  EXPENSES 

FY  1989 


Requirements  and  adjustments  are  as  follows: 


FY  19°0 
*252,8^,000 


FY  1988  Actual  1&*T 

Price  increases  5.R 

Reduce  the  backlog  of  maintenance  4.1 

FY  1989  Estimate  198. T 

Reduce  the  backlog  of  maintenance  and  repair  4?.*> 

Radon  abatement  repairs  ?•* 

Foreign  currency  repricing  A.? 

FY  1990  Estimate  252.9 


RATIONALE  FOR  CHANCES  IN  THE  MAINTENANCE  ACCOUNT.  Program  increases  in  FY 
1^90  are  for  costs  associated  with  reducing  tHe increasing  backlog  of  deferred 
maintenance  in  over  70,000  Family  Housing  units.  Repair  funds  have  been 
grossly  underfunded  since  FY  1984  and  inspite  of  that,  repair  projects 
scheduled  for  execution  have  been  deferred  to  offset  the  reduction  taken  in 
the  operations  and  utilities  accounts.  Deterioration  of  Family  Housing  has 


%  ’T  , 


> 


continued  unabated.  Mandatory  maintenance  such  aa  roof  repair* ,  replacement 
of  worn  out  HVAC  eye t erne  and  electrical  and  plumbing  line*,  can  no  longer  he 
deferred.  Additional  increase*  are  for  maintaining  the  present  level  of  ) 

occupant  service  calls,  change  of  occupancy  rehabilitation,  routine 
maintenance,  painting,  and  for  expanded  preventive  maintenance  programs. 

Other  program  increases  are  for  the  detection  and  monitoring  of  RADON  gas  in 
Family  Housing.  The  detection  phase  Includes  testing  of  individual  New  units 
to  collect  information  about  the  gas  and  its  prevalence  in  Navy  Family  Housing 
units.  The  repair  phase  Includes  the  mitigation  of  radon  levels  found  In  any 
Family  Housing  units. 


REIMBURSABLE  AUTHORITY 
FT  IMS 

U6,6M,6ft 


FT  198B  Actual 

Program  Increase 

Revised  estimate  of  collections 

FY  1989  Estimate 
Price  increase 

FY  1990  Estimate 


FY  1990 

116,  W, 6ft 

f*M3 

"O 

.9 

1.6 


10.1 

o 


10.3 


RATIONALE  FOR  CHANGES  IN  THE  REIMBURSABLE  ACCOUNT.  FY  1988  reflects  an 
Increase  for  Involuntary  collections  for  damages  to  government  quarters. 


.) 
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MARIKS  CORPS 

mmisms* 


0P1RATIK q  Bgstlll 

W„.  fW... 

The  FY  19 to  estimated  progrtu  npraiinti  the  Marin*  Corps  family 
housing  requirements  using  Offica  of  Hanagamsnt  and  Budgst 
inflation  factors  and  foreign  currency  exchange  rates. 

A  reconciliation  of  estimates  is  provided  for  each  program 
element  as  follows : 


MANAGEMENT 


FY  1989 
V ,799 ,000 


Requirements  and  adjustments  are  as  follows: 


FY  1990 
7,9li,000 


( $M) 


FY  1988  Actuals  7.3 

Civilian  personnel  compensation  .1 

Program  increase  for  structural  studies 
for  major  repairs  .2 

Program  increase  for  initial  award  of 

acquisition  of  automated  systems  .2 

FY  1989  Estimate  7.8 

Increased  staffing  for  new  units  on  line  .1 

FY  1990  Estimate  7.9 


The  Management  account  provides  for  direct  and  indirect  expenses 
in  managing  the  family  housing  program  such  as  personnel  payroll, 
pay  increases,  administrative  support,  housing  referral, 
coamiunity  liaison,  and  training  and  travel  associated  with  the 
Real  Property  Maintenance /Family  Rousing  System  (RPM/FHS) 
computer  initiative. 
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SERVICES 


FY  1990 

TTTHTffoo 


FY  1989 

■>,162,600 


Requirements  and  adjustments  are  as  follows: 


j$M) 


FY  1988  Actuals  6T3 

Civilian  personnel  compensation  .3 

Revised  contract  cost  for  police  and 

fire  protection  .4 

Mew  unite  on  line  .2 

FY  1989  Estimate  7.2 

Projected  audit  cost  savings  (.4) 

Civilian  personnel  compensation  .3 

FY  1990  Estimate  7.1 


The  program  decrease  reflects  a  projected  audit  cost  savings  in 
the  FY  1989  program.  The  amount  budgeted  will  allow  for  the 
provision  of  services  to  all  family  housing  units  to  include 
newly  acquired  units  and  any  expected  price  increases. 


FURNISHINGS 


FY  1989  FY  1990 

2,724,000  i, 328, 000 

Requirements  and  adjustments  are  as  follows: 

<$M) 

FY  1988  Actuals  2.2 

Program  increase  for  new  units  on  line  .5 

FY  1989  Estimate  2.7 

Foreign  currency  repricing  .2 

Program  decrease  in  procurement  of 

replacement  furnishings  (.2) 

Projected  audit  cost  savings  (.4) 

FY  1990  Estimate  2.3 


The  Furnishings  account  request  reflects  a  program  decrease  based 
on  the  existing  level  of  inventory  for  replacement  of  furniture 
and  movable  equipment  (stoves,  refrigerators,  etc.).  The  funds 
requested  will  enable  a  consistent  program  level  of  maintenance 
and  replacement  of  the  existing  inventory. 
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UTILITIES 


FY  1990 

TSTTTFTooo 


FY  1989 
34,176,000 


Requirements  and  adjustments  ara  at  follows: 


FY  ins  Actuals 

Program  increase  for  new  units  on  line 
Prica  increases 


FY  1989  Estimate  34.4 

Foreign  currency  repricing  .2 

Program  increase  for  new  units  on  line  .7 

Prica  increases  .3 


FY  1990  Estimate 


35.6 


Family  housing  utilities  are  priced  by  known  rates  or,  in 
accordance  with  OSD/OMtt  pricing  guidance.  Energy  conservation  is 
stressed.  Program  increases  are  for  costs  associated  with 
providing  electricity,  heat,  water,  and  sewage  for  newly  acquired 
or  constructed  units.  The  level  of  funding  requested  will 
provide  the  support  required  to  include  the  increase  of  units  to 
the  existing  inventory. 
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MAINTENANCE  EXPENSES 


FY  1989  FY  1990 

50,569,000  31,869,000 

Requirements  and  adjustments  are  aa  follows: 

(|M) 

PY  1988  Actuals  56.1 

Program  decreaae  (5.6) 

FY  1989  Eatlmate  50.5 

Civilian  peraonnel  compensation  .2 

Program  increase  for  reduction  of  maintenance 
repair  and  escalating  backlog  .6 

Foreign  currency  repricing  .6 

FY  1990  Estimate  51.9 


The  Maintenance  account  provides  for  recurring  maintenance 
consisting  of  service  calls  for  emergency  and  temporary  repairs, 
routine  and  preventive  maintenance,  change  of  occupancy 
maintenance,  interior  and  exterior  painting,  maintenance  of 
exterior  utilities,  and  maintenance  of  other  real  property,  such 
as  grounds,  roads,  and  community  buildings.  The  account  also 
provides  for  major  repairs  that  will  restore  the  facility  to  such 
condition  that  it  may  be  effectively  used  for  its  designated 
purpose.  This  includes  the  replacement  of  parts  or  materials 
which  have  deteriorated  and  have  not  been  corrected  through 
maintenance.  The  request  includes  Phase  II  of  a  major 
rehabilitation  project  at  one  activity. 

The  FY  1990  requirements  have  been  developed  using  historical 
data  for  recurring  maintenance  and  for  major  repair  projects 
identified  for  the  FY  1989  program.  The  projected  deferred 
maintenance  will  remain  at  a  high  level  after  the  proposed  FY 
1989  funding  has  been  executed.  The  deferred  maintenance  level 
will  continue  to  increase  if  the  major  repair  program  is  not 
increased.  If  this  trend  continues,  progress  made  in  the  past 
years  to  improve  the  quality  of  life  for  our  military  families 
will  be  negated. 


REIMBURSEMENTS 


FY  1990 
1,650, 000 


FY  1989 
1,500,000 

Requirements  and  adjustments  are  aa  follows: 

($M) 

FY  1988  Actuala  1.0 

Program  increase  for  revised  damage  collection  .5 

FY  1989  Estimate  1.5 

Increased  collections  for  new  mobile 
home  units  on  line  .2 

FY  1990  Estimate  1.7 

The  FY  1990  estimate  reflects  an  increase  for  involuntary 
collections  for  damages  for  mobile  homes  spaces. 
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1.  COMPONENT 

NAVY 

fy  i»_!£military  construction  project  data 

J.  DAT! 

3.  INSTALLATION  ANO  LOCATION 

VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

«.  PAOitCT  TITLC 

GENERAL  AND  FLAG  OFFICERS  QUARTERS 

B.  PAOJICT  NUMCIA 

— 

DEPARTMENT  OP  THE  NAVY 
PY  1990  BUDGET 

GENERAL/FLAG  OFFICERS  QUARTERS  (GFOQ’S) 

WHERE  ANTICIPATED  MAINTENANCE  AND  REPAIR 
WILL  EYCEED  i 2 5, 000  PER  UNIT 

This  information  is  provided  in  accordance  with  the  reporting  requirement 
established  hv  the  Conference  Appropriations  Committee  Report  dated 
21  December  1987.  The  information  provides  the  details  for  those  GEOO’s 
where  the  maintenance  and  repair  obligation  in  EY  1990  are  expected  to  exceed 
i2S,000  per  unit.  Operations  include  the  prorated  costs  for  management  of 
family  housing,  services  such  as  fire  and  police  protection,  refuse 
collection,  entomology  and  snow  removal,  ard  furnishings.  Utilities  include 
applicable  costs  for  energy  (electricity,  gas,  fuel  oil,  steam,  and 
geothermal),  water  and  sewerage.  Annual  lease  costs  are  separated 
identified.  Maintenance  and  repairs  include  recurring  work  such  as  service 
calls,  preventative  maintenance,  and  routine  change  of  occupancy  work,  and 
raaior  repairs.  This  includes  all  operation  and  maintenance  costs  to  the 
dwelling  unit,  appurtenant  structures  and  other  related  area  and  facilities 
intended  for  the  use  of  the  general  or  flag  officer. 
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PAQC  no. 


fl.  COMPONENT 


[2.  DATE 


FY  19__LMILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY  - - -  - —  rr.wv.-w 

3.  INSTALLATION  AND  LOCATION  '  - 

VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  Fnojicr  title  ‘  - - - 


IS.  PROJECT  NUMBER 


GENERAL  ANT)  FLAG  OFFICERS  QUARTERS 
STATE/ 

INSTALLATION  QTRS  ID  OPS 


MAINT 

UTIL  A  RPR  TOTAL  IMPROVE 


CALIFORNIA 


NAS ,  Alameda 


INSIDE  THE  UNITED  STATES 


100 

Alameda  Rd  2,800  3,900  28, *00 


35,300 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  exterior  painting,  routine  maintenance,  maintenance  for 
surface  preparation  and  complete  exterior  painting  of  the  quarters. 


PW C.  San  Diego  3T  NOSC 


1,800 


3,800  48,400 


54,000  7,000 


Operations  consist  of  management,  services,  and  furnishings  f carpet 
cleaning! .  Maintenance  and  repairs  include  routine  maintenance,  change  of 
occupancy  work,  and  major  repair.  Work  will  include  the  renovation  of 
existing  kitchen  to  improve  layout  and  replace  deteriorated  fixtures  and 
cabinetry.  Renovations  include  replacement  of  resilient  flooring, 
electrical  repairs/rewiring,  connection  of  plumbing  fixtures,  installation 
of  appliances.  HR  18-88  provides  for  the  replacement  of  deteriorated  roof. 
Project  improvements  will  include  construction  of  approximately  400  square 
foot  flagstone  patio  on  a  concrete  base  adjacent  to  unit.  Project  will  not 
increase  existing  square  fcotage  of  unit. 


PWC  San  Diego 


"V”  NASNI  1,«00 


4,300  100,700  106,900 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance  and  major  rehab,  project.  Work  will 
provide  for  the  replacement  of  all  windows,  repair  of  doors,  exterior 
surface  repairs  by  wet  sandblasting,  stucco  colorcoat,  and  paint  down 
spouts.  Remove  all  areas  of  stucco  that  have  blistered  and  separated  from 
building  face. 


DISTRICT  OF  COLUMBIA 


NAVUIETWASH 


A,  WNY 


9,900 


10,800  295,100  315,800 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance  and  major  rehab,  project.  The 
completion  of  the  work  proposed  within  the  rehabilitation  scope  will 
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PASS  NO. 


1.  COMPONENT 

NAVY 

90 

FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  OATE 

3.  INSTALLATION  ANO  LOCATION 

VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  PROJECT  TITLS 

GENERAL  AND  FLAG  OFFICERS  QUARTERS 

B.  PROJECT  NUMBER 

STATE/  MAINT 

INSTALLATION  QTRS  ID  OPS  UTIL  &  RPR  TOTAL  IMPROVS 


INSIDE  THE  UNITED  STATES 

eliminate  existing  deterioration  of  the  structures  and  their  finishes  and 
will  update  obsolete  and  inefficient  mechanical  and  electrical  systems. 
Completion  of  the  work  will  reduce  the  Government’s  operation  and 
maintenance  cost.  The  Navy’s  objective  is  to  retain  the  quarters  in  the 
inventory  for  at  least  another  25  years. 

NAVDISTWASH  C,  WNY  7,700  5,800  248,200  258,700  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance  and  major  rehab,  project.  The 
completion  of  the  work  proposed  within  the  rehabilitation  scope  will 
eliminate  existing  deterioration  of  the  structures  and  their  finishes  and 
will  update  obsolete  and  inefficient  mechanical  and  electrical  systems. 
Completion  of  the  work  will  reduce  the  Government's  operation  and 
maintenance  cost.  The  Navy's  objective  is  to  retain  the  quarters  in  the 
inventory  for  at  least  another  25  years. 

NAVDISTWASH  G,  WNY  5,400  4,500  227,100  237,000  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance  and  major  rehab,  project.  Tbe 
completion  of  the  work  proposed  within  the  rehabilitation  scope  will 
eliminate  existing  deterioration  of  the  structures  and  their  finishes  and 
will  update  obsolete  and  inefficient  mechanical  and  electrical  systems. 
Completion  of  the  work  will  reduce  the  Government's  operation  and 
maintenance  cost. 

NAVDISTWASH  U,  WNY  10,400  6,700  230,400  247,500  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance  and  major  rehab,  project.  The 
completion  of  the  work  proposed  within  the  rehabilitation  scope  will 
eliminate  existing  deterioration  of  the  structures  and  their  finishes  and 
will  update  obsolete  and  inefficient  mechanical  and  electrical  systems. 
Completion  of  the  work  will  reduce  the  Government's  operation  and 
maintenance  cost.  The  Navy's  objective  is  to  retain  the  quarters  in  the 
inventory  for  at  least  another  25  years. 
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1.  COMPONENT 

NAVY 

90 

FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 

V  DATE 

3.  INSTALLATION  AND  LOCATION 

VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  PROJECT  TITLE 

GENERAL  AND  FLAG  OFFICERS  QUARTERS 

S.  PI  OJECT  NUMBER 

STATE/ 

INSTALLATION  QTRS  ID 


FLORIDA 


NAS,  Jacksonville  "A" 


OPS 


UTIL 


MAINT 
&  RPR 


TOTAL  IMPROVS 


INSIDE  THE  UNITED  STATES 


1,200 


4,200 


38,900  44,300 


0 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  Include  routine  maintenance,  repairs  to  the  quarters  that  will 
provide  for  the  installation  of  vinyl  siding  to  prevent  damage  to  wood  and 
preclude  additional  exterior  painting. 


MARYLAND 


USNA  Annapolis  Buchanan  10,000 


19,400 


37,800 


67,200 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance,  interior  painting,  repairs  to 
walls,  ceilings,  floors,  and  doors,  repairs  to  heating,  air  conditioning, 
plumbing,  electrical  and  mechanical  systems,  repair  of  exterior  awnings  and 
cleaning  exterior  windows,  gutters  and  downspouts,  and  maintenance  of 
exterior  distribution  lines  for  steam  and  hot  water  systems. 


NAS  Patuxent  River  Bldg  944  1,700 


6,300 


72,900 


80,900 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance  and  major  repair  project.  Project 
HR-2-88  will  provide  for  surface  preparation  and  exterior  painting  to 
restore  quarters  to  near  its  original  condition. 


VIRGINIA 


PWC  Norfolk 


G-8 

Illinois  House  3,900 


8,100  285,800  297,800 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance  and  major  rehab,  project.  The 
.completion  of  the  work  proposed  within  the  rehabilitation  scope  will 
eliminate  existing  deterioration  of  the  structures  and  their  finishes  and 
will  update  obsolete  and  inefficient  mechanical  and  electrical  systems. 
Completion  of  the  work  will  reduce  the  Government's  operation  and 
maintenance  cost.  The  Navy's  objective  is  to  bring  the  quarters  back  to  a 
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NAVY 

90 
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2.  DATE 

X  INSTALLATION  AND  LOCATION 

VARIOUS  LOCATIONS  INSIDE  AND  0  TSIDE  THE  UNITED  STATES 

A.  PROJECT  TITLE 

GENERAL  AND  FLAG  OFFICERS  QUARTERS 

B.  PSOJCCT  NUMBER 

STATE/  MAINT 

INSTALLATION  QTRS  ID  OPS  UTIL  &  RPR  TOTAL  IMPROVS 


INSIDE  THE  UNITED  STATES 

standard  commensurate  with  their  historical  significance  and  the 
grade/position  of  the  assigned  occupants,  and  to  retain  the  quarters  In  the 
Inventory  for  at  least  another  25  years. 

G-30 

PWC  Norfolk  VA  House  3,500  14,600  349,540  367,640  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  Include  routine  maintenance  and  major  rehab,  project.  The 
completion  of  the  work  proposed  within  the  rehabilitation  scope  will 
eliminate  existing  deterioration  of  the  structures  and  their  finishes  and 
will  update  obsolete  and  inefficient  mechanical  and  electrical  systems. 
Completion  of  the  work  will  reduce  the  Government's  operation  and 
maintenance  cost.  The  Navy's  objective  is  to  bring  the  quarters  back  to  a 
standard  commensurate  with  their  historical  significance  and  the 
grade/position  of  the  assigned  occupants,  and  to  retain  the  quarters  In  the 
Inventory  for  at  least  another  25  years. 

M-3 

PWC  Norfolk  New  Hampshire  2,700  8,300  206,400  217,400  0 

House 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  Include  routine  maintenance  and  major  rehab,  project.  The 
completion  of  the  work  proposed  within  the  rehabilitation  scope  will 
eliminate  existing  deterioration  of  the  structures  and  their  finishes  and 
will  update  obsolete  and  inefficient  mechanical  and  electrical  systems. 
Completion  of  the  work  will  reduce  the  Government's  operation  and 
maintenance  cost.  The  Navy's  objective  Is  to  bring  the  quarters  hack  to  a 
standard  commensurate  with  their  historical  significance  and  the 
grade/position  of  the  assigned  occupants,  and  to  retain  the  quarters  In  the 
inventory  for  at  least  another  25  years. 

PWC  Norfolk  SP-18  1,900  4,000  25,000  30,900  2,700 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  Include  interior  painting,  routine  maintenance,  maintenance  for 
the  replacement  of  deteriorated  storm  windows.  Major  repair  effort  will 
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STATE/  MAINT 

INSTALLATION  QTRS  ID  OPS  UTIL  &  RPR  TOTAL  IMPROVS 


INSIDE  THE  UNITED  STATES 

support  the  Installation  of  vinyl  siding  for  wood  trim.  Funds  identified  as 
improvement  will  be  used  to  install  duct  work  and  exhaust  fan  in  existing 
ba throoras. 

PWC  Norfolk  SP-19  2,900  5,400  25,000  33,300  2,7uO 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  partial  interior  painting,  routine  maintenance.  Malor 
repair  effort  will  support  the  installation  of  vinyl  siding  for  wood  trim. 
Funds  identified  as  improvement  will  he  used  to  install  duct  work  and 
exhaust  fan  in  existing  bathrooms. 

PWC  Norfolk  9 P-24  2,800  4,200  25,000  32,000  2,700 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  partial  interior  painting,  routine  maintenance.  Malor 
repair  effort  will  support  the  installation  of  vinyl  siding  for  wood  trim. 
Funds  Identified  as  improvement  will  be  used  to  install  duct  work  and 
exhaust  fan  in  existing  bathrooms. 
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INSIDE  THE  UNITED  STATES 


CALIFORNIA 


TOTAL  IMPROVS 


MCAS  EL  TORO 


2,255 


1,510  33,976 


37,(591 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repair  include  routine  recurring  maintenance,  interior  paint,  repair 
drainage,  replace  storm  doors,  and  rehab  kitchen  and  baths. 


MCAS  EL  TORO 


3,055 


1,759  33,847  38,661 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance  and 
repair  include  routine  recurring  maintenance,  interior  paint,  replace  storm 
doors,  and  rehab  kitchen  and  haths. 


MCAS  TUSTIN 


2,716  1,974  49,550  53,740 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repair  include  routine  recurring  maintenance,  interior  paint,  replace 
storm  doors,  and  rehab  kitchen  and  baths. 


MCB 

CAMP  PENDLETON  24154 


4,200  6,990  97,000  103,190 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repair  includes  routine  recurring  maintenance,  interior  paint,  seal  coat 
driveway,  and  repair  structural  damage  to  3  foot  wide  walls  and  adloining 
porches,  walkways  and  patio. 


NORTH  CAROLINA 


MCAS  CHERRY  PT  318 


1,541  4,980  95,643  102,164 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repair  include  routine  recurring  maintenance  and  whole  house  renovation 
to  include  replacement  of  bathrooms,  rewiring  the  electrical  system, 
plumbing  repairs,  replace  HVAC  system  with  heat  pump,  replacement  of 
windows,  and  roof  replacement. 
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ALASKA 
NAS  Adak 

Repairs  to  80  units  to  Include:  Replace  all 
kitchen  countertops,  sinks,  disposals,  range 
hoods,  flooring,  reflnsh  cabinets;  repair  minor 
tub  and  shower  leaks;  replace  existing  hath 
exhaust  fans  and  switches;  replace  flooring  In 
living  rooms,  dining  rooms  and  hallways; 
refinish/repair/replace  all  interior  doors, 
Including  closet  doors,  hardware,  frames  and 
locksets;  replace  garage  doors;  replace  window 
vent  screens  and  assemblies;  replace  siding, 
repair  soffits  and  fasclas;  replace  electrical 
switches,  receptehles  and  fixtures.  Concurrent 
Improvements  are  proposed  at  a  cost  of  41,107,800 
to  Include:  Installation  of  gutters,  downspouts, 
and  splash  blocks,  weather  stripping  for  exterior 
doors,  setback  thermostats,  and  blown  insulation 
Into  the  attic  spaces.  Includes  partitioning  of 
utility  rooms,  and  separation  of  garage  areas  to 
provide  each  unit  with  a  private  garage  and 
utility  room.  Provides  for  additional  storage 
spaces,  bathroom  vanities,  exhaust  fans,  tub 
enclosures,  and  ground  fault  Interrupter 
receptacles.  Provides  for  Improved  lighting  In 
kitchens,  bathrooms,  and  garage  areas. 

CALIFORNIA 
NAF  El  Centro 

Repairs  to  one  installation  commander  quarters: 
Replace  air  conditioner  and  furnace,  kitchen 
counter  tops,  sink  and  plumbing  fixtures,  and 
carport  slab.  Sandblast  and  colorcoat  exterior 
rtucco. 
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NAF  El  Centro 

Repairs  to  101  units  to  Include:  Replace  air 
conditioners  and  furnaces,  windows,  electrical 
receptacles  and  light  fixtures,  kitchen  counter 
tops,  sinks  and  plumbing  fixtures.  Sandblast  and 
colorcoat  exterior  of  units. 


26,500  2,656.3 


NAVSTA  Long  Reach 

Repairs  to  44  units  to  include:  Sandblast  and 
colorcoat  exterior  stucco;  xeplace  front  doors, 
utility  room  doors,  sliding  glass  doors,  garage 
doors,  and  garage  service  doors;  repair  and  paint 
exterior  trim;  replace  exterior  outlet  with  ground 
fault  interrupter;  replace  exterior  lights; 
replace  hose  bibs  and  water  service  valve;  replace 
sewer  clean  out  box;  complete  interior  painting; 
replace  vinyl  floor  tile;  replace  cove  base 
molding;  replace  interior  door  hardware;  replace 
ceiling  Insulation;  replace  kitchen  cabinets, 
stove,  range  hood,  sink,  plumbing  fixtures,  water 
shut-off  valves,  and  lights;  repaii  bath  shower 
pan;  replace  water  closets,  lavatories,  faucets, 
valves,  and  connectors;  replace  medicine  cabinets, 
mirrors,  lights  and  vanities;  replace  outlet  with 
ground  fault  Interrupter;  replace  shower  curtain 
rod,  accessories;  repair  forced  air  heating  unit; 
replace  thermostats;  replace  duplex  outlet  and 
switches;  Install  ground  fault  interrupter  in 
kitchen;  replace  electrical  service  panel  and 
breakers;  replace  smoke  detectors;  replace 
interior  lights.  Concurrent  Improvement  proposed 
in  the  amount  of  $651,300  are  as  follows: 

Regrade  site;  Install  gutters,  downspouts,  splash 
blocks,  and  water  diverter;  Install  patio  cover; 
provide  concrete  walk  between  utility  room  and 
garage;  extend  patio  (two  units  only!;  install 
screen  doors;  gutting  of  the  kitchen/dlnlng  areas 
and  a  compete  reconfiguration  of  this  area; 
replace  kitchen  and  utility  room  flooring;  install 
bathroom  exhaust  fans. 


35.3R4  1,556.0 
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NAS  Point  Mugu  38,700 

Repairs  to  one  installation  commander  quarters: 

Replace  completely  the  deteriorated  electrical 
wiring  in  this  unit,  constructed  in  1958.  Also 
proposed  is  routine  maintenance  and  repair  work 
including  service  calls,  preventive  maintenance, 
and  change  of  occupancy  work. 

NAS  Point  Mugu  21,330 

Repairs  to  284  units  to  include:  Replace 
interior  and  exterior  doors,  hardware  and 
trim;  ref inlsh/replace  hardwood  floors; 
replace  stair  treads;  replace  kitchen 
cahinets,  counter  tops,  sinks,  range  hoods 
and  plumhing  fixtures;  replace  ceramic  tile 
floors  and  wainscot  in  bathrooms.  Replace 
hath  accessories  and  plumbing  fixtures; 
replace  vanities  and  hath  exhaust  fans; 
replace  lighting  fixtures;  receptacles  and 
circuit  breakers;  replace  thermostats;  repair 
drywall/plaster  walls;  repair  exterior  wood  siding 
and  trim.  Repair  concrete  block  privacy  wall; 
replace  clothesline  and  exterior  spigots.  Replace 
sewer  laterals.  Repair  sprinklers,  landscaping, 
playgrounds  and  playground  equipment. 

PWC  San  Diego  84,700 

Repairs  to  one  Installation  commander  quarters: 

Repair  by  replacement  of  drainage  system,  existing 
windows,  bathroom  components,  electrical  wiring, 
heating  system,  and  repair  of  exterior  wood  siding 
and  trim.  Also  included  is  routine  maintenance 
and  repair  work  to  Include  service  calls  and 
preventive  maintenance.  Concurrent  Improvements 
are  also  proposed,  at  a  cost  of  $7,100  to  Include 
alterations  to  kitchen  and  bathrooms,  and  the 
provision  of  exterior  lighting  and  additional 
kitchen  cabinets. 


21,330  6,057.8 


DO:  o^t.  1391c 


MlVIOUS  COITIONS  MAY  St  USSD  INTI  ANALLY 
UNTIL  SXHAUSTSO 


588 


SAOf  NO 


|l.  COMPONCNT 


|J.  OAT  I 


FY  191SL-MILITARY  CONSTRUCTION  PROJECT  DATA 


a.  INSTALLATION  AND  LOCATION 

NAVAL  INSTALLATIONS, 

VARIOUS  LOCATIONS  IN  AND  OUTSIDE  THE  UNITED  STATES 

«.  MOJtCT  titli 


It.  PROJCCT  NUMB  in 


TO  MAINTENANCE/REPAIR  OVER  jlS.OOO  PER  UNIT 


VARIOUS 


INSTALLATION/LOCATION/PROJECT  DESCRIPTION 


CURRENT  WORKING  ESTIMATE 
UNIT  COST  TOTAL 

TTT  fiooo) 


IN  THE  UNITED  STATES 


CONNECTICUT 

NAVSUBASE  New  London 

Repairs  to  five  units  to  Include:  Replace  wood 
windows,  baseboard  heat  elements,  boiler,  oil 
tank,  bathroom  fixtures,  water  heater,  electric 
service  entrance  and  panel  board,  wall  switches, 
and  range  hood;  Four  units  require  extensive  roof 
repairs.  Site  repairs  includes  resurfacing 
roads,  replacing  curbs,  side  walks  and  repairs  to 
catch  basins. 

NAVSUBASE  New  London 

Repairs  to  40  units  to  Include:  Replace  asphalt 
paving,  windows,  fascia,  soffets,  roofing, 
exterior  doors,  interior  door  hardware,  kitchen 
cabinets,  counter  tops,  sinks,  f intube  baseboard 
heat  convectors,  boilers,  water  heater,  oil  tank, 
and  bathroom  fixtures;  hanging  doors  and  laundry 
chutes;  repair  concrete  retaining  walls,  closet 
shelves.  Concurrent  improvements  at  a  cost  of 
$256,000  are  also  proposed  to  include  the 
provision  of  bathroom  exhaust  fans  and  vents,  tub 
enclosures,  dishwashers,  ducted  range  hoods, 
additional  wall  receptacles,  electric  wired  smoke 
detectors,  court  yards,  play  areas,  and 
landscaping. 

NAVSUBASE  New  London 

Repairs  to  70  units  to  Include:  Replace  asphalt 
paving,  reset  granite  curbing  and  replace  catch 
basin  Inlets  with  larger  size;  replace  roadway 
drainage,  concrete  steps,  signs  and  posts, 
replace  flat  roofs  with  pitched  roofs  and 
fiberglass  shingles  including  maintenance  free 
trim;  replace  windows,  and  crawl  space  vents; 
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NAVSUBASE  New  London  (Continued) 

resurface  wells  end  ceiling  with  new  wellboard  end 
vinyl  base;  replace  shelves,  exterior  doors  and 
frames,  radiators  with  f intube  convectors,  bathtubs, 
lavatory,  watercloset,  and  hose  bibs#  Concurrent 
improvements  are  proposed  at  a  cost  of  $382,000  to 
include  the  provision  of  additional  parking  spaces, 
dishwashers,  garage  disposals,  range  hoods, 
additional  electric  receptacles,  lights  in  closets 
and  electric  wired  smoke  detectors. 

ILLINOIS 

PNC  Great  Lakes 

Repairs  to  262  units  to  include:  Replace 
windows,  heating,  ventilation,  and  air 
conditioning  system;  repairs  to  concrete  ceiling, 
exterior  walls,  kitchen  and  baths;  repair  by 
replacement  of  82  garages  and  driveways. 

Concurrent  improvements  are  proposed  at  a  cost  of 
$8,709,600  which  include:  Partition 
changes,  new  vestibules,  kitchen  alterations, 
insulation,  patios,  fences,  drainage  tile, 
electrical  system  upgrades,  smoke  detectors, 
relocating  and  metering  of  gas  service,  and  the 
construction  of  180  garages  with  driveways. 

INDIANA 

NAVHPNSUPPCEN  Crane 

Repairs  to  one  installation  commander  quarters: 
Repairs  by  replacement  of  roof  shingles,  gutters 
and  downspouts,  storm  doors,  domestic  water  lines 
and  waste  line  piping,  and  smoke  detectors;  and 
repairs  to  exterior  foundation  and  drain  system; 
service  calls,  routine  maintenance,  and  minor 
repairs  to  include  repairs  and  replacement  of 
electrical  outlets,  damaged  window  awnings, 
exterior  siding,  soffets  and  trim. 
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IN  THE  UNITED  STATES 

NAVWPNSUPPCEN  Crane 

Repairs  to  31  units  to  include:  Replace  windows 
and  storm  doors;  replace;  light  fixture  and 
control  switch  in  kitchen,  bedrooms  and  exhaust 
fan;  replace  bath  receptacles  and  circuits  and 
smoke  detectors;  replace  gutters,  downspouts,  and 
porch  attic  vents;  and  repair  roads. 

MAINE 

NSGA  Winter  Harbor 

Repairs  to  32  units  to  include:  Replace  exterior 
siding,  roofing,  chimneys,  gutters  and 
downspouts,  windows,  attic  louvers,  exterior 
doors  and  storm  doors,  concrete  stoops,  first 
floor  girders  and  building  sill;  repair  fire 
walls,  resilient  tile  flooring,  stair  rails, 
interior  wood  doors,  laundry  room  door,  kitchen 
cabinets,  counter  tops,  toilet  and  bath 
accessories,  boilers,  water  heaters,  second  floor 
bath,  first  floor  half  bath  lavatory  and  exhaust 
fan,  electrical  light  fixtures,  electrical  panel 
boards  and  site  drainage. 

NSGA  Winter  Harbor 

Repairs  to  20  units  to  include:  Replace  walls, 
attic  vents,  kitchen  cabinets,  counter  tops, 
flooring  and  sinks;  first  floor  bath  water 
closets,  lavatory,  second  floor  bath  tub,  tub 
enclosure,  water  closet,  lavatory;  electric 
service  entrance  cable;  electric  circuits  and 
electric  light  fixtures. 

MASSACHUSETTS 

NAS  Sou th  We ymou th 

Repairs  to  56  units  to  Include:  Replace  drain 
piping  in  bathrooms,  all  exterior  siding,  trim, 
flashing,  attic  fire  wall  doors,  insulation. 
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NAS  South  Weymouth  (Continued) 

hollers,  pavement,  sidewalks,  perimeter  fence, 
fire  hydrants,  sewage  pumps  and  pump  house; 
correct  site  drainage.  Concurrent  Improvements 
are  proposed  at  a  cost  of  $163,000  to  Include  the 
provision  of  ground  fault  Interrupter  electrical 
receptacles,  dishwashers,  bathroom  vanities, 
entrance  vestibules,  light  fixtures,  dumpster 
enclosure,  street  and  directional  signs,  and  bus 
shelters. 


NAS  South  Weymouth 

Repairs  to  four  units  to  include:  Replace  roofs, 
holler  piping  and  accessories,  entrance  concrete 
steps.  Repair  foundation  walls;  remove 
deteriorated  asbestos  storm  piping  insulation  and 
other  asbestos  insulation  and  replace  with 
nonasbestos  insulation. 


IS, 125 


MISSISSIPPI 

NCBC  Gulfport  16,634 

Repairs  to  six  units  to  include:  Replace 
existing  jalousie  type  windows  with  double  hung, 
double  glazed ,  aluminum  frame  window;  replace 
existing  roofs  with  no  insulation  with  built  up 
roof  with  insulation;  general  repairs  include 
replacing  existing  front  wooden  screen  door  with 
an  aluminum  frame  storm  door,  replacing  existing 
worn  out  12"  x  12"  floor  tile  (installed  in  early 
1950)  with  resilient  vinyl  floor  covering,  and 
replacing  rotted  celling. 

NEW  JERSEY 

NAEC  Lakehurst  79,400 

Repairs  to  one  installation  command  quarters: 

Replace  deteriorated  exterior  doors  and  windows, 
repair  and  repoint  exterior  brick,  replace 
kitchen  cabinets.  Also  included  is  routine 
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rT5  ($000) 


IN  THE  UNITED  STATES 

NAEC  Lakehurst  (Continued! 

maintenance  and  repair  work  including  service 
calls  and  preventive  maintenance.  Concurrent 
improvements  are  also  proposed  at  a  cost  of 
$4,000  to  include  the  provision  of  a  new  oil 
fired  furnace  and  additional  electrical  outlets. 


NAEC  Lakehurst 

Repairs  to  32  quarters  to  include:  Replace 
deteriorated  exterior  brick.  Replace  roof  on  one 
unit.  Extensive  paint  stripping  and  refinishing 
of  interior  and  exterior  wood  trim  and  walls  is 
required.  Concurrent  improvements  are  also 
proposed  at  a  cost  of  $738,900  which  includes 
extensive  alterations,  additions,  and 
reconfiguration  of  rooms.  Provide  new  oil  fired 
furnaces,  electrical  outlets,  circuit,  closets, 
smoke  detectors,  additional  landscaping  and  site 
lighting. 


37,734  1,207.5 


NEW  YORK 

NAVSTA  New  York 

Repairs  to  ten  units  to  include:  Replace  front 
and  rear  entrance  and  storm  doors;  heater  and 
storage  room  doors;  interior  swing  doors;  closet 
door  track  and  hardware;  kitchen  cabinets  and 
countertops;  medicine  cabinets;  windows;  vinyl 
asbestos  tile  flooring;  kitchen  sinks;  kitchen 
light  fixtures;  fuel  oil  tanks;  underground 
electric  system;  tile  roofing  in  officer 
quarters;  boilers  and  stacks  in  three  units, 
concrete  walk  in  one  unit.  Concurrent 
improvements  in  the  amount  of  $421,600  are  also 
proposed  to  provide  the  following:  Dishwashers, 
vinyl  shutters  in  front  and  sides  of  building; 
ground  fault  interrupter  receptacles;  hard  wired 
smoke  detectors;  setback  thermostats;  central 
|  air-conditioning,  hot  and  cold  water  pipe 


29,750 


297.5 
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NAVSTA  New  York  ( Continued) 

insulation;  hot  water  heating  system;  underground 
fuel  oil  storage  tanks  in  two  units;  shruhs, 
playground  equipment;  four  foot  high  fence 
between  playground  and  road;  brick  patios;  and 
street  lighting. 

NAVSTA  New  York 

Repairs  to  ten  units  to  include:  Replace  front 
and  rear  entrance  doors  and  frames;  rear  wood 
steps  and  platforms;  stone  sill;  plaster  walls 
and  ceilings  with  gypsum  board;  windows;  roofing; 
kitchen  sink,  cabinets,  and  flooring;  bathroom 
fixtures,  accessories,  tile  wainscot,  and 
flooring;  circuit  breakers  and  fused  disconnect 
switches  in  three  units;  asbestos  pipe  and  tank 
insulation  with  fiberglass;  concrete  walks; 
concrete  curb.  Reset  slate  walk.  Replace 
gutters  and  downspouts,  hot  and  cold  water  lines 
with  insulation,  and  interior  electrical  system. 
Waterproof  basement  walls  and  add  foundation 
drains  in  one  unit.  Concurrent  improvements  of 
$381,900  also  to  provide  the  following:  Ground 
fault  Interrupter  receptacles  is  proposed  in 
kitchen  and  bathrooms;  dishwashers;  hard  wired 
smoke  detectors;  vinyl  shutters  at  sides  of 
building;  multi-zoned  heating  controls,  attic 
fans,  and  setback  thermostats;  central 
air-conditioning,  and  four  foot  high  fence  at 
side  of  one  unit. 

RHODE  ISLAND 
NETC  Newport 

Repairs  to  110  units  to  include:  Replace  closet 
doors  with  sliding  doors,  interior  doors,  bath 
and  lavatory  accessories;  refinish  wood  floors; 
replace  windows,  storage  shed  roofing  and 
clapboard  siding  with  vinyl  siding;  add 
insulation,  paint  building  Interiors  and 
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VARIOUS 


INSTALLATION/LOCATION/PROJECT  DESCRIPTION 


CURRENT  WORKING  ESTIMATE 
UNIT  COST  TOTAL 

rrr  < jw 


IN  THE  UNITED  STATES 


NETC  Newport  (Continued) 

exteriors;  replace  sub-floor,  kitchen  cabinets 
sinks  and  counter  tops;  refinish  stairs  and 
landings;  repair  stairs,  landing  frames,  gypsum 
board;  replace  hath  sub-flooring  and  ceramic 
tile,  replace  and  rewire  garbage  disposals, 
replace  and/or  reflnish  bath  tubs;  replace  hose 
bibs  with  freeze  proof  type,  shower/ tub  controls, 
fin  radiation  and  covers;  replace  interior  and 
exterior  receptacles,  replace  light  fixture  and 
control  switch  in  kitchen,  bedroom,  laundry  and 
closet  areas,  exhaust  fan  switch;  replace  bath 
receptacles,  circuits,  and  smoke  detectors. 

Phase  one  of  three  phases. 

VIRGINIA 

NAVPHIBASE  Little  Creek 

Repairs  to  four  units  to  include:  Repair  damages 
caused  by  settlement.  The  concrete  slab  floor 
has  been  extensively  damaged  resulting  in  a 
condition  whereby  the  unit  is  no  longer 
habitable.  Repair  includes  the 
removal /replacement  of  slab  on  grade;  shingle 
roofing,  gutters,  interior  walls,  doors,  floor 
tile,  stairs,  kitchen  cabinets,  heating, 
ventilation  and  air  conditioning  system,  plumbing 
fixtures  and  piping,  ductwork,  electrical 
fixtures  and  wiring.  Major  replacements  are 
located  on  first  floor  of  unit  in  association 
with  replacement  of  settlement  damaged  concrete 
alab. 


68,300 


273.2 


NAVPHIBASE  Little  Creek 

Repairs  to  40  units  to  Include:  Replace  all 
windows,  exterior  doors,  frames,  and  thresholds; 
replace  falling  steam  heating  with  gas-firsd 
furnaces  and  distribution  lines.  Remove  steam 
pipes  and  asbestos  pipe  insulation.  Replace 
existing  aluminum  siding  with  vinyl  siding. 


29,298  1,171.9 
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PWC  Norfolk 

Repairs  to  one  Installation  commander  quarters: 
Replace  roof,  downspouts,  and  air  conditioning; 
maintenance  and  repair  of  dwelling  unit  to 
include:  service  calls,  routine  maintenance,  and 
minor  repairs;  and  interior  and  exterior  painting. 

NAVHOSP  Portsmouth 

Repairs  to  ten  units  to  include:  Replace  worn 
resilient  flcors  in  kitchens  and  bathrooms, 
obsolete  kitchen  cabinets,  damaged  metal  gutters, 
damaged  dryer  vent  caps,  obsolete  light  fixtures 
and  bathroom  electrical  receptacles  with  ground 
fault  interrupter  receptacles.  Also  replace 
existing  obsolete  and  inefficient  hot  water 
heating  systems  with  ducted  heat  pump  systems. 

In  addition,  the  existing  steam-generated 
domestic  water  heating  system  will  he  replaced 
with  52  gallon  electric  water  heaters. 


32,700 


22,2*0 


222.4 


NAVHOSP  Portsmouth 

Repairs  to  eight  units  and  associated  garages  to 
include:  Replace  deteriorated  metal  roofs, 
gutters  and  flashing,  worn  or  broken  window  sash 
ropes,  obsolete  or  nonfunctional  lighting 
fixtures,  ungrounded  electrical  receptacles. 
Inadequate  electrical  services,  damaged  plumbing 
fixtures,  leaking  plumbing  fittings,  Inefficient 
steam  heating  systems  (with  heat  pump  systems), 
and  replace  water  heater  components.  Also 
included  Is  the  repair/refinishing  of  both 
Interior  and  exterior  woodwork  and  the  repair  (by 
sandblasting)  of  exterior  stucco  finishes  on  three 
quarters.  In  addition,  this  project  will  repair 
damaged  finishes,  floors,  doors,  and  other 
construction  components  in  other  interior 
locations.  Repairs  to  quarters'  garages  include 
replacing  corroded  electrical  systems  and  the 
replacement  of  deteriorated  garage  doors. 


38,481 


307.9 
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NSY  Portsmouth 

Repairs  to  125  units  to  Include:  Replace  window 
air  conditioning  and  gas  fired  boiler  and 
radiator  system  with  ducted  central  air 
conditioning  with  gas  heat;  replace  piping; 
replace  asbestos  shingle  siding  with  vinyl  siding 
and  trim;  replace  exterior  doors  and  frames; 
replace  metal  access  panels  and  vent  louvers  in 
the  crawl  spaces;  paint  non-vinyl  exterior 
surfaces;  install  piers  and  sills  under  kitchen 
and  hallway  partitions;  repair  or  replace 
interior  doors  and  frames t  hardware,  baseboards 
and'  shoe  molding;  replace  patched  areas  of 
hardwood  floors;  replace  deteriorated  bathroom 
floor  tile  and  bedding;  replace  all  light 
fixtures  and  cover  plates:  install  additional 
attic  insulation;  paint  interiors  and  refinish 
hardwood  floors.  Concurrent  Improvements  in  the 
amount  of  $1, 639, 500  are  included  to  provide 
storage  sheds,  patios,  service  cables,  bathroom 
exhaust  fans,  doorbells,  fluorescent  light 
fixtures  in  kitchen,  privacy  fences,  storm  drain 
piping,  drainage  swales,  vinyl  siding  on  Btorage 
sheds,  security  lighting  and  meter  drops,  and  the 
replacement  of  gravel  apron  with  bituminous 
concrete . 


17,425  2,178.2 


NAVWPESTA  Yorktown 

Repairs  to  one  installation  commander  quarters: 
Replace  exterior  siding  and  fiberglass  insulation 
system  on  exterior  walls  and  prepare  and  paint 
surface  not  covered  by  new  wall  system.  Includes 
concurrent  routine  maintenance,  minor  repairs  and 
service  calls. 


27,300 
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WASHINGTON 

NAVSURASE  Bangor 

Repairs  to  100  units  and  detached  carports  to 
Include:  Replace  interior  and  exterior  doors, 
wood  and  vinyl  flooring  and  cove  base,  bathroom 
accessories,  range  hoods,  kitchen  and  bathroom 
exhaust  fans,  stair  treads  and  risers,  as  well  as 
repairs  to  front  entries,  carports,  siding, 
privacy  fences  and  exterior  storage  areas. 
Concurrent  Improvements  are  also  proposed  in  the 
amount  of  <2,059,800  to  Install  dishwashers, 
garbage  disposals,  combination  storm/screen 
doors,  and  stall  showers  in  master  bathroom, 
carport  lighting,  energy  efficient  furnaces, 
installation  of  gutters  and  downspouts  on 
carports  and  outside  storage  areas;  Installation 
of  roof  ridge  vents,  and  hardwiring  smoke 
detectors. 


37,844  3,784.4 


WEST  VIRGINIA 

NAVRADSTA  Sugar  Grove 

Repairs  to  40  units:  Replace  windows,  vanities, 
lavatories  and  faucets,  medicine  cabinets,  floor 
coverings,  kitchen  cabinets  and  counter  tops, 
shingle  roofs,  tub  enclosures,  range  hoods,  and 
light  fixtures. 


15,910 


636.3 
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7TT  (1555) 


OUTSIDE  THE  UNITED  STATES 


BERMUDA,  WEST  INDIES 
NAS  Bermuda 

Repairs  to  six  units  to  include:  Repair  roofs  and 
apply  new  roof  coating,  completely  rewire 
electrical  systems,  replace  water  and  waste 
lines.  rQur  of  the  units  were  constructed  prior 
to  1900. 


133,500 


801.0 


CURA 

NAVSTA  Guantanamo  Bay 

Repairs  to  one  Installation  commander  quarters: 
Repair  by  replacement  of  roofing,  windows  and 
doors,  exterior  siding,  flooring,  ceramic  tile  in 
baths,  bathroom  fixtures,  kitchen  cabinets,  and 
lighting  fixtures.  Also  included  Is  routine 
maintenance  and  repair  work  including  service 
calls  and  preventive  maintenance.  Concurrent 
Improvements  at  a  cost  of  47,400  to  include 
Installation  of  exhaust  fans,  garbage  disposal, 
dishwasher,  Venetian  blinds,  and  an  individual 
elect.ric  meter  are  proposed. 


104,000 


104.0 


JAPAN 

PWC  Yokosuka 

Repairs  to  one  installation  commander  quarters: 
Repair  by  replacement  of  deteriorated  exterior 
wood  sheathing  and  48  year  old  steam  heating 
system. 


87,000 


MARIANAS  ISLANDS 
PH d  Guam 

Repairs  to  one  installation  cotmander  quarters: 
Replace  deteriorated  and  leaking  hot  and  cold 
water  lines,  interior  doors,  electrical  system, 
and  Interior  and  exterior  light  fixtures.  Also 
included  Is  routine  maintenance  and  repair  work  to 
Include  service  calls  and  preventive  maintenance. 


29,000 
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7TT  rlooo^ 


IN  THE  UNITED  STATES 


NORTH  CAROLINA 
MCAS  <iKerry Point 

’impairs  to  214  family  housing  units.  This  project 
will  make  repairs  to  Interior  electrical, 
mechanical  and  architectural  systems.  Repairs 
Include  repair /replacement  of  plumbing  systems, 
fixtures  and  ancillary  Items;  electrical  systems, 
walls,  floors,  celling,  windows,  doors  and  trim, 
baseboards,  kitchen  cabinets,  floor  riles, 
countertops;  and  provides  for  new  wall  and  ceiling 
Insulation. 
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family  Housing,  Navy  and  Marine  Corps 
LEASING 


_ (In  Thousand s ) 

1990  Program  $il, 488.0 
FY  1989  Program  *37,963.0 


PURPOSE  AND  SCOPE 


This  program  provides  payment  for  the  coats  incurred  in  leasing  family 
housing  units  for  assignment  as  public  quarters. 

program  summary 


A  suwnary  of  the  funding  program  for  fiscal  Year  1990  follows: 


FY 

88 

FY  89 

FY 

90 

Author- 

Author- 

Yr  End 

Cost 

ization  Cost 

i zation 

Cost 

Units 

(*000> 

Units  (iOOO'l 

Uni  ts 

(*000'> 

Domestic : 

Navy  1  324 

9,551.0 

4,000 

12,981.0 

4,000 

14,676.0 

Marine  Corps  0 

0 

200 

1,000.0 

200 

1,000.0 

Foreign:  1,784 

22,220.0 

1,992 

23,982.0 

1,992 

25 ,8i*>  .o 

Total:  3,108 

31,771.0 

6,192 

37,963.0 

6,192 

41,488.0 

JUSTIFICATION 

Domestic  Leasing  Program  Summary:  The  domestic  leasing  program  <s 
authorised  in  10  TJSC  2&28  as  amended,  which  limits  the  number  of  units 
authorized  at  any  one  time  and  specifies  the  maximum  cost  limitation.  This 
program  consists  of  leasing  on  an  interim  basis  until  Section  801  and/or 
military  construction  (MILCON)  units  come  on  line. 

Section  801  of  the  FY  84  Military  Construction  Authorization  Act 
(PL  98-115)  authorized  the  Department  of  Defense  to  enter  into  agreements  for 
the  leasing  of  Military  Family  Housing  units  on  or  near  military  installations 
within  the  United  States.  This  authorization  was  considered  a  test  intended 
to  expire  upon  execution  of  contracts  no  later  than  toner  1985.  The  Navy 
sites  chosen  for  testing  Section  801  were  Norfolk,  Virginia,  and  Earle,  New 
Jersey.  The  Section  801  program  has  been  extended  through  the  end  of  FY  89. 
The  Navy  has  awarded  contracts  for  Section  801  projects  at  Earle,  NJ  (300 
units),  Norfolk,  VA  (300  units),  Mayport,  FL  (200  units)  and  Tventvnine  Palms, 
CA  (200  unltal.  There  are  eight  additional  projects  underway  for  a  total  of 
3,180  units. 


FH-A 
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domestic  Leasing  Fiscal  Year  Summary: 


FY  1988  -  The  domestic  leasing  program  consists  of  1,324  units  requiring 
funding  of  $9, 551.0.  funding  in  the  amount  of  $3,086.0  requested  to  provide 
for  phased  occupancy  of  the  Section  801  leasing  projects  at  Mayport,  Norfolk 
and  Earle.  The  remaining  $6, 465.0  was  to  support  the  domestic  leasing 
programs  in  New  York  and  San  Francisco. 

FY  1989  -  The  domestic  leasing  program  consists  of  1,290  units  requiring 
funding  of  il3, 981.0.  Funding  requested  will  provide  for  full  funding 
required  in  the  domestic  leasing  programs  at  Norfolk  and  partial  funding  for 
Feyport,  Earle,  Staten  Island,  San  Francisco  and  Twentynine  Palms. 

FY  1990  -  The  domestic  lease  construct  program  consists  of  1,400  units 
requiring  funding  of  $15,676.0.  Funding  requested  will  provide  full  funding 
for  Section  801  projects  at  Earle,  Norfolk,  Mayport,  Twentvnine  Palms  and 
partial  funding  for  Staten  Island. 


Statutory  thresholds  combined  with  the  scarcity  of  affordable  housing  in  urban 
areas  inhibit  the  potential  for  short  term  leasing  as  an  answer  to  Navv  family 
housing  requirements.  Furthermore,  these  conditions  enhance  the  need  for  the 
long  term  securitv  provided  by  Section  801  bousing.  The  economics  of  the 
rental  markets,  in  conjunction  with  the  limited  supply  of  housing  units, 
exemplifies  the  urgency  of  pursuing  more  concrete  solutions  to  satisfying  our 
housing  needs.  Fesources  presently  identified  for  execution  of  the  domestic 
leasing  program  mav  be  redirected  to  provide  for  planning,  design  and 
execution  of  the  additional  Section  801  housing. 

Foreign  Leasing!  Leasing  in  foreign  countries  is  authorized  in  10  USC  28’B, 
which  limits  the  number  of  units  authorized  at  anv  one  time  and  specifies  the 
maximum  cost  limitation. 

The  FY  1988  unit  authorization  consists  of  1,992  units  of  which  1,784 
require  funding  for  the  entire  fiscal  vear.  The  208  unit  authorization 
difference  is  required  to  support  105  leases  at  Sigonella,  44  additional 
leases  in  Holy  Loch,  25  in  Rota,  32  in  La  Maddalena  and  2  others  at  various 
locations . 

The  FY  1989  unit  authorization  consists  of  1,992  units  of  which  1,834  will 
require  funding.  The  authorization  difference  of  158  units  is  due  to 
anticipated  delay  of  delivery  of  97  units  in  the  Sigonella  project  which  will 
be  completed  in  FY  1990.  The  remaining  61  units  are  57  leases  projected  for 
Rota  end  La  Maddalena  and  4  others  in  various  locations. 

The  FY  1990  unit  authorization  consists  of  1,992  units  of  which  1,986  will 
require  funding.  The  authorization  difference  of  6  units  is  due  to 
anticipated  delay  of  requirement  for  lease  execution  in  various  locations. 
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FAMILY  HOUSING,  department  of  the  navy _ 

SECTION  801  FAMILY  HOUSING  SUMMARY 

(Dollar s  in  f(^is«nds) 
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FY  1990 

FAMILY  HOUSING.  NAVY 
DEBT  PAYMENT 


(In  thousands) _ 

FY  1990  Program  $  208 
FY  1989  Program  $  348 


Purpose  and  Scope 

The  requirement  for  the  payment  of  principal  and  Interest  on  the  remaining 
Indebtedness  for  Capehart  and  acquired  Wherry  housing  has  been  completed.  All 
mortgages  have  been  paid  off  as  of  30  September  1988  for  the  Wherry  housing 
and  as  of  30  September  1989  for  the  Capehart  housing.  The  only  remaining 
requirement  for  this  program  Is  the  payment  of  Servicemen's  Mortgage  Insurance 
Premiums  to  FHA  for  mortgages  assumed  by  active  military  personnel  on  housing 
purchased  by  them. 

Program  Summary 

Authorization  required  for  the  appropriation  Is  $208,000.  No 
reimbursements  will  be  used  to  finance  the  FY  1990  program  pursuant  to  Section 
511,  Public  Law  96-418. 

A  summary  of  the  status  of  the  indebtedness  assumed  by  the  Department  of 
the  Navy  to  acquire  quarters  for  the  military  housing  Is  as  follows: 


(In  Thousands) 


1988 

1989 

1990 

Actual 

Estimates 

Estimate 

Debt  Incurred: 

Capehart 

346,901 

346,901 

346,901 

Wherry 

158.158 

158.158 

158.158 

TOTAL 

505,059 

505,059 

505,059 

Less  previously  retired: 

Capehart 

345,205 

346,773 

346,901 

Wherry 

157.925 

158.158 

158.1 58 

TOTAL 

503,130 

504,931 

505,059 

Debt  Retired  During  Year: 

Capehart 

1,568 

128 

-0- 

Wherry 

233 

-0- 

-0- 

TOTAL 

1,801 

128 

-0- 

Unliquidated  Debt,  End  of  Year: 

Capehart 

128 

-0- 

-0- 

Wherry 

-0- 

-0- 

-0- 

TOTAL 

128 

-0- 

-0- 
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FY  1990 

FAMILY  HOUSING,  NAVY 
DEBT  PAYMENT 
($000) 


TOA 

FY  1989 

FY  1990 

Interest 

Capehart  and  Hherry 

2 

-0- 

Mortgage  Insurance  Premiums 
Servicemember's 

Navy 

198 

197 

Marine  Corps 

20 

11 

Total  Obligating  Authority 

220 

208 

Budqet  Authority: 

220 

208 

Appropriation 

348 

208 

Portion  Applied  to  Debt  Reduction 

128 

-0- 

Appropriation  (adjusted) 

220 

208 
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